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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  January  3,   1908, 

AT  Tribune  Building.  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present — Commissioner  Milo  R.  Maltbie,  Acting  Chairman,  Commis- 
_"     sioners  William    McCarroll,   Edward    M.    Bassett,  John    E.    Eustis,   Secretary   Travis 
H.  Whitney. 

The  Chairman  was  excused  because  of  absence  on  business  of  the  Commission. 
7  (1)  2914 

The  Secretary  presented  an  application  by  The  City  of  New  York  for  the  Com- 
mission  to   determine   whether   First.    Second   and   Third   streets   should    pass    over, 
'L^    ilnder  or  at  grade  of  the  tracks  of  the  Northside  Division  of  the  Long  Island  Rail- 
road, and  a  request  that  the  Commission  appoint  a  time  and  place  for  a  hearing. 

It  was  moved,  and  duly  seconded,  that  the  matter  be  referred  to  the  Counsel  to 
the  Commission. 

Ayes — Commissioners  Bassett,  Maltbie,   Eustis. 

Nays — None. 

Carried. 

The  application   was   as    follows: 

In  the  Matter 
of 
The  application  of  The  City  of  New  York, 
relative  to  acquiring  title  to  Qeveland 
avenue,  between  Thomson  avenue  and 
Skillman  avenue;  First  street,  between 
Thomson  avenue  and  Jackson  avenue; 
Second  street,  between  Woodside  avenue 
and  Jackson  avenue,  and  Third  street, 
between  Thomson  avenue  and  Jackson 
avenue,  in  the  Borough  of  Queens,  The 
City  of  New  York. 

To  the  Public  Service  Commission,  First  District: 

Whereas,  The  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York, 
by  a  resolution  adopted  on  the  19th  day  of  April,  1907,  initiated  proceedings  in  the 
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name  of  The  City  of  New  York  to  acquire  title  for  the  use  of  the  public  to  the  lands, 
tenements  and  hereditaments  required  for  the  purpose  of  opening  and  extending : 

Cleveland  avenue,  between  Thomson  avenue  and  Skillman  avenue ; 

First  street,  between  Thomson  avenue  and  Jackson  avenue; 

Second  street,  between  Woodside  avenue  and  Jackson  avenue;  and 

Third  street,  between  Thomson  avenue  and  Jackson  avenue,  in  the  Borough  of 
Queens,  in  The  City  of  New  York;  and 

Whereas.  The  said  First  street,  Second  street  and  Third  street,  so  proposed  to 
be  opened,  cross  the  tracks  of  the  Northside  Division  of  the  Long  Island  Railroad 
Company;  and 

Whereas,  In  pursuance  of  section  6i  of  the  Railroad  Law  (chapter  565,  Laws 
of  1890),  notice  of  the  intention  of  The  City  of  New  York  to  lay  out  said  First  street, 
Second  street  and  Third  street  across  the  tracks  of  the  said  Northside  Division  of  the 
Long  Island  Railroad  Company  was  given  to  said  railway  company  on  April  i,  1907; 
and 

Whereas,  In  pursuance  of  section  61  of  the  Railroad  Law,  a  hearing  was  had 
^hereon  before  the  Board  of  Estimate  and  Apportionment  on  April  19,  1907;  and 

Whereas,  The  said  Board  on  the  said  date  duly  determined  that  it  was  necessary 
that  said  First  street,  Second  street  and  Third  street  should  cross  the  tracks  of  the 
jsaid  Northside  Division  of  the  Long  Island  Railroad  Company;  and 

Whereas,  Section  61  of  the  Railroad  Law  provides  that  application  shall  be  made 
to  the  Board  of  Railroad  Commissioners  to  determine  whether  such  streets  shall 
pass  over  or  under  such  railroad,  or  at  grade;  and 

Whereas,  The  Corporation  Counsel  of  The  City  of  New  York  was  requested  by 
the  said  Board  of  Estimate  and  Apportionment,  in  a  resolution  adopted  on  the  19th 
day  of  April,  1907,  to  take  the  necessary  steps  to  have  the  Board  of  Railroad  Commis- 
sioners determine  whether  the  said  First  street,  Second  street  and  Third  street  shall 
pass  over  or  under  such  railroad,  or  at  grade;  and 

Whereas,  By  chapter  429  of  the  Laws  of  1907,  the  Board  of  Railroad  Commis- 
sioners has  been  abolished  and  all  the  powers  and  duties  of  said  Board  are  devolved 
upon  and  are  to  be  exercised  and  performed  by  the  Public  Service  Commission ; 

Now,  The  City  of  New  York,  in  pursuance  of  said  chapter  429  of  the  Laws  of  1907, 
and  of  section  61  of  the  Railroad  Law.  applies  to  the  Public  Service  Commission  of 
the  First  District  to  determine  whether  the  said  First,  Second  and  Third  streets  shall 
pass  /over  or  under,  or  at  grade  of  the  tracks  of  the  said  Northside  Division  of  the 
Long  Island  Railroad  Company,  and  requests  that  the  Public  Service  Commission 
of  the  First  District  appoint  a  time  and  place  for  a  hearing  in  relation  thereto,  and  that 


a  notice  of  the  time  and  place  of  such  hearing:  be  served  upon  the  Corporation  Counsel 
of  The  City  of  New  York. 

Dated  New  York,  December  18,  1907. 

(Signed)  F.  K.  PENDLETON, 

Corporation  Counsel  of  The  City  of  New  York. 

Note — It  has  been  proposed  by  the  Lon^  Island  Railroad  Company  to  elevate 
their  tracks,  but  have  as  yet  made  no  move  to  do  same. 

The  plans  are  filed,  and  when  the  tracks  are  elevated,  the  above  streets,  First, 
Second  and  Third,  will  cross  under  the  railroad.  If  the  streets  are  at  present  regu- 
lated and  graded  as  proposed,  they  will  cross  the  tracks  at  grade. 

(2)  2950 

The  Secretary  presented  an  application  by  The  City  of  New  York  for  the  Com- 
mission to  determine  whether  Grout  avenue  should  pass  over,  under  or  at  grade  of 
the  tracks  of  the  Flushing  and  Northside  Division  of  the  Long  Island  Railroad,  and 
a  request  that  the  Commission  appoint  a  time  and  place  for  a  hearing. 

It  was  moved  and  duly  seconded  that  the  matter  be  referred  to  the  Counsel  to  the 
Commission. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  application  was  as  follows : 

In  the  Matter 
of 
The  application  of  The  City  of  New  York, 
relative  to  acquiring  title  to  Grout  ave- 
nue, between  Greenpoint  avenue  and 
Fisk  avenue,  Second  Ward,  Borough  of 
Queens,  City  of  New  York, 

To  the  Public  Service  Commission  of  the  First  District: 

Whereas,  The  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York, 
by  a  resolution  adopted  on  the  19th  day  of  April,  1907,  initiated  proceedings  in  the 
name  cf  The  City  of  New  York  to  acquire  title  for  the  use  of  the  public  to  the  lands, 
tenements  and  hereditaments  required  for  the  purpose  of  opening  and  extending  Grout 
avenue,  from  Greenpoint  avenue  to  Fisk  avenue,  Second  Ward,  Borough  of  Queens,  in 
The  City  of  New  York;  and 

'      Whereas,  The  said  Grout  avenue,  so  proposed  to  be  opened,  crosses  the  track  of 
the  Flushing  and  Northside  Division  of  the  Long  Island  Railroad  Company;  and 


Whereas,  In  pursuance  of  section  6i  of  the  Railroad  Law  (chapter  565,  Laws  of 
1890),  notice  of  the  intention  of  The  City  of  New  York  to  lay  out  said  Grout  street 
across  the  tracks  of  th^  said  Flushing  and  Northside  Division  of  the  Long  Island  Rail- 
road Company  was  given  to  said  railroad  company  on  April  i,  1907;  and 

Whereas,  In  pursuance  of  section  61  of  the  Railroad  Law,  a  hearing  was  had 
thereon  before  the  Board  of  Estimate  and  Apportionment  on  April  19,  1907;  and 

Whereas,  The  said  Board  on  the  said  day  duly  determined  that  it  was  necessary 
that  the  said  Grout  avenue  should  cross  the  tracks  of  tlie  Long  Island  Railroad  as 
aforesaid ;  and 

Whereas,  Section  61  of  the  Railroad  Law  provid-cs  that  application  shall  be  made 
to  the  Board  of  Railroad  Commissioners  to  determine  whether  Grout  avenue  shall  pass 
over  or  under  such  railroad,  or  at  grade;  and 

Whereas,  The  Corporation  Counsel  of  The  City  of  New  York  was  requested  by  the 
said  Board  of  Estimate  and  Apportionment,  in  a  resolution  adopted  on  the  lyth  day 
of  April,  1907,  to  take  the  necessary  steps  to  have  the  Board  of  Railroad  Commis- 
sioners determine  whether  Grout  avenue  shall  pass  over  or  under  such  railroad,  or  at 
grade;  and 

Whereas,  By  chapter  429  of  the  Laws  of  1907,  the  Board  of  Railroad  Commis- 
sioners has  been  abolished  and  all  the  powers  and  duties  of  said  Board  arc  devolved 
upon  and  are  to  be  exercised  and  performed  by  the  Public  Service  Commission ; 

Now,  The  City  of  New  York,  in  pursuance  of  said  chapter  429  of  the  Laws  of 
1907,  and  of  section  61  of  the  Railroad  Law,  applies  to  the  Public  Service  Commission 
of  the  First  District  to  determine  whether  Grout  avenue  shall  pass  over  or  under  or 
at  grade  of  the  tracks  of  the  said  Flushing  and  Northside  Division  of  the  Long  Island 
Railroad  Company,  and  requests  that  the  Public  Service  Commission  of  the  First 
District  appoint  a  time  and  place  for  a  hearing  in  relation  thereto,  and  that  a  notice 
of  the  time  and  playe  of  such  hearing  be  served  upon  the  Corporation  Counsel  of  The 
City  of  New  York. 

Dated  New  York,  December  18,  1907. 

(Signed)  F.  K.  PENDLETON, 

Corporation  Counsel  of  The  City  of  New  York. 

Note — Grout  avenue  would  be  grade  crossing  if  regulated  at  present.  Will  cross 
under  railroad  when  elevated. 
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(3)  ^ 

The  Secretary  presented  an  application  by  The  City  of  New  York  for  the  Com- 
mission to  determine  whether  Sixth  and  Seventh  streets  should  pass  over,  under,  or 
at  grade  of  the  tracks  of  the  Northside  Division  of  the  Long  Island  Railroad,  and  a 
request  that  the  Commission  appoint  a  time  and  place  for  a  hearing. 

It  was  moved  and  duly  seconded  that  the  matter  be  referred  to  the  Counsel  to  the 
Commission. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Xays — Xonc. 

Carried. 

The  application  was  as  follows: 

In  the  Matter 
of 
The  application  of  The  City  of  New  York, 
relative  to  acquiring  title  to  Kelly  aventoe, 
between  Woodside  avenue  and  Jackson 
avenue;  Sixth  street,  between  Thomson 
avenue  and  Seventh  street;  and  Seventh 
street,  between  Thomson  avenue  and 
Jackson  avenue.  Second  Ward,  in  the 
Borough  of  Queens,  City  of  New  York. 

To  the  Public  Sendee  Commission,  First  District: 

Whereas,  The  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York, 
by  a  resolution  adopted  on  the  19th  day  of  April,  1907,  initiated  proceedings  in  the 
name  of  The  Citj'  of  New  York  to  acquire  title  for  the  use  of  the  public  to  the  lands, 
tenements  and  hereditaments  required  for  the  purpose  of  opening  and  extending 
Kelly  avenue,  between  Woodside  avenue  and  Jackjon  avenue;  Sixth  street,  between 
Thomson  avenue  and  Seventh  street ;  and  Seventh  street,  ^between  Thomson  avenue  and 
Jackson  avenue,  in  the  Second  Ward,  Borough  of  Queens,  City  of  New  York ;  and 

Whereas,  The  said  Sixth  street  and  Seventh  street  so  proposed  to  be  opened 
cross  the  tracks  of  the  Northside  Division  of  the  Long  Island  Railroad  Company;  and 

Whereas,  In  pursuance  of  section  61  of  the  Railroad  Law  (chapter  565,  Laws  of 
1890),  notice  of  the  intention  of  The  City  of  New  York  to  lay  out  said  Sixth  and 
Seventh  streets  across  the  tracks  of  the  said  Northside  Division  of  the  Long  Island 
Railroad  Company  was  given  to  said  railroad  company  on  April  i,  1907;  and 

Whereas,  In  pursuance  of  section  61  of  the  Railroad  Law,  a  hearing  was  had 
thereon  before  the  Board  of  Estimate  and  Apportionment  on  April  19,  1907;  and 


Whereas,  The  said  Board  on  the  said  date  duly  determined  that  it  was  necessary 
that  the  said  Sixth  and  Seventh  streets  cross  the  tracks  of  the  said  Northern  Division 
of  the  Long  Island  Railroad  Company ;  and 

Whereas,  Section  6i  of  the  Railroad  Law  provides  that  application  shall  be  made 
to  the  Board  of  Railroad  Commissioners  to  determine  whether  such  streets  shall  pass 
over,  or  under,  such  railroad,  or  at  grade;  and 

Whereas,  The  Corporation  Counsel  of  The  City  of  New  York  was  requested  by  the 
said  Board  of  Estimate  and  Apportionment,  in  a  resolution  adopted  on  the  19th  day  of 
April,  1907,  to  take  the  necessary  steps  to  have  the  Board  of  Railroad  Commissioners 
determine  whether  the  said  Sixth  and  Seventh  streets  shall  pass  over  or  under  such 
railroad  or  at  grade;   and 

Whereas,  By  chapter  429  of  the  Laws  of  1907,  the  Board  of  Railroad  Commis- 
sioners has  been  abolished  and  all  the  powers  and  duties  of  said  Board  are  devolved 
upon  and  are  to  be  exercised  and  performed  by  the  Public  Service  Commission; 

Now,  The  City  of  New  York,  in  pursuance  of  said  chapter  429  of  the  Laws  of 
1907,  and  of  section  61  of  the  Railroad  Law,  applies  to  the  Public  Service  Commis- 
sion of  the  First  District  to  determine  whether  the  said  Sixth  and  SeVenth  streets  shall 
pass  over  or  under  or  at  the  grade  of  the  tracks  of  the  said  Northside  Division  of  the 
Long  Island  Railroad  Company,  and  requests  that  the  Public  Service  Commission  of 
the  First  District  appoint  a  time  and  place  for  a  hearing  in  relation  thereto,  and  that 
notice  of  the  time  and  place  of  such  hearing  be  served  upon  the  Corporation  Counsel 
of  The  City  of  New  York. 


Dated  December  18,  1907. 


(Signed)  F.  K,  PENDLETON, 

Corporation  Counsel  of  The  City  of  New  York. 


(4)  2916 

The  Secretary  presented  an  application  by  The  City  of  New  York  for  the  Com- 
mission to  determine  whether  Hegeman  avenue  should  pass  over,  under  or  at  grade  of 
the  tracks  of  the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad  Company,  and 
of  the  Brooklyn  and  Rockaway  Beach  Railroad  Company,  and  a  request  that  the  Com- 
mission appoint  a  time  and  place  for  a  hearing. 

It  was  moved,  and  duly  seconded,  that  the  matter  be  referred  to  the  Counsel  to 
the  Commission. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


The  application  was  as  follows : 

In  the  Matter 
of 
The  application  of  The  City  of  New  York, 
relative  to  acquiring  title  to  Hegeman 
avenue,  between  East  Ninety-eighth 
street  and  New  Jersey  avenue,  in  the 
Borough  of  Brooklyn,  City  of  New 
York. 

To  the  Public  Service  Commission  of  the  First  District: 

Whereas,  The  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York, 
by  a  resolution  adopted  on  the  19th  day  of  April,  1907,  initiated  proceedings  in  the 
name  of  The  City  of  New  York  to  acquire  title  for  the  use  of  the  public  to  the  lands, 
tenements  and  hereditaments  required  for  the  purpose  of  opening  and  extending 
Hegeman  avenue,  in  the  Borough  of  Brooklyn,  City  of  New  York;  and 

Whereas,  The  said  Hegeman  avenue  so  proposed  to  be  opened  crosses  the  tracks 
of  the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad  Company  and  the 
Brooklyn  and  Rockaway  Beach  Railroad  Company;  and 

Whereas,  In  pursuance  of  section  61  of  the  Railroad  Law  (chapter  565  of  the 
Laws  of  i8go),  notice  of  the  intention  of  The  City  of  New  York  to  lay  out  said 
Hegeman  avenue  across  the  tracks  of  said  Manhattan  Beach  Branch  of  the  Long 
Island  Railroad  Company  and  the  Brooklyn  and  Rockaway  Beach  Railroad  Company 
was  given  to  said  railroad  companies  on  the  first  day  of  April,  1907;  and 

Whereas,  In  pursuance  of  section  61  of  the  Railroad  Law,  a  hearing  was  held 
thereon  before  the  Board  of  Estimate  and  Apportionment  on  the  19th  day  of  April, 
1907;  and 

Whereas,  The  said  Board  of  Estimate  and  Apportionment,  on  the  said  19th  day 
of  April,  1907,  duly  determined  that  it  was  necessary  that  the  said  Hegeman  avenue 
should  cross  the  tracks  of  the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad 
Company  and  the  Brooklyn  and  Rockaway  Beach  Railroad  Company,  as  aforesaid; 
and 

Whereas,  Section  61  of  the  Railroad  Law  provides  that  application  shall  be  made 
to  the  Board  of  Railroad  Commissioners  to  determine  whether  such  street  shall 
pass  over  or  under  such  railroads,  or  at  grade;  and 

Whereas.  The  Corporation  Counsel  of  The  City  of  New  York  was  requested 
by  the  said  Board  of  Estimate  and  Apportionment,  in  a  resolution  adopted  on  the 
19th  day  of  April,  1907,  to  take  the  necessary  steps  to  have  the  Board  of  Railroad 
Commissioners  determine  whether  said  Hegeman  avenue  shall  pass  over  or  under 
said  railroads,  or  at  grade;  and 
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Whereas,  By  chapter  429  of  the  Laws  of  1907  the  Board  of  Railroad  Commis- 
sioners was  abolished  and  all  the  powers  and  duties  of  said  Board  are  devolved 
upon  and  are  to  be  exercised  and  performed  by  the  Public  Service  Commission; 

Now,  therefore.  The  City  of  New  York,  in  pursuance  of  chapter  42q  of  the 
Laws  of  1907,  and  of  section  61  of  the  Railroad  Law,  applies  to  the  Public  Service 
Commission  of  the  First  District  to  determine  whether  the  said  Hegeman  avenue 
shall  pass  over  or  under  or  at  grade  of  the  tracks  of  said  Manhattan  Beach  Branch 
of  the  Long  Island  Railroad  Company  and  the  Brooklyn  and  Rockaway  Beach  Rail- 
road Company,  and  requests  that  the  Public  Service  Commission  of  the  First  Dis- 
trict appoint  a  time  and  place  for  a  hearing  in  relation  thereto  and  that  a  notice  of 
the  time  and  place  of  such  hearing  be  served  upon  the  Corporation  Counsel  of  The 
City  of  New  York. 

Dated   New  York.  December  18,   1907. 

(Signed)  F.  K.  PENDLETON. 

Corporation  Counsel  of  The  City  of  New  York. 

Note — Hegeman  avenue  crosses  the  railroad  tracks  referred  to  at  grade  at  present, 
the   railroad  tracks  being  elevated  at  this  point. 
(5)  .  2872 

The  Secretary  presented  a  report  of  the  Grand  Jury  of  the  County  of  Queens, 
in  attendance  upon  the  December,  1907,  term  of  the  County  Court  of  Queens  County, 
as  to  investigation  by  them  of  the  trolley  cars  of  the  New  York  and  Queens  County 
Railway  Company  in  Long  Island  City,  with  special  reference  to  the  use  of  arc 
headlights,  and  to  the  failure  of  the  company  to  provide  proper  signs  designating  the 
different  lines. 

Commissioner  Bassett — "It  is  right  to  say,  in  that  connection  that  District  At- 
torney Darrin  of  Queens  County  was  here  yesterday,  and  has  on  several  occasions 
conferred  with  me  regarding  these  shortcomings  of  the  Queens  County  lines.  He 
has  prepared  a  tabulation  of  the  time  of  summer  cars,  overcrowding,  etc.,  having  hired 
helpers  to  do  that,  and  on  account  of  the  shortness  of  his  appropriation,  he  has  not 
been  able  to  have  the  matter  digested  and  abstracted,  and  has  at  my  suggestion  brought 
all  of  tl'.at  tabulated  material  here,  and  I  have  put  it  in  the  hands  of  the  Transit 
Inspection  Department,  for  them  to  take  care  of  through  the  winter,  in  the  expecta- 
tion that  next  summer  it  can  be  used  as  the  basis  for  having  the  summer  travel 
better  attended  to." 

It  was  moved  and  duly  seconded,  that  the  presentment  of  the  Grand  Jury  be 
referred  to  one  Commissioner,  as  a  Committee. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  designated  Commissioner  Bassett  as  such  Committee. 
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(6)  2o63 

The  Secretary  presented  notices  of  deposit  from  the  Department  of  Finance,  which 
were  ordered  on  file,  and  which  stated: 

(i)  That  the  Comptroller  hatl  deposited  $8,000  to  the  credit  of  Rapid  Transit 
Fund  No.  2  (Public  Service  Commission),  authorized  January  25,  1907,  $3,614;  March 
22,  1907,  $4v586;  pursuant  to  section  10,  chapter  4,  Laws  of  1891,  and  section  7,  chapter 
752,  Laws  of  1894,  as  amended. 

(2)  That  the  Comptroller  had  deposited  $183,000  to  the  credit  of  Rapid  Transit 
Construction  Fund,  Manhattsn-Bronx,  authorized  March  31,  1905,  pursuant  to  chapter 
4,  Laws  of  1891"  as  amended  by  chapter  7,  Laws  of  1900  and  sections  45,  169  and  170 
of  the  Greater  New  York  Charter  as  amended. 

(3)  That  the  Comptroller  had  deposited  $3,000  to  the  credit  of  Rapid  Transit 
Fund  No.  2  ^Public  Service  Commission),  authorized  Januar\'  25,  1907,  pursuant  to 
section  10,  chapter  4,  Laws  of  1891,  and  section  7,  chapter  752,  Laws  of  1894,  as 
amended. 

(7)  1789 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  followin;?  appointment  be  made  from  the  Civil  Service  list : 

Mary  L.  K.  Murphy,  Telephone  Operator ;  salary,  $50  per  month ;  to  take  effect, 
Januar>'  6,  1908. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustls. 

Nays — None. 

Carried. 

(8) 

Commissioner  McCarroll  entered  the  meeting  at  this  point. 

(9)  2795 

The  Secretary  presented  a  communication  from  the  State  Civil  Service  Commis- 
sion, transmitting  the  following  resolution: 

Resolved,  That  H.  Anderson,  employed  as  Janitor  at  the  office  of  the  First 
Division  of  the  Engineering  Department,  Public  Service  Commission  for  the  First 
District,  be  and  hereby  is  excepted  from  examination  under  the  provisions  of 
Civil  Service  Rule  VIII,  subdivision  9,  it  appearing  that  said  person  is  engaged  in 
private  business  and  that  the  services  rendered  are  of  an  occasional  and  exceptional 
character:  provided,  however,  that  his  compensation  shall  not  exceed  $6  per  month. 
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On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointment  be  made : 

H.  Anderson,  Janitor  (exempt)  ;  salary,  $6  per  month;  to  take  effect  on  occupancy 
of  premises  by  First  Division.  *  , 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(10)  .  2742 

The  Secretary  presented  a  communication  from  the  State  Civil  Service  Com- 
mission, transmitting  the  following  resolution,  which  was  ordered  filed : 

Resolved,  That  the  application  of  the  Public  Service  Commissioi\  for  the  First 
District  for  the  suspension  of  competition,  under  the  provisions  of  Rule  VIII,  sub- 
division 5,  in  the  case  of  the  appointment  of  Louis  D.  Foquet  as  assistant  to  the 
Chief  Engineer,  be  and  hereby  is  denied,  and  the  Secretary  directed  to  notify  the 
Public  Service  Commission  that  the  Chief  Examiner  will  arrange  for  an  open  com- 
petitive examination  for  the.  position  of  assistant  to  the  Chief  Engineer  upon  receipt 
of  formal  request  for  the  same,  and  that  when  said  request  is  filed  the  Commission 
may  nominate  Mr.  Foquet  or  any  other  person  for  provisional  examination  under 
Rule  VIII,  subdivision  4. 

(11)  2890 

The  Secretary  presented  a  communication  from  the  City  Club  of  New  York, 
expressing  its  views  against  the  proposed  ordinance  to  limit  to  sixty-five  the  number  of 
passengers  that  may  ride  on  a  street  surface  car  at  any  one  time,  and  recommending 
that  the  Commission  require  the  operating  companies  to  furnish  during  a  stated  time  on 
each  line  a  designated  number  of  seats.  On  motion,  the  communication  was  ordered 
filed. 

(12)  1831 

The  Secretary  presented  a  communication  from  the  Ridgewood  Heights  Civic 
Association,  requesting  a  hearing  bearing  on  the  transit  facilities  of  the  Borough  of 
Queens. 

It  was  moved,  and  duly  seconded,  that  the  matter  be  referred  to  one  Commissioner 
as  a  committee. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  appointed  Commissioner  Bassett  as  such  committee. 
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(i3)  1625 

The  Secretary  presented  a  communication  from  Henry  B.  Seaman,  Chief  Engi- 
neer, transmitting  for  execution  by  the  Commission  a  lease  of  premises  at  No.  317 
Furman  street,  Brooklyn,  which  had  been  and  were  to  be  used  as  a  suboffice  of  the 
Fifth  Division,  for  the  year  1908,  the  terms  of  the  lease  being  the  same  as  those  of 
igo7,  with  the  exception  of  a  provision  to  terminate  the  lease  on  sixty  days'  notice 
from  either  party  to  the  other,  as  the  premises  would  probably  be  needed  for  only  a 
few  months  longer. 

It  was  moved  by  Commissioner  Eustis,  and  duly  seconded,  that  the  above  men- 
tioned lease  be  executed  by  the  Commission,  as  he,  as  Committee  on  Rooms,  had  ex- 
amined the  lease. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(14)  0-164 

The  Secretary  stated  that  a  communication  had  been  received  from  the  Coney 
Island  and  Brooklyn  Railroad  Company,  upon  Order  No.  164  of  Commissioner 
Bassett,  notifying  the  Commission  that  the  terms  of  the  order  )rere  accepted  and  would 
be  obeyed,  except  in  the  following  three  particulars,  upon  which  the  company  re- 
quested a  rehearing: 

(i)     The  maintaining  of  gear  cases  half  full  of  gear  grease  or  other  lubricant. 

(2)  The  immediate  replacement  of  wheels  with  flat  spots  or  undue  wear  by 
wheels  in  good  and  proper  condition. 

(3)  Varnishing  the  interior  of  all  its  cars. 

On  motion,  duly  seconded,  the  matter  was  referred  to  Commissioner  Bassett. 

(15)  0-173 

The  Secretary  stated  that  a  communication  had  been  received  from  the  Brooklyn 
Union  Elevated  Railroad  Company,  upon  Final  Order  No.  172,  which  required  it 
by  January  10  to  place  in  good  condition  its  present  platforms  at  the  Covert  avenue 
station  of  its  Lutheran  Cemetery  line,  and  to  construct  new  platforms  by  May  i, 
notifying  the  Commission  that  the  terms  of  the  order  were  accepted  and  would  be 
obeyed. 

The  communication  was  ordered  filed. 

(16)  0-173 
The  Secretary  stated  that  a  communication  had  been  received  from  the  Brooklyn 

Union  Elevated  Railroad  Company,  upon  Final  Order  No.  173,  which  required  it  to 
erect  adequate  shelter  partitions  and  improve  the  waiting  rooms  at  the  Thirty-sixth 
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street  station  of  its  Fifth  avenue  line,  notifying  the  Commission  that  the  terms  of 
the  order  were  accepted  and  would  be  obeyed. 
The  communication  was  ordered  on  file. 

(17)  0-184 

The  Secretary  presented  the  followinj?  order  for  hearing  for  adoption  by  the 
-Commission : 

Hearing  Order  (No.  184). 
By  Commissioner  Bassett. 
Frank  Bennett, 

Complainant, 
vs. 
South    Brooklyn   Railway   Company, 
Defendant. 

Upon  the  complaint  of  Frank  Bennett  herein,  dated  November  30,  1907,  on  which 
Order  No.  124  was  issued  December  3.  1907,  and  the  answer  of  the  South  Brooklyn 
Railway  Company  thereto,  dated  December  12,  1907, 

Ordered,  That  upon  the  matters  therein,  a  hearing  be  had  on  the  i6th  day  of 
January,  1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the 
same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  No.  154  Nassau  street. 
Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  proper. 

F"urther  Ordered,  That  said  Frank  Bennett,  of  Avondale  and  Willard  streets, 
Woodhaven,  Borough  of  Brooklyn,  New  York  City,  and  the  said  South  Brooklyn 
Railway  Company  be  given  at  least  ten  days'  notice  of  such  hearing,  by  service  upon 
each  of  them,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that 
at  such  hearing  they  may  be  afforded  all  reasonable  opportunity  for  presenting 
evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Dated  New  York,  December  31,  1907. 

E.   M.    BASSETT,   Commissioner. 

It  was  thereupon  moved,  and  duly  seconded,  that  the  foregoing  order  be  approved, 
-confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

Ayes — Commissioners  McCarroll,  Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  preside. 


TRAVIS  H.   WHITNEY.  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Saturday,  January  4,  1908, 

AT  Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present — Chairman  William  R.  Willcox,  Commissioners  William  Mc- 
Carroll.  Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis,  Secretary  Travis  H. 
Whitney. 

(1)  2878 

On  motion,  duly  seconded,  it  was 

Resolved,  That  James  B.  Walker  be  appointed  as  Second  Assistant  Secretary,  at 
a  salary  of  $3,300  per  year,  to  take  effect  January  4, '1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(2)  2887 

The  Secretary  presented  a  communication  from  George  S.  Coleman,  Counsel  to 
the  Commission,  suggesting  the  advisability  of  having  prepared  a  complete  index 
of  the  eight  volumes  of  minutes  of  the  Board  of  Rapid  Transit  Commissioners. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  Secretary  be  directed  to  have  prepared  a  complete  index  of 
the  minutes  of  the  Board  of  Rapid  Transit  Commissioners,  and  that  he  be  authorized 
to  have  the  same  published  as  Volume  IX  of  the  said  minutes. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie.  Eustis. 

Nays — None. 

Carried. 
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street  station  of  its  Fifth  avenue  line,  notifying  the  Commission  that  the  terms  of 
the  order  were  accepted  and  would  be  obeyed. 
The  communication  was  ordered  on  file. 

(17)  0-184 

The  Secretary  presented  the  following  order  for  hearing  for  adoption  by  the 
■Commission : 

Hearing  Order  (No.  184). 
By  Commissioner  Basset t. 
Frank  Bennett, 

Complainant, 
vs. 
South    Brooklyn    Railway    Company, 
Defendant. 

Upon  the  complaint  of  Frank  Bennett  herein,  dated  November  30,  1907,  on  which 
Order  No.  124  was  issued  December  3,  1907,  and  the  answer  of  the  South  Brooklyn 
Railway  Company  thereto,  dated  December  12,  1907, 

Ordered,  That  upon  the  matters  therein,  a  hearing  be  had  on  the  i6th  day  of 
January,  1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the 
same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  No.  154  Nassau  street. 
Borough  of  ^lanhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  proper. 

Further  Ordered,  That  said  Frank  Bennett,  of  Avondale  and  Willard  streets, 
Woodhavcn,  Borough  of  Brooklyn,  New  York  City,  and  the  said  South  Brooklyn 
Railway  Company  be  given  at  least  ten  days'  notice  of  such  hearing,  by  service  upon 
each  of  them,  cither  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that 
at  such  hearing  they  may  be  afforded  all  reasonable  opportunity  for  presenting 
evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Dated  New  York,  December  31,  1907. 

E.    M.    BASSETT,   Commissioner. 

It  was  thereupon  moved,  and  duly  seconded,  that  the  foregoing  order  be  approved, 
-confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

Ayes — Commissioners   McCarroll,   Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  preside. 


TRAVIS   H.   WHITNEY,   Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Saturday,  January  4,  1908, 

AT  Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present — Chairman  William  R.  Willcox,  Commissioners  William  Mc- 
Carroll.  Edward  M.  Bassctt,  Mile  R.  Maltbie,  John  E,  Eustis,  Secretary  Travis  H. 
Whitney. 

(1)  2878 

On  motion,  duly  seconded,  it  was 

Resolved,  That  James  B.  Walker  be  appointed  as  Second  Assistant  Secretary,  at 
a  salary  of  $3,300  per  year,  to  take  effect  January  4, '1908. 

Ayes — Commissioners  Willcox,  McCarrolI,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(2)  2887 

The  Secretary  presented  a  communication  from  George  S.  Coleman,  Counsel  to 
the  Commission,  suggesting  the  advisability  of  having  prepared  a  complete  index 
of  the  eight  volumes  of  minutes  of  the  Board  of  Rapid  Transit  Commissioners, 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  Secretary  be  directed  to  have  prepared  a  complete  index  of 
the  minutes  of  the  Board  of  Rapid  Transit  Commissioners,  and  that  he  be  authorized 
to  have  the  same  published  as  Volume  IX  of  the  said  minutes. 

Ayes — Commissioners  Willcox,  McCarrolI,  Bassett,  Maltbie.  Eustis. 

Nays — None. 

Carried. 


<3)  0-185 

Commissioner  McCarroll  presented  the  following  final  order  for  adoption  by  the 
Commission : 

Final  Order   (No.  185). 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the   Com-  , 

mission  on  the  question  of  improvement 
in  and  addition  to  the  service  and  equip- 
ment of  the  Richmond  Light  and  Rail- 
road Company. 

Under  order  for  hearing  made  Novem- 
ber II,  1907. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  21st 
day  of  November,  1907,  and  it  appearing  that  the  said  hearing  was  held  by  and 
pursuant  to  an  order  of  this  Commission  made  November  11,  1907,  and  returnable 
on  November  21,  1907,  and  that  the  said  order  was  duly  served  upon  the  Richmond 
Light  and  Railroad  Company,  and  that  the  said  service  was  by  it  duly  acknowledged, 
and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters 
in  said  order  specified  on  November  21,  1907,  and  by  an  adjournment  duly  had  on 
November  27,  1907,  and  by  an  adjournment  duly  had  on  December  4,  1907,  and  by 
adjournment  duly  had  on  December  6,  1907,  and  by  adjournment  duly  had  on  De- 
cember 9,  1907,  and  by  adjournment  duly  had  on  December  11,  1907,  and  by  adjourn- 
ment duly  had  on  December  17,  1907,  and  by  adjournment  duly  had  on  December  20, 
1907,  and  by  adjournment  duly  had  on  December  31,  1907,  and  by  adjournment  duly 
had  again  on  December  31,  1907,  and  at  all  of  said  sessions  Mr.  Commissioner, 
McCarroll  presiding,  and  Abel  E.  Blackmar,  Esq.,  Counsel  to  the  Commission,  ap- 
pearing for  the  Commission  at  the  session  of  November  21,  1907,  Adrian  IL  Larkin, 
Esq.,  appearing  for  the  Richmond  Light  and  Railroad  Company,  and  at  all  of  the 
other  sessions  Arthur  DuBois,  Esq.,  appearing  for  the  Commission,  and  Adrian  H. 
Larkin,  Esq.,  appearing  for  the  Richmond  Light  and  Railroad  Company,  and  proof 
having  been  taken  at  all  of  said  sessions,  except  at  the  two  sessions  of  Decem- 
ber 31,  1907, 

Now,  it  being  made  to  appear  after  the  proceedings  upon  said  hearing  that 
changes,  improvements  and  additions  in  and  to  the  regulations,  equipment,  appliances 
and  service  of  the  Richmond  Light  and  Railroad  Company  in  respect  to  the  trans- 
portation of  persons  in  the  First  District  upon  its  various  lines  ought  reasonably  to 
be  made  in  the  manner  below  set  forth  in  order  to  promote  the  security  or  con- 
venience of  the  public,  or  of  its  employees,  or  in  order  to  secure  adcc|uate  service 
and  facilities  for  the  transportation  of  passengers,  and  it  being  made  to  appear  th:it 
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the  changes,  additions  and   improvements  in   regulations,   equipment,   appliances  and 
service  of  the  said  company,  as  below  set  forth,  are  such  as  are  just,  reasonablcy 
safe,  adequate  and  proper,  and  ought  reasonably  to  be  made  in  order  to  promote  the 
r  security  and  convenience  of  the  public  and  employees. 

?  Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered, 

(i)  That  the  service  of  the  Richmond  Light  and  Railroad  Company  on  its  St. 
George  to  Elizabethport  Ferry  line  be  supplemented  and  changed  as  follows: 

(a)  That  the  schedules  be  so  arranged  that  daily,  except  Sundays,  not  less  than 
two  (2)  cars  leave  St.  George  within  five  minutes  after  the  arrival  of  each  ferryboat 
from  Manhattan,  between  the  hours  of  5  and  7  P-  m.,  and  run  over  the  Richmond 
terrace,  at  least  to  the  foot  of  Richmond  avenue.  Port  Richmond.  One  of  the  cars 
must  continue  to  the   Elizabethport  Ferry. 

(b)  That  the  Sunday  schedules  be  so  arranged  that  not  less  than  forty-four  (44) 
cars  be  run  from*  St.  George  to  Elizabethport  Ferry  over  the  Richmond  terrace  be- 
tween the  hours  of  12  m.  and  6  p.  m. 

(2)  That  all  cars  signed  to  run  to  St.  George  or  to  the  New  York  Ferry  at  St 
George  be  actually  run  over  the  elevated  strubture  to  the  entrance  of  the  ferry,  and 
not  stopped  at  Jay  street. 

(3)  That  the  service  of  the  Richmond  Light  and  Railroad  Company  on  its 
Castleton  avenue  line  be  supplemented  and  changed  as  follows: 

f  (a)    That  the  schedules  be,  so  arranged  that  daily,  except  Sundays,  not  less  than 

two  (2)  cars  leave  St.  George  within  five  minutes  after  the  arrival  of  each  ferryboat 
from  Manhattan,  between  the  hours  of  5  and  7  p.  m.,  and  run  over  the  Castleton  ave- 

I  nue  route  to  Columbia  street. 

(b)  That  the  schedules  be  so  arranged  that  daily,  except  Sundays,  not  less  than 
two  (2)  cars  leave  Columbia  street  and  run  over  the  Castleton  avenue  route  to  St 
George  to  meet  each  boat  leaving  St.  George  between  the  hours  of  7.45  and  8.45  a.  m., 
both  inclusive. 

(4)  That  the  following  additions  and  changes  in  equipment  be  made  and  com- 
pleted as  soon  as  possible,  but  not  later  than  May  15,  1908: 

(a)  That  the  company  pass  through  the  shops,  making  every  required  repair,  all 
the  present  open  car  bodies,  and  all  trucks  and  equipment,  turning  them  out  in  as 
perfect   condition  as  possible. 

(b)  That  the  company  provide  and  equip  all  cars  in  service  with  two  new  auto- 
matic circuit  breakers  of  sufficient  capacity  and  modern  type. 

(c)  That  the  company  provide  and  equip  each  of  its  cars  in  service  with  a  gear 
case  for  each  motor  thereon,  and  that  each  gear  case  shall  at  all  times  be  maintained 
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with   sufficient  gear  grease  to  reduce  the  noise  made  by  the  gear  and  pinion  to   a 
minimum.    The  gear  case  should  preferably  be  maintained  half  full  of  grease. 

(d)  That  the  company  provide  and  maintain,  in  good  condition,  on  all  of  its 
cars  in  service,  two  head  lights  of  the  type  used  upon  the  fifteen-bench  open  cars, 
numbered  71  to  90,  or  light  of  equal  power  that  will  not  project  from  the  dash  of  the 
car  further  than  those  upon  the  fifteen-bench  open  cars  numbered  71  to  90. 

(e)  That  the  company  provide  and  maintain  in  good  condition  two  sets  of 
fenders,  complete,  upon  each  car  in  service. 

(f)  That  the  company  provide  and  equip  each  car  in  service  with  proper  Ug^ht- 
ning  arrest  equipment. 

(g)  That  the  company  exercise  care  that  trolley  ropes  are  of  sufficient  length  to 
permit  of  trolley  wheel  following  the  trolley  wire  at  railway  crossings. 

(h)  That  no  more  overhead  trolley  wire  of  the  size  known  as  No.  o  be  erected, 
but  that  all  new  wire  constructed  and  all  repairs  and  replacing  of  old  or  worn  wire 
be  made  with  No.  00  wire.  • 

(i)  That  the  company  carefully  examine  all  wooden  poles  and  change  those  that 
show  a  dangerous  condition  from  decay  or  other  cause  and  reset  all  poles  that  have 
excessive  lean. 

(j)  That  the  company  overhaul  all  sections  of  track  now  in  condition  that  cars 
cannot  be  operated  at  normal  speed  without  severe  oscillation,  and  make  track  suitable 
for  satisfactory  operation  of  fifteen-bench*  open  cars.  This  refers  particularly  to  iU 
sections  outside  the  paved  streets. 

(k)  That  the  company  exercise  great  care  that  ^all  cars  are  properly  equipped 
with  sand  box  outfits,  and  that  they  are  at  all  times  kept  supplied  with  suitable  sand. 

And  it  is  further 

Ordered,  That  this  order  shall  take  effect  on  January  10,  1908,  and  shall  continue 
in  force  for  a  period  of  two  years  from  and  after  the  date  of  its  taking  effect,  but 
without  prejudice  to  an  order  for  further  or  additional  hearings,  and  action  thereon  by 
the  Commission  in  respect  of  anything  herein  prescribed,  or  in  respect  of  anything 
covered  by  the  order  for  hearing  herein  prior  to  the  expiration  of  said  period  of  two 
years. 

And  it  is  further 

Ordered,  That  before  January  10,  1908,  the  said  Richmond  Light  and  Railroad 
Company  notify  the  Public  Service  Commission  for  the  First  District  whether  the 
terms  of  this  order  are  accepted  and  will  l>c  obeyed. 

It  was  moved,  and  duly  seconded,  that  the  foregoing  order  be  appr.ned  and  con- 
firmed, and  ordered  filed  in  the  office  of  the  Commission. 

Ayes— Commissioners  Willcox,  McCarroll,  Rassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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)n  r:  i  (4)  0-i8^ 

Commissioner  McCarroIl  presented  the  following  Final  Order  for  adoption  by  the 

. .  Commission : 

[  Of  iJ 

^  f^  Final  Order  (No.  i86). 

oiti»  In  the  Matter 

of 

ifls  3*  The  hearing  on  the  motion  of  the  Com- 

mission on  the  question  of  improvement 

lifBt-  in    and    addition    to    the    service    and 

equipment  of  the  Staten  Island  Midland 

g.j;[0  Railway  Company. 

Under  order  for  hearing,  made  November 

a^r!  "'  I9P7. 

^  f  his  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  21  st  day 

of  November,  1907,  and  it  appearing  that  the  said  hearing  was  held  by  and  pursuant  to 

^2  an  order  of  this  Commission,  made  November  11.  IQ07,  and  returnable  on  November 

hj-J  21,  1907,  and  that  the  said  order  was  duly  served  upon  the  Staten  Island  Midland  Rail- 

way Company,  and  that  the  said  service  was  by  it  duly  acknowledged,  and  that  the 

..^     .  said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in  said  order  speci- 

fied on  November  21,  1907,  and  by  an  adjournment  duly  had  on  November  27,  1907, 
I  and  by  an  adjournment  duly  had  on  December  4,-1907,  and  by  adjournment  duly  had 

i  on  December  6,  1907,  and  by  adjournment  duly  had  on  December  9,  1907,  and  by  ad- 

^  journment  duly  had  on  December  11,  1907,  and  by  adjournment  duly  had  on  December 

17.  1907,  and  by  adjournment  duly  had  on  December  20.  1907,  and  by  adjournment 
duly  had  on  December  31,  1907,  and  by  adjournment  duly  had  again  on  December  31, 
1907,  and  at  all  of  said  sessions,  Mr.  Commissioner  McCarroll  presiding,  and  Abel  E. 

^^^  Blackmar,  Esq.,  Counsel  to  the  Commission,  appearing  for  the  Commission  at  the 

^  session  of  November  21,  1907,  Adrian  H.  Larkin,  Esq.,  appearing  for  the  Staten  Island 

^  Midland  Railway  Company,  and  at  all  of  the  other  sessions  Arthur  DuBois,  Esq.,  ap- 

^  pearing  for  the  Commission,  and  Adrian  H.  Larkin,  Esq.,  appearing  for  the  Staten 

Island  Midland  Railway  Company,  and  proof  having  been  taken  at  all  of  said  sessions, 
except  at  the  two  sessions  of  December  31,  1907. 
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Now  it  being  made  to  appear  after  the  proceedings  upon  said  hearing  that  changes, 
^  improvements  and  additions  in  and  to  the  regulations,  equipment,  appliances  and  service 

of  the  Staten  Island  Midland  Railway  Company  in  respect  to  the  transportation  of  per- 
sons in  the  First  District  upon  its  various  lines  ought  reasonably  to  be  made  in  the 
manner  below  set  forth  in  order  to  promote  the  security  or  convenience  of  the  public, 
or  of  its  employees,  or  in  order  to  secure  adequate  service  and  facilities  for  the  trans- 
portation of  passengers,  and  it  being  made  to  appear  that  the  changes,  additions  and 
improvements  in  regulations,  equipment,  appliances  and  service  of  the  said  company,^ 
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as  below  set  forth,  are  such  as  are  just,  reasonable,  safe,  adequate  and  proper,  and 
ouRht  reasonably  to  be  made  in  order  to  promote  the  security  and  convenience  of  the 
public  and  employees. 

Therefore,   On  motion  •f  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered— 

(i)  That  the  service  of  the  Staten  Island  Midland  Railway  Company,  on  its 
Silver  Lake  line,  be  supplemented  and  changed  so  that  daily,  except  Sundays,  not  less 
than  two  cars  leave  St.  George  within  five  minutes  after  the  arrival  of  each  ferry- 
boat from  Manhattan,  between  the  hours  of  5  and  7  p.  m.,  and  run  over  Silver  Lake 
and  Richmond  turnpike  route  to  Port  Richmond. 

(2)  That  all  cars  signed  to  run  to  St.  George  or  to  the  New  York  Ferry  at  St. 
George  be  actually  run  over  the  elevated  structure  to  the  entrance  of  the  ferry,  and  not 
stopped  at  Jay  street. 

is)  (b)  That  the  company  replace  with  new  parts  all  broken,  cracked  or  defec- 
tive parts  of  the  Bemis  or  St.  Louis  trucks  now  or  recently  in  use  under  the  closed  car 
jbo'J.ics  numbers  150  to  163,  inclusive. 

(c)  That  the  company  pass  through  the  shops,  making  every  required  repair,  all 
the  present  open  car  bodies,  trucks,  equipment,  turning  them  out  in  as  perfect  condi- 
tion a5  possible  before  May  15,  1908. 

(f.I)  That  the  company  provide  and  equip  all  cars  in  service  with  two  new  auto- 
inatic  circuit  breakers  of  sufficient  capacity  and  modern  type.  '^ 

(e^  That  the  Company  provide  and  equip  each  of  its  cars  in  service  with  a 
gear  case,  for  each  motor  thereon,  and  that  each  gear  case  shall  at  all  times  be 
maintained  with  sufficient  gear  grease  to  reduce  the  noise  made  by  the  gear  and 
pinion  to  a  minimum.  The  gear  case  should  preferably  be  maintained  half  full  of 
grease.  \ 

(f)  That  the  company  provide  and  maintain  in  good  condition  on  all  of  its  cars 
in  service,  two  head  lights,  of  the  type  used  upon  the  15-bench  open  cars,  numbered 
71  to  90,  on  the  Richmond  Light  and  Railroad  Company,  or  headlights  of  some  other 
type  of  not  less  power  that  will  not  project  from  the  dash  of  the  car  further  than 
those  upon  the  15-bench  cars  of  the  Richmond  Light  and  Railroad  Company,  Nos. 
71  to  90. 

(g)  That  the  company  provide  and  maintain  in  good  condition  two  sets  of 
fenders,  complete,  upon  each  car  in  service. 

(h)  That  the  company  provide  and  equip  each  car  in  service  with  proper  light- 
ning arrest  equipment. 

(j)  That  the  company  exercise  care  that  trolley  ropes  are  of  sufficient  length 
to  permit  of  trolley  wheel  following  the  trolley  wires  at  railway  crossings. 
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^  jj  (k)     That  no  more  overhead  trolley  wire  of  the  size  known  as  No.  0  be  erected, 

pjUj  but  that  all  new  wire  construction  and  all  repairs  and  replacing  of  old  or  worn  wire 

be  made  with  No.  oo  wire. 
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(m)  That  the  company  carefully  examine  all  wooden  poles  and  change  those 
that  show  a  dangerous  condition  from  decay  or  other  cause  and  reset  all  poles  that 
have  excessive  lean. 

(o)  That  the  company  overhaul  all  sections  of  track  now  in  such  condition  that 
^  cars  cannot  be  operated  at  normal  speed  without  severe  oscillation,  and  make  track 

^  suitable  for  satisfactory  operation  of  15-bench  open  cars.    This  refers  particularly  to 

^'  all  sections  outside  the  paved  streets. 

(p)     That  the  company  exercise  great  care  that  all  cars  are  properly  equipped 

with  sand  box  outfits  and  that  they  are  at  all  times  kept  supplied  with  suitable  sand. 

/ 

And  it  is  further 

Ordered,  That  this  order  shall  take  effect  January  10,  1908,  but  the  provisions  in 
section  3  and  its  subdivisions  shall  be  completed  as  soon  as  possible,  but  not  later  than 
May  15,  1908.  This  order  shall  continue  in  force  for  a  period  of  two  years  from 
and  after  its  date,  but  without  prejudice  to  an  order  for  further  or  additional  hearings 
and  action  thereon  by  the  Commission  in  respect  of  anything  herein  prescribed,  or  in 
respect  of  anything  covered  by  the  order  for  hearing  herein  prior  to  the  expiration 
of  said  period  of  two  years. 

And  it  is  further 

Ordered,  That  before  January  10,  1908,  the  said  Staten  Island  Midland  Railway 
Company  notify  the  Public  Service  Commission  for  the  First  District  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 

It  was  moved  and  duly  seconded  that  the  foregoing  order  be  approved  and  con- 
firmed, and  ordered  filed  in  the  office  of  the  Commission. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5)  b-187 

Order  (No.   187). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  Brooklyn  Union  Elevated  Railroad  Company  be  requested 
to  furnish  the  following  information: 

(i)  Statement  of  the  number  of  passengers  by  the  month  carried  on  the  Brighton 
Beach  line  during  the  year  ending  December  31,  1907. 

(2)  Statement  as  to  whether  these  figures  are  based  on  cash  fares,  or,  if  other- 
wise, on  what  basis. 
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(3)  Statement  of  the  number  of  passengers,  if  possible,  carried  between  New 
York  and  Kings  highway,  and  also  between  Kings  highway  and  Brighton  Beach 
or  points  beyond. 

(4)  Statement  of  running  time  between  Culver  depot.  Kings  highway,  Franklin 
avenue.  Sands  street,  and  New  York,  as  well  as  trains  running  to  and  from  Fulton 
Ferry  for  the  full  twenty-four  hours  of  weekdays  and  Sundays. 

(5)  Schedule  of  headway  of  trains  and  number  of  cars  going  to  make  up  trains 
(if  not  shown  in  the  above)  as  operated  between  New  York  and  Kings  highway; 
also  between  New  York  and  Brighton  Beach. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.  ^ 

TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Monday,  January  6,  1908, 

AT  Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present — Commissioner  Edward  M.  Bassett,  Acting  Chairman;  Com- 
missioners William  McCarroll,  Milo  R.  Maltbie,  John  E.  Eustis,  Secretary  Travis  H. 
Whitney. 

(I) 

On  motion,  duly  seconded  and  carried,  Commissioner  Bassett  was  elected  Tem- 
porary Chairman. 

(2)  '  260S 

The  Secretary  submitted  the  following  statement  as  to  fees  received  and  trans- 
mitted to  the  Comptroller  of  The  City  of  New  York   for  the  benefit  of  the  City 
treasury,  as  prescribed  by  the  Public  Service  Commissions  Law,  during  the  six  months 
ending  December  31,  1907: 
Received  from  officers  of  the  Rapid  Transit  Commission,  being  amounts 

collected  by  them  prior  to  July  i,  1907,  for  the  sale  of  contracts,  etc.. .  $368  05 

Net  fees  received  from  State  Inspector  of  Gas  Meters 15  15 

For  copies  of  papers  and  records  of  the  Commission 126  14 

Fees  collected  for  tests  of  gas  meters,  from  complainants  and  from  gas 

companies  479  75 

Total $991  09 

(3) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  list : 

3853 
Elsie  Isaacs,  Stenographer;  salary,  $75  per  month;  to  take  effect  January  6,  1908. 

3932 
Mary  Fay  Lindholm,  Assistant  Librarian  (provisional)  ;  salary,  $75  per  month ;  to 
take  effect  January  6,  1908. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(4)  26oi 

The  Secretary  stated  that  James  J.  Grace  and  John  M.  Taylor  had  been  appointed 
as  Transit  Inspectors  on  December  9,  and  that  he  Itad  notified  them  that  they  must 
report  for  duty  immediately,  but  that  they  had  so  far  failed  to  report. 

On  motion,  duly  seconded,  it  was  therefore 

Resolved,  That  the  appointments  of  James  J.  Grace  and  John  M.  Taylor  be 
terminated. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5) 

The  Secretary  stated  that  Edward  F.  Doujfherty,  who  was  appointed  Transit 
Inspector  on  December  30,  had  declined  the  appointment,  under  date  of  January  i. 

(6)  .  0-188 

The  Secretary  presented  the  following  order  for  adoption  by  the  Commission : 
Final  Order  (No.  188). 
In  the  Matter 
of 
The  application  of  the  Long  Island  Rail- 
road Company  for  permission  to  change 
the  local  freight  tariflf  of  rates  for  stor- 
age   of    carload    and    less    than    carload 
freight  applicable  at  all  stations. 

Whereas,  The  present  tariff,  P.  S.  C.  i,  N.  Y.,  No.  25,  on  file  with  the  Commis- 
sion, includes  rates  for  storage  in  cars  on  public  team  tracks  in  addition  to  the 
usual  car  service  charges  to  apply  on  carload  freight  placed  on  public  team  tracks 
for  delivery  to  consignee; 

Now,  upon  motion,  duly  seconded,  it  is 

Resolved,  That  the  Long  Island  Railroad  Company  be  granted  permission  to 
put  into  effect  three  days  after  publication  at  stations  and  filing  with  the  Commission, 
a  local  freight  tariff  of  rates  for  storage  of  carload  and  less  than  carload  freight 
applicable  at  all  stations,  eliminating  the  rates  above  mentioned  for  storage  in  cara 
on  public  team  tracks  in  addition  to  the  usual  car  service  charges,  such  new  tariff 
to  be  published  in  Tariff   P.  S.  C^  i,  N.  Y.,  No.  68. 
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Tt  was  moved  and  duly  seconded  that  the  foregoing  order  be  approved  and  con- 
firmed and  ordered  filed  in  the  oflfice  of  the  Commission. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbic,  Eustis. 

Nays — None. 

Carried. 

(7)  0-189 

The  Secretary  presented  the  following  order  for  hearing  for  adoption  by  the  Com- 
mission : 

Hearing  Order  (No.  189). 

Order  for  Hearing  by  Commissioner  Bassett. 

Bird  S.   Coler,   President  of  the   Borough 
of  Brooklyn, 

Complainant ; 
against 

The    Nassau    Electric    Railroad    Company, 

Defendant. 

Upon  the  complaint  herein  and  answer  of  the  Nassau  Electric  Railroad  Company, 
under  Order  No.  118, 

Ordered,  That  upon  the  matters  therein  a  hearing  be  had  on  the  21st  day  of  Janu- 
ary, 1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same 
may  be  adjourned,  at  the  rooms  of  the  Commission,  No.  154  Nassau  street.  Borough  of 
Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  Bird  S.  Coler  and  the  said,  the  Nassau  Electric  RaiJ- 
road  Company,  be  given  at  least  ten  days'  notice  of  such  hearing  by  service  upon 
each  of  them,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that 
at  such  hearing  they  be  afforded  all  reasonable  opportunity  for  presenting  evidence 
and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Dated  New  York,  January  6,  1908. 

E.  M.  BASSETT,  Commissioner. 

It  was  moved  and  duly  seconded  that  the  foregoing  order  be  approved  and  con- 
firmed and  ordered  filed  in  the  office  of  the  Commission. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(8)  O-ipo 

The  Secretary  presented  the  following  order  for  hearing  for  adoption  by  the  Com- 
mission : 

Hearing  Order  (No.  190). 

Order  for  Hearing  by  Commissioner  Basseii. 

Bird  S.  Coler,  President  of  the  Borough 
of  Brooklyn, 

Complainant ; 
against 

Brooklyn  City  Railroad  Company,  Brook- 
lyn Heights  Railroad  Company  and  the 
Nassau  Electric  Railroad  Company, 

Defendants. 

Upon  the  complaint  herein  and  answer  of  the  Brooklyn  Heights  Railroad  Com- 
pany and  the  answer  of  the  Nassau  Electric  Railroad  Company,  under  Order  No.  120, 

Ordered,  That  upon  the  matters  therein  a  hearing  be  had  on  the  21st  day  of  Janu- 
ary, 1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  whicli  the  same 
may  be  adjourned,  at  the  rooms  of  the  Commission,  at  No.  154  Nassau  street,  Bor- 
ough of  Manhattan,  City  and  State  of  New  York, 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  Bird  S.  Coler  and  the  said  Brooklyn  City  Railroad  Com- 
pany and  the  said  Brooklyn  Heights  Railroad  Company  and  the  said,  the  Nassau 
Electric  Railroad  Company  be  given  at  least  ten  days'  notice  of  such  hearing  by  service 
upon  eacli  of  them,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and 
that  at  such  hearing  they  be  afforded  all  reasonable  opportunity  for  presenting  evidence 
and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Dated  New  York,  January  6,  1908. 

E.  M.  BASSETT,  Commissioner. 

It  was  moved  and  duly  seconded  that  the  foregoing  order  be  approved  and  con- 
firmed and  ordered  filed  in  the  ofRce  of  the  Commission. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(9)  0-I9I 

The  Secretary  presented  the  following  order  for  hearing  for  adoption  by  the 
Commission : 

Hearing  Order  (No.  191). 

Order  for  Hearing  by  Commissioner  Bassett. 

Bird  S.  Coler,  President  of  the  Borough  of 
Brooklyn, 

Complainant, 
against 

The  Nassau  Electric  Railroad  Company 
and  Brooklyn,  Queens  County  and  Sub- 
urban Railroad  Company, 

Defendants. 

Upon  the  complaint  herein  and  answer  of  the  Nassau  Electric  Railroad  Company, 
under  Order  No.  117, 

Ordered,  That  upon  the  matters  therein,  a  hearing  be  had  on  the  21st  day 
of  January,  1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  No.  154  Nassau 
street,  Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Bird  S.  Coler  and  the  said  the  Nassau  Electric 
Railroad  Company  and  the  said  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company  be  given  at  least  ten  days*  notice  of  such  hearing  by  service  upon  each  of 
them,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such 
hearing  they  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  exam- 
ining and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Dated  New  York,  January  6,  1908. 

E.  M.  BASSETT,  Commissioner. 

It  was  moved,  and  duly  seconded,  that  the  foregoing  order  be  approved  and  con- 
firmed, and  ordered  filed  in  the  office  of  the  Commission. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(10)  O-192 

The    Secretar>'     presented  the  following  order  for    hearing     for  adoption  by  the 
Commission : 

Hearing  Order  (No.  192). 

Order  for  Hearing  by  Commissioner  Basse tt. 

Robert   E.   Anthony, 

Complainant, 
against 

Coney  Island  and  Brooklyn  Railroad  Com- 
pany, 

Defendant. 

Upon  the  complaint  herein  and  answer  of  the  Coney  Island  and  Brooklyn  Railroad 
Company,  under  Order  No.  131, 

Ordered,  That  upon  the  matters  therein  a  hearing  be  had  on  the  20th  day  of 
January,  1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the 
same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  No.  154  Nassau  street, 
Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  stich  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Robert  E.  Anthony,  of  No.  353  East  Seventeenth 
street,  Borough  of  Brooklyn,  City  and  State  of  New  York,  and  said  Coney  Island 
and.  Brooklyn  Railroad  Company,  be  given  at  least  ten  days'  notice  of  such  hearing 
by  service  upon  each  of  them,  either  personally  or  by  mail,  of  a  certified  c(m\v  of  this 
order,  and  that  at  such  hearing  they  be  afforded  all  reasonable  opportunity  for  pre- 
senting evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  afore- 
said. ^ 

Dated  New  York,  January  6,  1908. 

E.  M.  BASSETT,  Commissioner. 

It  was  moved  and  duly  seconded  that  the  foregoing  order  be  approved  and  con- 
firmed, and  ordered  fijcd  in  the  office  of  the  Commission. 
Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 

(11)  O-171 
The  Secretary  stated  that  the  following  communication   had  been   received   from 

Adrian  H.  Joline  and  Douglas  Robinson,  Receivers  of  the  New  York  City  Railway 
Company,  and,  on  motion,  duly  seconded,  the  matter  was  referred  to  Commissioner 
Maltbie : 
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New  York  City  Railway  Company.  | 
New  York,  January  4,  1908.         J 

To  the  Honorable  the  Public  Service  Commission  for  the  First  District,  No.  154 
Nassau  Street,  New  York  City: 

Dear  Sirs — We  beg  to  acknowledge  receipt  of  your  order,  No.  171,  dated  De- 
.cember  27,  1907,  under  order  for  hearing  made  November  27,  1907,  relative  to  the 
service  on  the  Eighth  avenue  line. 

We  do  not  concede  the  correctness  of  the  recitals  in  said  order  to  the  effect 
that  the  transportation  of  persons  on  the  Eighth  avenue  line  has  been  or  is  unreason- 
able, improper  or  inadequate,  or  that  we  do  not  run  cars  enough  on  said  line  reason- 
ably to  accommodate  the  traffic  offered  for  transportation,  or  that  it  will  be  just, 
reasonable  or  proper  that  said  service  should  be  supplemented  in  the  particulars  set 
forth  in  the  order.  Your  attention  is  called,  for  example,  to  the  fact  that  specification 
numbered  (3),  providing  for  running  on  Sundays  south  from  One  Hundred  and 
Forty-ninth  street  to  Thirteenth  street  not  less  than  600  cars  increases  the  service  to 
an  extent  far  in  excess  of  the  actual  requirements.  It  is  a  well  known  fact  to  all 
familiar  with  street  railway  management  that  the  volume  of  traffic  varies  extremely 
on  Sundays.  The  difference  between  rainy  and  pleasant  Sundays  as  regards  the 
number  of  passengers  carried,  is  often  as  great  as  75  per  cent.  Under  these  circum- 
stances, to  order  a  fixed  number  of  car  miles  to  be  operated  on  that  day  is,  in  our 
judgment,  wholly  unjustifiable.  The  proper  operation  of  the  road  demands  a  reason- 
able flexibility  in  the  service,  so  that  the  number  of  cars  can  be  varied  to  meet  its 
changing  requirements.  No  arbitrary  rule  can  be  followed  without  substantial  in- 
justice, either  to  the  public  on  the  one  hand,  or  the  management  on  the  other.  You 
will  observe  by  reference  to  three  blue  prints  submitted  to  you  at  your  request,  dnd 
showing  the  comparison  between  the  seating  capacity  and  the  number  of  passengers 
riding  on  the  Eighth  avenue  cars  on  Sunday,  December  15  (which  was  a  stormy  day), 
that  these  records  show  that  sufficient  seating  capacity  was  afforded  substantially 
all  day.  Notwithstanding  this  fact,  the  specification  of  your  order  above  referred 
to  would  require  that  approximately  3,600  car  miles  per  day  should  be  operated  in 
excess  of  the  car  mileage  operated  on  the  Sunday  in  question.  On  the  basis  of  18 
cents  per  car  mile,  this  would  mean  an  expenditure  of  approximately  $34,000  a  year. 
Considering  the  average  number  of  stormy  Sundays  it  is  evident  that  a  substantial 
sum  of  money  will  be  practically  wasted.  In  view  of  the  present  financial  conditions 
and  the  difficulties  which  we  are  having  in  an  endeavor  to  properly  accommodate  the 
public,  with  the  means  at  our  disposal,  it  seems  to  us  that  such  a  requirement  as  the 
one  in  question  is  neither  just,  reasonable  nor  proper. 

We  further  call  your  attention  to  the  fact  that  we  are  not  advised  by  your 
•rder  whether  the  stated  number  of  trips  required  by  you  shall  be  distributed  evenly 
throughout  the  various  periods  specified,  or,  if  not,  how  such  trips  are  to  be  distributed. 
You  must,  of  course,  recognize  that  the  requirements  of  traffic,  for  example,  between 
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y  t.  m.  and  lo  a.  m.,  demand  that  many  more  trips  should  be  run  during  certain 
portions  of  that  period  than  during  others.  As  you  have  undertaken  to  specify  the 
exact  service  that  should  be  provided,  it  seems  to  us  reasonable  and  only  fair  to  us 
that  you  should  be  more  specific  as  to  the  details  of  your  requirements. 

Your  attention  is  further  called  to  the  fact  that  the  order  in  question,  in  con- 
nection with  your  order  No.  52,  regarding  the  Fourth  and  Madison  avenue  line,  and 
order  No.  179,  concerning  the  overhauling  of  the  equipment,  will  naturally  operate  t© 
draw  a  large  number  of  ca;*s  from  other  lines  in  the  system,  with  a  corresponding 
curtailment  in  the  service  thereby  afforded. 

Although,  for  the  reasons  above  suggested  and  others  unnecessary  to  specify, 
we  consider  your  order  unreasonable,  we  are  disposed  to  endeavor  to  meet  your 
views  so  far  as  may  be  practicable,  and  you  are  accordingly  advised  that  on  and 
after  January  15  service  will  be  provided  on  the  Eighth  avenue  line  in  accordance 
with  the  terms  of  said  order  No.  171,  as  follows: 

**(i)  By  running  south  from  One  Hundred  and  Forty-ninth  street  daily,  except 
Sundays,  cars  as  follows : 

Between  7  a.  m.  and  10  a.  m.,  not  less  than  one  hundred  and  ten  (no)  cars,  to 
run  at  least  as  far  south  as  Thirteenth  street. 

Between  6.30  p.  m.  and  8.30  p.  m.,  not  less  than  seventy  (70)  cars,  to  run  at  least 
as  far  south  as  Thirteenth  street. 

(2)  By  running  north  from  Thirteenth  street,  daily,  except  on  Sunday,  cars 
as  follows : 

0  Between  4.30  p.  m.  and  6.30  p.  m.,  not  less  than  one  hundred  and  thirty  (130)  cars, 
to  run  at  least  as  far  north  as  One  Hundred  and  Forty-ninth  street. 

Between  10  p.  m.  and  11.30  p.  m.,  not  less  than  fifty  (50)  cars,  to  be  run  at  least 
as  far  north  as  One  Hundred  and  Forty-ninth  street. 

(3)  By  running  on  Sundays,  south  from  One  Hundred  and  Forty-ninth  street, 
cars  as  follows : 

Between  10  a.  m.  and  11.30  p.  m.,  not  less  than  six  hundred  (600)  cars,  to  run 
at  least  as  far  south  as  Thirteenth  street. 

(4)  By  running  not  less  than  six  (6)  cars  in  each  hour  of  the  night  and  morn- 
ing, daily  and  Sundays,  from  Thirteenth  street  north  to  One  Hundred  and  Forty- 
ninth  street,  and  from  One  Hundred  and  Forty-ninth  street  south  at  least  to  Thirteenth 
street,  the  cars  to  be  as  evenly  distributed  as  possible  in  each  hour." 

Very  truly, 

(Signed)        ADRIAN  H.  JOLINE, 
(Signed)        DOUGLAS  ROBINSON, 

Receivers. 
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(12)  0-179 

The  Secretary  stated  that  the  following  communication  had  been  received  from 
Adrian  H.  Joline  and  Douglas  Robinson,  receivers  of  the  New  York  City  Railway  Com- 
pany, and,  on  motion,  duly  seconded,  the  matter  was  referred  to  Commissioner  Maltbic : 

New  York,  January  4,  1908. 
To  the  Honorable  the  Public  Service  Commission  for  the  First  District,  No.    154 
Nassau  Street,  New  York  City : 

Dear  Sirs — We  beg  to  acknowledge  receipt  of  your  order  No.  179,  dated  De- 
cember 30,  1907,  relative  to  repairs,  improvements  and  additions  to  equipment  and 
appliances,  including  rolling  stock,  of  the  New  York  City  Railway  Company. 

We  do  not  concede  the  correctness  of  the  recital  of  fact  contained  in  said  order, 
to  the  effect  that  the  equipment,  appliances  and  devices  in  question  are  unsafe,  or 
improper,  or  that  the  repairs  directed  by  said  order  ought  reasonably  to  be  made  to 
promote  the  security  of  the  public,  or  that  the  time  given  within  which  to  make 
suc!i  repairs  is  reasonable. 

As  stated  in  our  letter  to  you  of  December  20,  we  have  been  engaged  since  our 
appointment  in  pushing  as  vigorously  as  possible,  with  all  available  means  at  our 
command,  the  work  of  repair  and  maintenance  of  the  rolling  stock  operated  by  us. 
Although  laboring  under  great  disadvantages,  we  have  made  notable  progress  so  that 
by  the  early  part  of  December  the  number  of  cars  disabled  on  the  road  had  been 
reduced  to  less  than  half  the  number  disabled  under  similar  conditions  immediately 
prior  to  the  receivership.  While  admitting  that,  for  causes  entirely  beyond  our 
control,  the  rolling  stock  is  in  many  respects  inadequate,  we  take  issue  with  the  state- 
ment that  it  has  been  at  any  time  during  the  receivership,  or  is  now,  unsafe  either 
for  the  public  or  our  employees.  Our  entire  effort  has  been  directed  (and  we  think 
successfully)  towards  giving  the  best  possible  service  to  the  public  consistent  with  the 
physical  facilities  and  money  which  we  have  had  at  our  disposal.  The  equipment  has 
been  rehabilitated  as  rapidly  as  was  possible  under  the  circumstances,  having  due 
consideration  to  the  necessities  and  convenience  of  the  traveling  public.  We  cannot 
promise  or  undertake,  with  the  facilities  and  resources  at  our  command,  a  full  and 
literal  compliance  with  the  provisions  of  your  order.  We  will,  however,  so  far  as 
means  will  allow,  provide  the  inspection  thereby  required,  as  follows : 

"That  the  cars  operated  in  The  City  of  New  York  of  said  New  York  City  Raif- 
way  Company  or  of  said  Receivers,  receive  a  thorough  inspection,  covering  car 
bodies,  motor  and  electric  equipment,  wiring  and  trucks,  and  that  said  car^  be 
thoroughly  overhauled  and  repaired  so  that  when  completed  they  and  cr.rh  of  them 
shall  be  in  first  class  operating  and  substantially  new  condition,  having  <afe,  proper 
and  adequate  car  bodies,  headlights,  pilot  fenders,  wiring,  brasses,  controllers,  auto- 
matic circuit  l)reakers,  resistances,  axle  gear,  wheels,  armature  pinions  and  car 
wheels." 
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We  will  further  use  our  best  endeavors  to  see  that  on  and  after  the  iSth  day  of 

February,  1908,  not  fewer  than  ten  (10)  of  said  cars  are  turned  out  daily,  not  including 

Sundays   and    legal   holidays,   so   overhauled   and    repaired.    Referring  again   to  our 

letter  of  December  20,  we  once  more  suggest  that  the  sending  to  the   repair  shops 

of  ten  cars  a  day  for  the  thorough  overhauling  specified   (which  will  require  several 

days   for  each  car),  if  begun  at  a  season  of  the  year  when  it  is  not  practicable  to 

substitute  open  cars  for  those  withdrawn,  may  reasonably  be  expected  to  result  in  a 

shortage  of  cars  available  for  service.     In  that  event,  however,  we  shall  endeavor  so 

far  as  practicable  to  avoid  any  reduction  of  service  on  lines  where  you  have  already 

designated  operating  schedules. 

Yours  very  truly, 

(Signed)  ADRIAN   H.   JOLINE, 

(Signed)  DOUGLAS  ROBINSON, 

Receivers. 

(i3>  O-176 

The  Secretary  stated  that  a  communication  had  been  received  from  Alfred  Skitt, 
President  of  the  New  York  City  Interborough  Railway  Company,  upon  Final  Order 
No.  176,  in  regard  to  a  complaint  of  Thomas  J.  Shine  and  128  others,  as  to  a  change 
of  route  between  Kingsbridge  road  and  One  Hundred  and  Fifty-fifth  street,  notify- 
ing the  Commission  that  the  terms  of  the  order  were  accepted  and  would  be  obeyed. 
On  motion,  duly  seconded,  the  communication  was  ordered  filed. 

(14) 

The  Secretary  presented  a  communication  from  Robert  H.  Fuller,  Secretary  to  the 
Governor,  transmitting  a  letter  addressed  to  the  Governor  by  a  committee  of  the 
Central  Labor  Union  of  the  Boroughs  of  Brooklyn  and  Queens,  requesting  that  the 
Commission  take  steps  to  produce  betterment  in  the  service  and  equipment  of  surface 
and  elevated  lines. 

On  motion,  duly  seconded,  and  carried,  the  Secretary  was  directed  to  reply  to 
the  communication  of  the  Central  Labor  Union,  setting  forth  improvements  ordered 
by  the  Commission  along  the  lines  of  their  suggestions,  and  to  send  a  copy  of  this 
reply  to  the  Governor. 

•(15) 

The  Secretary  presented  a  petition  submitted  in  person  by  William  H.  Booth,  and 
bearing  193  signatures,  asking  that  the  proposed  extension  of  the  West  Farms  branch 
of  the  subway  from  One  Hundred  and  Eightieth  street  to  One  Hundred  and  Eighty- 
second  street,  be  abandoned,  for  the  reasons  that  (i)  the  station  at  One  Hundred 
and  Eightieth  street  was  more  convenient  to  the  greater  number  of  people  than  would 
be  one  at  One  Hundred  and  Eighty-second  street,  as  One  Hundred  and  Eightieth 
street  was  the  main  crosstown  street  of  the  locality,  it  crossing  the  Bronx  river,  and 
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no  other  street  crossing  the  river  for  more  than  a  mile  above;  that  (2)  for  people 
desiring  to  visit  that  part  of  Bronx  Park  east  of  the  Bronx  river,  the  station  at  One 
Hundred  and  Eightieth  street  was  more  convenient,  because  of  the  bridge  on  that 
street,  the  entrance  to  the  Zoological  Gardens  at  One  Hundred  and  Eighty-second 
street  also  being  only  500  feet  from  the  present  station;  and  that  (3)  the  extension 
would  damage  property  on  Boston  road  by  cutting  off  light,  air  and  access  to  the 
property  and  by  creating  noise  and  confusion. 

On  motion,  duly  seconded,  the  communication  was  referred  to  Commissioner  Eustis. 

(16) 

Th€  Secretary  presented  a  communication  from  F.  C.  Leubuscher,  President  of  the 
Manhattan  Single  Tax  Club,  relative  to  amendments  to  the  Rapid  Transit  Act,  which, 
on  motion,  was  referred  to  Commissioner  Maltbie. 

(17) 

Commissioner  Bassett  stated  that  at  the  request  of  the  Ridgewood  Heights  Im- 
provement Association  referred  to  him  for  action  by  the  Commission  at  its  meeting  on 
January  3.  he  had  notified  that  organization  that  he  would  give  a  hearing  in  the  matter 
on  January  16,  at  4  p.  m. 

2808 
(18^ 

The  Secretary  presented  the  following  communications: 

Tnterborough  Rapid  Transit  Company.) 
January  6,  1908.      ) 

Public  Scnnce  Commission,  First  District,  Tribune  Building,  New  York: 

Gentlemen— At  12.51  a.  m.  on  the  ninth  (9th)  day  of  January,  1908,  the  Inter- 
borough  Rapid  Transit  Company  will  be  ready  to  operate  that  portion  of  the  rapid 
transit  railroad  constructed  under  Principal  Contract  No.  2,  dated  July  21,  1902,  which 
lies  between  the  South  Ferry  station,  Manhattan,  and  the  Borough  Hall  station,  Brook- 
lyn. The  company,  therefore^  asks  your  Commission  to  formally  authorize  the  opera- 
tion of  this  portion  of  the  railroad  on  that  date. 

Yours  very  truly. 

E.  P.  BRYAN,  President. 

January  6,  1908. 
Travfs  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission  for  the  First  Dis- 
trict: 
Dear  Sir— I  beg  to  report  that  the  tunnels  between  South  Ferry,  Manhattan,  and 
Borough  Hall,  Brooklyn,  arc  satisfactorily  completed,  and,  as  requested  by  the  con- 
tractor, may  be  opened  for  operation. 

Very  truly  yours, 

HENRY  B.  SEAMAN,  Chief  Engineer. 
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Thereupon,  on  motion,  duly  seconded,  it  was 

Resolved,  That  authority  be  and  the  same  hereby  is  Riven  to  the  Interborouicfa 
Rapid  Transit  Company  to  open  for  operation  that  portion  of  the  rapid  transit  rail- 
road now  under  construction,  pursuant  to  contract  dated  July  21,  1902.  between  the 
South  Ferry  station,  Manhattan,  and  the  Borough  Hall,  station,  Brooklyn,  to  beffin 
passenger  traffic  on  the  said  portion  of  said  railroad  on  the  Qth  day  of  January,  1908, 
subject  to  the  payment  of  rental  as  provided  in  said  contract;  provided,  however,  that 
the  stations  on  the  said  route  so  opened  are  to  be  used  solely  for  railroad  purposes 
and  not  for  the  sale  of  any  merchandise  or  the  display  of  any  advertisements. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secreta«y. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Wednesday,  January  8,  1908. 

AT  T:;isuNE  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present — Chairman  William  R.  Willcox,  Commissioners   Edward   M. 
Bassett,  Mile  R.  Maltbie,  Secretary  Travis  H.  Whitney. 


(I)  2857 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission,  which  was  ordered  filed: 

January  7,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — I  desire  to  report  that  yesterday  morning  ChicJ  Inspector  De  Wyrall  of  the. 
Rapid  Transit  Subway  Construction  Company  was  arrested  upon  the  complaint  of 
Commissioner  of  Public  Works  Murray,  of  The  Bronx,  on  the  charge  of  opening  the 
street  at  One  Hundred  and  Forty-ninth  street  and  Third  avenue,  without  obtaining  a 
permit  from  the  President  of  the  Borough  of  The  Bronx.  The  contractor  was  doing 
this  work  under  a  permit  issued  by  the  Chief  Engineer  of  the  Commission,  and  the 
arrest  of  Mr.  DeWyrall  raised  again  the  question  whether  a  permit  issued  by  this 
Commission  as  the  successor  of  the  Rapid  Transit  Board  is  sufficient,  or  whether  it 
is  necessary  to  have  in  addition  thereto  a  permit  issued  by  a  Borough  Department. 

An  examination  was  held  before  Magistrate  Steinert  in  the  Sixth  District  Magis- 
trate's Court  yesterday  afternoon,  at  which  Public  Works  Commissioner  Murray,  Mr. 
Gumbleton,  the  Secretary  to  the  President  of  the  Borough  of  The  Bronx,  and  Assist- 
ant Corporation  Counsel  Mitchell  attended  in  support  of  the  complaint,  and  Mr. 
Harkness  representing  the  Commission  on  behalf  of  the  prisoner.  After  a  thorough 
discussion  of  the  matter  the  Magistrate  decided  that  under  the  law  the  permit  issued 
by  this  Commission  was  sufficient,  and  discharged  the  prisoner. 
Respectfully  yours, 
'     (Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 
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(2)  2545 

The  Secretary  presented  the  following  communication  from  the  Railroad  Q>mmis- 
sion  of  Oregon,  regarding  a  proposed  amendment  to  the  Federal  Act  to  Regulate 
Commerce,  and  the  communication  was  ordered  filed: 

Salem,  Oregon,  December  26,  1907. 
New  York  Public  Service  Commission,  No.  320  Broadway,  New  York  City,  N.  Y.  : 

Gentlemen — ^The  National  Association  of  Railway  Commissioners,  at  its  nineteenth 
annual  session,  held  in  Washington,  October  10  to  13,  1907,  adopted,  with  but  one  dis- 
senting vote,  the  proposition  that  the  Federal  Act  to  Regulate  Commerce  should  be  so 
amended  that  no  increase  in  an  interstate  rate,  or  discontinuance  of  a  rate,  which 
thereby  caused  an  increase  in  a  rate,  should  be  permitted  without  an  opportunity  to 
protest  being  afforded,  and  for  a  hearing  and  determination  as  to  reasonableness 
before  the  increased  rates  went  into  effect. 

The  Hon.  C.  W.  Fulton,  United  States  Senator  from  Oregon,  has  introduced  a 
bill  in  the  Senate  which  is  designed  to  amend  the  Interstate  Commerce  Act  to  con- 
form with  the  resolution  adopted  by  the  National  Association  of  Railway  Commis- 
sioners, as  above. 

We  beg  to  suggest  that  if  the  action  of  the  National  Association  meets  with  your 
approval,  you  urge  upon  your  Representatives  and  Senators  in  Congress  that  steps 
be  taken  to  insure  the  amendment  of  the  Interstate  Commerce  Act,  as  suggested  by  the 
National  Association.  Will  you  kindly  give  this  your  early,  earnest  and  thoughtful 
attention?   Let  us  know  your  views  upon  this  important  subject. 

With  best  wishes  for  your  success  in  our  common  work,  we  are 
'  Very  truly  yours, 

THOS.    K.    CAMPBELL, 
OSWALD    WEST, 
CLYDE  B.  AITCHISON. 
(3) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  certified  Civil  Service 
list: 

Name.  Position.  Salary.  To  Take  Effect. 

Philip  J.    O'Connor Transit  Inspector $1,200  00  January  13.  1908 

John   C.    Dicckert Transit  Inspector 1,200  00  January  7,  1908 

Walter   T.    Eflgerton Transit  Inspector 1,200  00  January  13,  1908 

Michael  J.   Corcoran Transit  Inspector 1,200  00  January  13.  1908 

Robert  M.  A.  Armstrong Transit  Inspector i,£oo  00  January  7,  1908 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 


35 

(4)  1258 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

January  7,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs— Referring  to  the  modification  of  the  route  and  general  plan  of  the  Man- 
hattan-Bronx subway  to  provide  for  additional  tracks  in  the  subway  between  Ninety- 
sixth  and  One  Hundred  and  Third  streets,  I  desire  to  advise  you  that  this  Depart- 
ment has  obtained  the  consents  to  such  modification  of  the  owners  of  more  than  one- 
half  in  value  of  the  property  bounded  upon  the  portion  of  Broadway  aflfected  thereby. 
According  to  the  certificate  of  the  Title  Insurance  Company  of  New  York,  the  total 
assessed  value  of  property  upon  the  portion  of  Broadway  affected  by  the  modification 
amounted  to  $4,802,000,  of  which  we  have  obtained  the  consents  of  owners  of  property 
the  assessed  valuation  of  which  amounts  to  $2,541,000.  As  soon  as  these  consents 
are  recorded  all  the  necessary  proceedings  to  validate  this  modification  will  have  been 
completed,  and  I  accordingly  ask  that  t!ie  Commission  authorize  me  to  record  these 
consents. 

The  contract  for  doing  this  work  was  executed  by  the  Rapid  Transit  Board  on  27th 
June  last,  and  was  thereafter  transmitted  to  the  Board  of  Estimate  and  Apportion- 
ment for  its  approval,  and  also  that  of  the  Mayor,  which  was  given,  and  eight  hun- 
dred and  fifty  thousand  dollars  appropriated  to  cover  the  cost  of  the  work.  The 
contract  was  then  sent  to  the  contractor  for  execution  on  his  part,  and  I  am  now  en- 
deavoring to  hurry  the  execution  and  return  of  this  contract,  and  on  its  receipt 
properly  executed  the  work  can  be  commenced. 
Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  Counsel  to  the  Commission  be  authorized  to  have  recorded  the 
consents  of  property  owners  to  the  construction  of  additional  tracks  between  Ninety- 
sixth  and  One  Hundred  and  Third  streets  along  Broadway. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie.  • 

Nays — None. 

Carried. 

(S)  2092 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

January  7,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — I  desire  to  call  the  attention  of  the  Commission  to  the  fact  that  the  portion 
of  the  revised  Manhattan  Bridge  route  adopted  by  the  Rapid  Transit  Board  on  April  18. 
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1907  (Minutes,  page  4851),  lying  in  the  Borough  of  Manhattan,  has  never  been  con- 
sented to  by  a  majority  in  value  of  the  abutting  property  owners,  or  in  lieu  thereof 
by  the  Appellate  Division  of  the  Supreme  Court  in  the  First  Department. 

On  the  Brooklyn  side  consents  of  property  owners  stated  to  be  in  excess  of  the 
required  amount  were  found  in  the  files  of  the  Rapid  Transit  Board  and  are  now 
being  examined  by  the  Title  Guarantee  and  Trust  Company.  I  understand  that  they 
have  been  found  correct,  and  that  a  certificate  to  such  an  effect  will  be  received  from 
the  title  company  within  a  few  days.  As  the  portion  of  this  route  running  from  the 
Manhattan  Bridge  approach  at  Canal  and  Chrystie  streets  and  extending  through 
Canal  street  to  a  point  between  Broadway  and  Elm  street  is  to  be  used  as  a  part  of  the 
Canal  street  route  included  in  the  Rapid  Transit  system  heretofore  adopted  by  the 
Commission,  I  deem  it  advisable  that  steps  be  at  once  taken  to  perfect  the  right  to  con- 
struct the  railroad  on  this  part  of  the  Manhattan  Bridge  route. 

I  accordingly  request  that  I  be  authorized  to  obtain  the  necessary  list  of  property 
owners  from  one  of  the  title  companies,  and  that  a  sufficient  force  of  Transit  Inspectors 
be  assigned  to  canvass  for  these  consents. 
Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission, 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  Counsel  to  the  Commission  be  authorized  to  obtain  a  list 
of  property  owners  on  that  portion  of  the  revised  Manhattan  Bridge  route,  as  set 
forth  in  his  communication  of  January  7,  and  that  he  endeavor  to  obtain  the  consent 
of  such  property  owners  to  the  construction  of  the  said  route. 

Ayes — Commissioners  Willcox,  Bassett.  Maltbie. 

Nays — None. 

Carried. 

(6)  2759 

The  Secretary  presented  a  communication  from  the  Secretary  of  the  Public 
Service  Commission  for  the  Second  District,  requesting  that  the  date  of  the  hearing 
on  the  subject  of  vestibules  in  Westchester  County  be  changed  from  the  17th  inst 
to  the  i6th  inst.,  at  the  same  hour  and  place  as  scheduled. 

On  motion,  duly  seconded,  the  Secretary  was  directed  to  write  to  the  Public  Ser- 
vice Commission  for  the  Second  District,  accepting  this  change  of  date. 

(7)  0-164 
The   Secretary  stated  that  a  communication  had  been  received  from  the  Union 

Railway  Company  of  New  York  City,  upon  Order  No.  164    of  Commissioner  Eustis, 
with  regard  to  transfers  on  Tremont  and  Bumside  avenues,  notifying  the  Commission 
that  the  terms  of  the  order  were  accepted  and  would  be  obeyed. 
On  motion,  duly  seconded,  the  matter  was  ordered  filed. 
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(8)  2970 

The  Secretary  presented  a  communication  from  the  Stuyvesant  Board  of  Trade, 
requesting  an  interview  with  a  Commissioner  in  reference  to  railroad  matters  affect- 
ing their  district. 

On  motion,  duly  seconded,  the  matter  was  referred  to  Commissioner  McCarroU. 

(q)  0-i8i 

The  Secretary  presented  communications  from  the  President  and  the  Secretary 
of  the  Long  Island  Railroad  Company,  upon  Final  Order  No.  i8i,  with  regard  to 
local  service  between  East  New  York  and  Long  Island  City,  requesting  that  a  re- 
hearing be  given,  and  that  the  Commission  stay  Final  Order  No.  i8i. 

0-193 

The  following  order  was  then  presented,  and  it  was  moved,  and  duly  seconded, 
that  it  be  adopted  by  the  Commission  : 

Order  for  Rehearing  and  for  an  Extension  of  Time  (No.  193). 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion as  to  the  regulations,  practices, 
equipment  and  service  of  the  Long  Island 
Railroad  Company  in  the  respects  herein- 
after mentioned.  Matter  of  rehearing  on 
matters  contained  in  Order  No.  181. 

An  order  having  been  made  and  filed  on  the  31st  day  of  December,  1907,  No. 
181,  under  and  pursuant  to  an  order  for  hearing  made  November  20,  1907,  No.  100, 
said  Order  No.  181  having  thereafter  been  duly  served  upon  the  Long  Island 
Railroad  Company,  the  same  to  take  effect  immediately,  and  the  said  Long  Island 
Railroad  Company  having  been  required  by  said  order  to  notify  this  Commission  upon 
or  before  the  6th  day  of  January,  1908,  whether  the  terms  of  said  Order  No.  181  are 
accepted  and  will  be  obeyed,  and  the  said  Long  Island  Railroad  Company  having, 
on  the  6th  day  of  January,  1908,  applied  in  writing  to  this  Commission  for  a  rehearing 
in  respect  to  the  matters  contained  in  the  said  Order  No.  181,  and  sufficient  reason 
for  said  rehearing  being  made  to  appear. 

Ordered,  That  said  request  for  rehearing  be  granted  and  that  said  rehearing  upon 
the  matters  contained  in  said  Order  No.  181,  entered  and  filed  on  the  31st  day  of 
December,  1907,  be  held  on  the  21st  day  of  January,  1908,  at  3.30  o'clock  in  the  after- 
noon, or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of 
the  Commission,  No.  154  Nassau  street.  Borough  of  Manhattan,  City  and  State  of 
New  York,  to  determine  whether  said  Order  No.  181  or  any  part  thereof  is  in  any 
respect  unjust  or  unwarranted. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 
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V 

Further  Ordered,  That  the  said  Long  Island  Railroad  Company  be  given  at  least 
ten  (lo)  days*  notice  of  such  rehearing  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  shall  be  . 
afforded  all  reasonable  opportunity  for  presenting  evidence   and  examining  and  cross- 
examining  witnesses  as  to  the  matters  aforesaid. 

Further  Ordered,  That  the  time  of  the  said  Long  Island  Railroad  Company  to 
comply  with  the  terms  of  said  Order  No.  i8i  be  and  the  same  hereby  is  extended 
until  such  time  as  the  Commission  shall  enter  an  order  upon  the  rehearing  herein  pro- 
vided for. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None.  .  ^ 

Carried. 

(10) 

The  Chairman  stated  that  on  recommendation  of  the  Committee  of  the  Whole,  the 
following  letters  had  been  sent  to  the  Receivers  of  the  New  York  City  Railway  Com- 
pany: 

January  8,  1908. 

Mr.  Adrian  H.  Joline  and  Mr.  Douglas  Robinson,  Receivers  for  the  New  York  City 
Railway  Company,  No.  621  Broadway,  New  York  City: 

Dear  Sirs — On  behalf  of  the  Public  Service  Commission,  I  beg  to  acknowledge 
your  letter  of  January  4,  relative  to  Order  No.  179. 

The  order  was  based  upon  the  evidence  before  the  Commission.  A  hearing  was 
held,  of  which  you  received  notice.  No  one  appeared  in  your  behalf,  and  no  evidence 
was  presented  by  you.  If  you  had  any  evidence  to  show  that  the  proposed  order  was 
not  proper,  it  was  your  privilege  and  duty  to  appear  and  submit  it. 

Mr.  McLimont,  the  Electrical  Engineer  of  the  Commission,  who  has  not  only 
constructed  street  railways  in  many  cities,  but  who  has  also  operated  railways,  testified 
at  the  hearing  that  it  would  be  possible  for  you  to  repair  at  least  ten  cars  each  day, 
and  that  a  larger  number  could  be  overhauled  and  repaired  if  every  effort  were  made 
to  do  so.  This  he  testified  to  after  having  made  a  thorough  inspection  of  your  facilities 
for  overhauling  and  repairing,  and  he  has  since  offered  to  show  in  detail  how  it  could 
be  done  with  dispatch. 

As  to  your  statement  in  this  letter  and  in  your  letter  regarding  the  Eighth  avenue 
line,  that  Order  No.  179  will  require  a  considerable  number  of  cars  to  be  taken  out 
of  service,  I  beg  to  say  that  Mr.  McLimont  testified  at  the  hearing  that  to  turn 
out  ten  cars  a  day  it  would  not  be  necessary,  under  ordinary  circumstances,  to  keep 
out  of  service  more  than  forty  cars  per  day,  only  2  per  cent,  of  the  entiie  number  now 
being  operated.  It  is  also  true  that  this  decrease  in  the  number  of  cars  available  would 
soon  be  largely  offset  by  the  decreased  number  of  "run-ins"  and  of  the  "dead"  cars 
upon  the  line.  Further,  you  have  under  contract  for  delivery  prior  to  February  15  a 
very  much  larger  number  of  cars  than  the  number  that  must  be  taken  off  daily  for 
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repairs,  so  that  in  no  instance  will  the  present  service  need  to  be  decreased.  Again,  not 
every  car  is  in  use  all  of  the  twenty-four  hours,  and  by  distributing  the  work  of  repair 
so  that  a  large  portion  of  it  is  done  during  the  hours  when  the  number  of  cars  in  the 
bam  is  large,  the  interference  with  the  present  service  may  be  reduced  to  an  inappre- 
ciable degree. 

It  is  very  gratifying  to  the  Commission  to  learn  that  the  work  of  repair  is  already 
under  way,  and  that  the  number  of  disabled  cars  has  already  been  so  materially 
reduced  under  your  management. 

Yours  very  truly, 
(Signed)  WM.  R.  WILLCOX,  Chairmaa 

January  8,  1908. 
Mr.  Adrian  H.  Joline  and  Mr.  Douglas  Robinson,  Receivers  for  the  New  York  City 
Railway  Company,  No.  621  Broadway,  New  York  City: 

Dear  Sirs — On  behalf  of  the  Public  Service  Commission,  I  beg  to  acknowledge 
your  letter  of  January  4,  in  which  you  question  the  accuracy  of  certain  conclusions 
and  the  necessity  of  certain  improvements  in  the  service  of  the  Eighth  avenue  line,  in 
Order  No.  171. 

The  conclusions  and  the  improvements  ordered  were  based  upon  the  evidence 
before  the  Commission.  A  hearing  was  held  upon  the  proposed  order  before  it  was 
issued.  Notice  was  served  upon  you  and  acknowledgment  given  of  this  hearing,  but 
no  one  appeared  in  your  behalf.  If  you  have  any  evidence  you  wish  to  present,  a 
rehearing  will  be  granted  upon  application. 

The  Commission  fully  appreciates  that  a  fixed  schedule  may  not  be  suited  to  all 
conditions.  Instances  may  arise  where  a  fixed  number  of  cars  may  provide  too  few 
or  too  manysseats  for  the  traveling  public.  But  in  its  orders  for  improved  service  this 
Commission  must  provide  for  ordinary  conditions,  leaving  to  the  company  the  duty 
and  the  power  to  provide  such  a  service  as  will  be  adequate  for  unusual  and  unfore- 
seen circumstances.  Thus,  while  it  may  be  true  that  the  Sunday  schedule  fixed  in 
Order  No.  171  calls  for  a  greater  number  of  cars  than  would  be  necessary  upon  a 
stormy  day,  it  is  not  believed,  upon  the  evidence  presented  at  the  hearing,  that  the 
schedule  is  unreasonable  in  view  of  the  traffic  upon  an  ordinary  Sunday. 

You  have  requested  that  the  Commission  specify  in  detail  how  cars  should  be 
operated  between  7  a.  m.  and  10  a.  m.  upon  week  days.  This  request  seems  to  reflect 
a  misunderstanding  of  the  letter  and  intent  of  the  Public  Service  Commissions  Law. 
The  statute  specifically  requires  that  a  street  railway  company  shall  provide  adequate 
service,  thereby  imposing  the  duty  upon  the  company  in  the  first  instance  of  arranging 
proper  schedules,  routes,  headways,  equipment,  etc.  The  act  also  provides  that  in  case 
a  company  shall  fail  to  live  up  to  its  obligation,  the  Public  Service  Commission  may 
step  in,  and  after  a  hearing  may  direct  what  improvements  shall  be  made.  It  is  not  the 
duty  of  this  Commission  at  this  point,  therefore,  to  say  how  the  increased  number  of 
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cars  required  to  be  run  between  7  and  10  a.  m.  shall  be  distributed;  that  was  the  duty 
of  the  company  and  devolves  upon  you,  as  the  receivers.  Further,  the  details  were  not 
specified  in  the  order  because  it  was  thought  that  as  much  freedom  should  be  allowed 
the  operating  officials'  as  possible.  If,  however,  this  Commission  shall  find,  through 
its  inspectors,  that  the  service  is  inadequate  or  that  the  schedule  is  not  properly 
designed  to  accommodate  the  traveling  public,  this  Commission  will  exercise  the 
authority  vested  in  it,  will  perform  the  duty  imposed  upon  it,  will  order  what  changes 
be  made,  and  if  necessary,  will  decide  just  what  schedule  shall  b^  operated.  The  Com- 
mission believes,  however,  that  it  is  quite  possible  for  the  service  upon  the  Eighth 
avenue  line  to  be  improved,  and  that  a  desire  upon  your  part  to  live  up  to  the  spirit 
as  well  as  to  the  letter  of  the  order  will  make  unnecessary  the  issue  of  a  further 'order 
going  more  into  detail  as  to  the  operation  of  the  road. 

Perhaps  this  discussion  is  more  or  less  academic,  for  in  your  letter  you  definitely 
state  that  you  will  accept  the  order,  but  lest  there  should  be  any  misunderstanding,  I 
am  replying  somewhat  at  length,  at  the  request  of  the  Commission. 

Yours  very  truly, 

WM.  R.  WILLCOX,  Chairman. 

(II) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  stated  meetings  of  the  Commission  be  held  hereafter  on  Tuesdays 
and  Fridays  of  each  week,  at  11.30  a.  m. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 

(12) 

A  report  was  received  from  the  Bureau  of  Transit  Inspection,  as  to  the  service 
being  rendered  on  Madison  and  Fourth  avenues,  which,  on  motion,  duly  seconded, 
was  refetred  to  the  Counsel  to  the  Commission. 

(13)  2090 

The  Chairman  stated  that,  with  the  approval  of  the  Committee  of  the  Whole, 
he  had  sent  the  following  communication  to  the  Board  of  Estimate  and  Apportion- 
ment: 

January  8,  1908. 
To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

Gentlemen — During  the  preparation  of  the  contracts  and  the  contract  drawings 
for  the  Fourth  avenue  subway  in  Brooklyn,  the  Public  Service  Commission  has  con- 
sidered it  advisable  to  make  certain  modifications,  so  as  to  reduce  the  grades  and 
to  increase  the  headroom.  The  object  of  these  changes,  which  have  been  recom- 
mended by  Chief  Engineer  Seaman,  is  to  promote  the  more  rapid,  safe  and  economical 
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operation  of  trains  and  to  make  it  possible  for  cars  now  being  used  in  the  local 
suburban  traffic  of  steam  railroads  to  be  operated  through  the  subway.  By  so  doing 
this  would  also  facilitate  the  making  of  more  advantageous  contracts  by  the  City  for 
the  subsequent  rental  and  operation  of  the  road.  In  the  opinion  of  the  Commission 
it  would  be  a  great  mistake  to  build  any  future  subway  of  such  dimensions  that  an 
existing  railroad  might  be  debarred  from  being  a  competitive  bidder  or  through  which 
it  would  be  impossible  to  run  railroad  cars,  no  matter  how  desirable  and  necessary 
it  might  prove  to  generations  hence. 

The  trains  run  through  the  Fourth  avenue  subway  will  continue  over  the  Man- 
hattan Bridge  and  be  run  through  the  subway  loop  now  under  construction  in  Canal 
and  Centre  streets.  If  the  Fourth  avenue  subway  is  enlarged,  it  would  be  advisable 
to  enlarge  the  subway  loop,  otherwise  the  larger  cars  used  by  steam  roads  could 
only  run  as  far  as  the  Manhattan  terminal  of  the  Manhattan  Bridge;  the  subway  loop 
only  allowing  for  a  headroom  of  13  feet  6  inches  above  top  of  rail,  whereas  14  feet 
6  inches  are  necessary  for  the  cars  used  in  suburban  traffic. 

The  subway  loop,  connecting,  as  it  does,  the  Williamsburg  Bridge  with  the  other 
two  bridges,  is  so  planned  that  the  cars  from  any  future  subway  extending  into 
Brooklyn  or  Queens  from  the  Brooklyn  terminus  of  the  Williamsburg  Bridge,  can 
be  run  through  the  subway  loop.  If  the  present  headroom  of  13  feet  6  inches  is 
not  enlarged,  it  will  not  be  possible  to  allow  for  any  railroad  connection  with  such 
future  subways,  and.  will  make  it  impossible  for  any  of  the  present  railroads  in 
Queens  to  reach  Manhattan  via  the  Williamsburg  Bridge  and  subway  loop. 

The  plans  for  the  loop  also  provided  for  a  double  deck  subway  in  part  and  for  the 
use  of  grades  frequently  as  high  as  4  per  cent.,  and  in  some  instances  as  high  as 
5V2  per  cent.  The  steepness  of  these  grades  and  the  frequency  with  which  they 
follow  one  another  in  the  loop,  will  not  only  greatly  increase  the  cost  of  operation 
but  limit  materially  the  number  of  trains  that  can  be  run  through  the  subway  in 
a  given  period  and  increase  the  possibility  of  accidents. 

Our  Chief  Engineer,  Mr.  Seaman,  after  careful  study  of  the  problem,  had  found 
that  it  is  possible  to  modify  the  plans  for  the  subway  loop  so  as  to  increase  the  height 
of  the  tunnel,  to  modify  the  grades,  to  decrease  their  number,  and  to  do  away  with  the 
double  deck  stations  and  tracks.  To  make  these  changes  it  will  be  necessary  to  change 
two  of  the  stations,  and  in  order  to  make  proper  connection  with  the  crosstown  line 
in  Canal  street,  it  is  proposed  to  unite  the  two  stations  at  Leonard-Franklin  street  and 
at  Howard-Grand  street,  into  one  station  at  Canal  street.  It  is  also  proposed  to  operate 
the  loop  as  two  double-track  railroads,  instead  of  one  four-track  road,  but  with  cross- 
overs to  be  used  in  case  of  accident,  or  when  needed  for  the  shunting  of  trains.  Even- 
tually this  might  lead  to  the  connection  of  the  Williamsburg  Bridge  with  the  Brooklyn 
Bridge,  which  would  naturally  serve  the  purposes  of  the  elevated  roads  in  Brooklyn 
which  connect  with  these  two  bridges.  The  other  set  of  tracks  would  be  operated  in 
connection  with  the  Manhattan  Bridge,  through  the  proposed  terminal  at  Qiambers 
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street,  and  thence  down  William,  or  Nassau,  crossing  the  East  river  by  a  tunnel,  and 
connecting  with  some  future  subway  in  Brooklyn.  This  loop  would  naturally  serve 
the  Fourth  avenue  subway,  and  could  be  operated  there  in  conjunction  with  or  entirely 
independent  of  the  loop  previously  described. 

This  modification  simplifies  a  very  complicated  plan;  eliminates  two  double-deck 
stations,  making  all  tracks  on  a  level;  would  work  in  conjunction  with  a  proposed 
future  line  across  Canal  street  to  the  North  river,  and  thereby  connect  with  all  north- 
bound and  southbound  routes  which  would  intercept  it,  with  the  Fourth  avenue  subway 
and  the  Manhattan  Bridge,  and  would  increase  very  materially  the  safety  of  operation. 
It  is  estimated  that  the  operating  capacity  would  be  increased  fully  25  per  cent.,  in 
addition  to  the  proposed  tunnel  connections,  and  also  that  the  time  of  construction 
would  be  materially  decreased. 

Cost  of  the  work  as  revised  would  be  somewhat  greater  or  somewhat  less  than 
the  plans  previously  adopted,  according  to  whether  pipe  galleries  are  or  are  not  pro- 
vided for. 

Inasmuch  as  these  changes  involve  the  use  of  money  already  appropriated  by  your 
Board,  we  shall,  as  soon  as  they  are  completed,  lay  the  revised  plans  and  estimates 
before  you,  and  in  the  meanwhile  present  for  your  consideration  these  facts  as  out- 
lined. 

Very  truly  yours, 

WM.  R.  WILLCOX,  Chairman. 


TRAVIS  H.  WHITNEY,   Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE    COMMISSION 
FOR  THE   FIRST  DISTRICT, 

Friday,  January  io,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present — Chairman  William  R.  Willcox,  Commissioners  William  Mc- 
Carroll,  Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  January  3,  4, 
and  6,  1908,  as  printed  in  the  City  Record  of  January  10,  1908,  was  approved. 

(2) 

The  Secretary  presented  the  following  notices  from  the  Department  of  Finance, 
which  were  ordered  on  file : 

1561 
January  6,  1908. 

Dear  Sir — At  a  meeting  of  the  Board  of  Estimate  and  Apportionment,  held  De- 
cember 20,  1907,  the  Comptroller  was  authorized  to  issue  Special  Revenue  Bonds  to 
the  amount  of  $200,000,  which  was  approved  by  the  Mayor,  ,  190    . 

I  beg  to  advise  you  that  in  accordance  with  the  above  authorization,  an  account 
has  been  established  upon  our  records  from  which  all  vouchers  properly  chargeable 
against  this  authorization  should  be'  drawn,  entitled  Revenue  Bond  Fund — for  Public 
Service  Commission  for  the  First  District,  New  York,  Expenses  of. 
Respectfully, 

N.  TAYLOR  PHILLIPS,  Deputy  Comptroller. 

2063 
January  6,  1908. 
Dear  Sir — At  a  meeting  of  the  Board  of  Estimate  and  Apportionment,  held  De- 
cember 30,   1907,  the  Comptroller  was  authorized  to  issue   Corporate   Stock  to   the 
amount  of  $40,000,  which  was  approved  by  the  Mayor,  ,  190    . 
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I  beg  to  advise  you  that  in  accordance  with  the  above  authorization,  an  account 
has  been  established  upon  our  records  from  which  all  vouchers  properly  chargeable 
against  this  authorization  should  be  drawn,  entitled  Rapid  Transit  Construction  Fund 
— Brooklyn  Loop  Lines,  Borough  of  Manhattan  (sub-title  No.  4). 
Respectfully, 

N.  TAYLOR  PHILLIPS,  Deputy  Comptroller. 

(3)  0-200 

Order  (No.  200). 
On  motion,  duly  seconded  and  carried,  the  Secretary  was  directed  to  request  the 
Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railroad  Company  to 
furnish  the  Commission  certified  copies  of  their  conductors'  day  cards,  covering  the 
complete  movement  of  the  cars  on  their  line  on  Monday,  January  6,  1908. 

(4)  0-174 
The  Secretary  presented  the  following  communication  from  George  H.  Campbell, 

Vice-President  of  the  Staten  Island  Railway  Company : 

January  6,  1908. 
To  the  Public  Service  Commission,  First  District: 

The  Staten  Island  Railway  Company  hereby  applies  for  a  rehearing  by  this  Com- 
mission of  the  matters  determined  in  a  certain  order  bearing  the  number  174  directed 
toward  the  company,  and  further  requests  that  copies  of  all  written  reports  of  En- 
gineers, Inspectors  and  employees  of  this  Commission,  on  which  this  Commission  acted 
or  depended  in  making  said  order,  be  served  upon  the  company  at  least  three  days 
before  such  rehearing. 

THE   STATEN   ISLAND   RAILWAY   COMPANY, 
By  George  H.  Campbell,  Vice-President. 

Commissioner  McCarroll  then  moved  that  the  following  order  for  rehearing  be 

adopted  by  the  Commission,  which  was  duly  seconded : 

O-194 
Order  for  Rehearing   (No.   194). 

In  the  Matter 
of 

The  hearing  on  the  motion  of  the  Com- 
mission on  the  question  of  improvements 
in  and  additions  to  the  service  and  equip- 
ment of  the  Staten  Island  Railway  Com- 
pany. • 

Matter  of  rehearing  on  matters  contained 
in  Order  No.  174,  entered  December  27. 
1907. 

An  order  having  been  made  and  filed  herein  December  27,  1907,  No.  174,  under 

and  pursuant  to  an  order  for  hearing  made  November  8,  1907,  No.  77,  and  thereafter 

having  been  duly  serv^ed  upon  the  Staten  Island  Railway  Company,  the  same  to  take 

effect  immediately  and  in  and  by  the  said  order  the  said  Staten  Island  Railway  Com- 
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pany  having  been  required  to  notify  this  Commission  before  January  lo,  1908, 
whether  the  terms  of  said  Order  No.  174  are  accepted  and  will  be  obeyed,  and  the 
said  Staten  Island  Railway  Company  having,  on  January  6,  1908,  applied  in  writing 
to  this  Commission  for  a  rehearing  in  respect  to  the  matters  contained  in  the  said 
Order  No.  174,  and  sufficient  reason  for  said  rehearing  being  made  to  appear : 

Ordered,  That  said  request  for  rehearing  be  granted  and  that  said  rehearing 
upon  the  matters  contained  in  said  Order  No.  174,  entered  and  filed  on  December  27, 
1907,  be  held  on  the  20th  day  of  January,  1908,  at  2.30  o'clock  in  the  afternoon,  or  at 
any  time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Commis- 
sion, No.  154  Nassau  street.  Borough  of  Manhattan,  City  and  State  of  New  York,  to 
determine  after  such  rehearing  and  after  consideration  of  the  facts  including  those 
arising  since  the  making  of  the  Order  No.  174,  whether  the  original  Order  No.  174, 
or  any  part  thereof,  is  in  any  respect  unjust  or  unwarranted,  and  whether  the  said 
Order  No.  174  should  be  abrogated,  changed  or  modified. 

And  if  any  such  abrogation,  changes  or  modifications  are  found  to  be  such  as 
ought  to  be  made  then  to  determine  the  nature  and  extent  of  changes  or  modifications 
of  the  said  order,  and  to  determine  the  time  of  taking  effect  of  the  order  as  changed 
or  modified.  ^ 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  Staten  Island  Railway  Company  be  given  at  least  five 
days*  notice  of  such  rehearing  by  service  upon  it  either  personally  or  by  mail,  of  a 
certified  copy  of  this  order  and  that  at  such  hearing  said  company  shall  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5)  0-175 

The  Secretary  presented  the  following  communication  from  George  H.  Campbell, 
Vice-President  of  the  Staten  Island  Rapid  Transit  Railway  Company: 

January  6,  1908. 
To  the  Public  Service  Commission^  First  District: 

The  Staten  Island  Rapid  Transit  Railway  Company  hereby  applies  for  a  re- 
hearing by  this  Commission  of  the  matters  determined  in  a  certain  order  bearing 
the  number  175,  directed  toward  the  company,  and  further  requests  that  copies  of  all 
written  reports  of  engineers,  inspectors  and  employees  of  this  Commission  on  which 
this  Commission  acted  or  depended  in  making  said  order  be  served  upon  the  company 
at  least  three  days  before  such  rehearing. 

THE  STATEN  ISLAND  RAPID  TRANSIT  RAILWAY  COMPANY, 

By  Geo.  H.  Campbell^  Vice-President. 

New  York  City,  January,  1908. 
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Commissioner  McCarroll  then  moved  that  the  following  order  for  rehearing 
be  adopted  by  the  Commission,  which  was  duly  seconded: 

Order  for  Rehearing  (No.  195). 

In  the  Matter 

of  , 

The  hearing  on  the  motion  of  the  Com- 
mission on  the  question  of  improvements 
in  and  additions  to  the  service  and  equip- 
ment of  the  Staten  Island  Rapid  Transit  | 
Railway  Company. 

Matter  of  rehearing  on  matters  contained 
in  Order  No.  175,  entered  December  2Tt 
1907. 

An  order  having  been  made  and  filed  herein  December  27,  1907,  No.  175,  under 
and  pursuant  to  an  order  for  hearing  made  November  8,  1907,  No.  78,  and  there- 
after having  been  duly  served  upon  the  Staten  Island  Rapid  Transit  Railway  Com- 
pany, the  same  to  take  effect  immediately  and  in  and  by  the  said  order  the  said 
Staten  Island  Rapid  Transit  Railway  Company  having  been  required  to  notify  this 
Commission  before  January  10,  1907,  whether  the  terms  of  said  Order  No.^175  are 
accepted  and  will  be  obeyed,  and  the  said  Staten  Island  Rapid  Transit  Railway  Com- 
pany having,  on  January  6,  1908,  applied  in  writing  to  this  Commission  for  a  re- 
hearing in  respect  to  the  matters  contained  in  the  said  Order  No.  175,  and  sufficient 
reason  for  said  rehearing  being  made  to  appear. 

Ordered,  That  said  request  for  rehearing  be  granted  and  that  said  rehearing  upon 
the  matters  contained  in  said  Order  No.  175,  entered  and  filed  on  December  27,  1907, 
be  held  on  the  i6th  day  of  January,  1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any 
time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Commission, 
No.  154  Nassau  street,  Borough  of  Manhattan,  City  and  State  of  New  York,  to  de- 
termine after  such  rehearing  and  after  consideration  of  the  facts  including  those 
arising  since  the  making  of  the  Order  No.  175,  whether  the  original  Order  No. 
175,  or  any  part  thereof,  is  in  any  respect  unjust  or  unwarranted,  and  whether  the 
said  Order  No.  175  should  be  abrogated,  changed  or  modified. 

And  if  any  such  abrogation,  changes  or  modifications  are  found  to  be  such  as 
ought  to  be  made  then  to  determine  the  nature  and  extent  of  changes  or  modifications 
of  the  said  order,  and  to  determine  the  time  of  taking  effect  of  the  order  as  changed 
or  modified. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  Staten  Island  Rapid  Transit  Railway  Company  be  given 
at  least  five  days*  notice  of  such  rehearing  by  service  upon  it  either  personally  or  by 
mail,  of  a  certified  copy  of  this  order  and  that  at  such  hearing  said  company  shall 


47 

be  afforded  all  reasonable  •  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(6)  209S 

The   Secretary  presented  the   following   requisition  of  the   Bradley   Contracting  / 
Company,  together  with  the  certificate  of  the  Chief  Engineer  approving  same: 

Bradley   Contracting  Company,        "] 

Office  of  the  Contractor,  I 

Sixty-eighth  Street  and  North  River.  | 

New  York,  December  3,  1907.        J 

Requisition  No.  5 — For  work  done  and  materials  furnished  under  contract  dated 
June  27,  1907.  for  the  construction  of  Section  No.  9-0-5  of  the  Brooklyn  Ix)op  Lines  of 
the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  30th  day  of  November: 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $45»io7  75  $144,616  75 

Amount    previously    estimated 99i509  00 

Amount  of  present  estimate $45,107  75  $45,107  75 

Deduct   10  per  cent 4.510  78  4,510  78 


$40,596  97  $40,596  97 


Requisition  for  amount  due  for  work  done  and  materials  furnished  during:  the 
month. 

BRADLEY  CONTRACTING  COMPANY, 
By  Frank  Bradley,  President,  Contractor. 

Certificate  No.  5. 

I  hereby  certify  that  the  work  done  and  materials  furnished  under  contract  dated 
June  27,  1907,  for  the  construction  of  Section  No.  9-0-s  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for  which  Requisition  No.  5, 
of  date  December  3,  1907,  is  made  by  the  Bradley  Contracting  Company,  the  Contractor, 
has  been  done  and  furnished  in  accordance  with  the  terms  of  the  contract  to  the  value 
of  forty  thousand  five  hundred  and  ninety-six  dollars  and  ninety-seven  cents,  that  such 
value  has  been  ascertained  relatively  to  the  contract  value  of  the  whole  work,  and  that 
no  certificate  has  previously  been  made  for  such  work  and  materials. 

HENRY  B.  SEAMAN, 
Chief  Enjjineer  of  the  Public  Service 

Commission  for  the  First  District. 
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The  following  resolution  was  thereupon  moved,  and  duly  seconded: 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition  on 
this  Commission,  numbered  No.  5,  and  dated  December  3,  1907,  for  work  done  and 
materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction  of  Section 
No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  Ctty  of 
New  York,  to  the  30th  day  of  November,  1907,  amounting  to  forty  thousand  five  hun- 
dred and  ninety-six  dollars  and  ninety-seven  cents  ($40,596.97),  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials ; 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Euslis. 

Nays — None. 

Carried. 

(7)  2095 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contracting 
Company,  together  with  the  certificate  of  the  Chief  Engineer  approving  same : 

Br.\dley   Contr.\cting   Company, 
Office  of  the  Contractor, 
Sixty-eighth  Street  and  North  River. 
New  York,  December  3,  1907.         J 

Requisition  No.  i — For  work  done  and  materials  furnished  under  contract  dated 
June  2.7,  1907,  for  the  construction  of  pipe  galleries  on  Section  No.  9-0-5  of  the  Brook- 
lyn Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  30th  day 
of  November: 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $4,166  50  $4,166  50 

Amount  previously  estimated ........ 

Amount  of  present  estimate $4,166  50  $4,166  50 

Deduct    10   per   cent 416  65  416  65 


$3,749  8s  $3,749  8s 


Requisition  for  amount  due  for  work  done  and   materials   furnished   during  the 
month. 

BRADLEY  CONTRACTING  COMPANY, 
By  Frank   Bradley,   President.  Contractor. 
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Certificate  No.  i. 

I  hereby  certify  that  the  work  done  and  materials  furnished  under  contract  dated 

June  27,   1907,  for   the  construction  of  pipe  galleries  on   Section  No.  9-0-S  of  the 

Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for 

which  Requisition  No.  i,  of  date  December  3,  igo7,  is  made  by  the  Bradley  Contracting 

Company,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 

of  the  contract  to  the  value  of  three  thousand    seven  hundred  and  forty-nine  dollars 

and  cigbt>'-five  cents,  that  such  value  has  been  ascertained  relatively  to  the  contract 

value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such 

work  and  materials. 

HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service 

Commission  for  the  First  District. 

The  following  resolution  was  thereupoh  moved  and  duly  seconded: 

Whereas,  The  contractor,  Bradley  Contracting  Company,  has  made  requisition  on 
this  Commission,  numbered  No.  i,  and  dated  December  3,  1907,  for  work  done  and 
materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction  of  pipe 
galleries  on  section  No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Rail- 
road of  The  City  of  New  York,  to  the  30th  day  of  November,  1907,  amounting  to 
three  thousand  seven  hundred  and  forty-nine  dollars  and  eighty-five  cents  ($3,749.85)  ; 
and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of 
the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials ; 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(^)  2966 

The  Secretary  presented  a  communication  from  the  Property  Owners'  Associa- 
tion of  the  Twenty-third  Ward,  Borough  of  The  Bronx,  transmitting  resolutions  to 
the  effect  that  as  the  Commission  had  approved  and  decided  upon  a  line  up  Lexington 
avenue,  with  branches  up  Mott  avenue  and  Jerome  avenue,  the  most  sparsely  popu- 
lated parts  of  the  borough,  and  up  Southern  boulevard,  the  Association  would  oppose 
such  system  of  subways,  unless  the  formerly  approved  route  up  Park  or  Morris  avenue 
be  included;  that  the  Association  asked  fair  treatment  for  the  populated  sections,  with 
the  construction  of  the  routes  through  those  parts  as  laid  out  by  the  former  Rapid 
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Transit  Commission,  and  approved  by  the   Supreme   Court;   arid  that  contracts   for 
such  routes  should  be  awarded  without  delay.    The  commimication  was  ordered  filed. 

(9) 

The  Secretary  presented  a  communication  from  E.  C.  Bridgman,  calling  attention 
to  the  unlightcd  condition  at  night  of  the  Clifton  station  on  Staten  Island. 
On  motion,  the  communication  was  referred  to  Commissioner  McCarroll. 

(10) 

The  Secretary  presented  tlie  following  report  as  to  totals  of  accidents  for  the 

month  of  December : 

Car  collisions  216 

Collisions  with  vehicles ' .... 

Persons  struck  by  cars 947 

Boarding  438 

Alighting 435 

Employees 3^3 

Other  accidents i»594" 


Total  3,993 


Serious — 


Killed  51 

Fractured  skulls  14 

Amputated  limbs 5 

Broken  limbs  36 

Other  serious 94 

Total  200 


(II)  0-196 

Commissioner  Bassett  moved  that  the   following  final   order  be  adopted  by  the 
Commission,  w'hich  was  duly  seconded : 

Final  Order  (No.  196). 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  the  adequacy  of 
the  service  of  the  Brooklyn  Heights  Rail- 
road Company  and  the  Brooklyn  Union 
Elevated  Railroad  Company  in  respect  to 
the  present  service  on  the  Jamaica  avenue 
line  of  the  said  Brooklyn  Heights  Rail- 
road Company  and  on  the  Lexington  ave- 
nue line  of  the  said  Brooklyn  Union  Ele- 
vated Railroad  Company. 

Under  order  for  hearing,  made  Octo- 
ber 1 1,  1907. 

An  order  having  been   made  and   filed   herein   November    18,    1907,   being  order 
No.  99,  under  and  pursuant  to  an  order  for  hearing  made  October  11,  1907,  No.  38, 
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and  said  order  No.  99  having  been  duly  served  upon  Brooklyn  Heights  Railroad  Com- 
pany and  Brooklyn  Union  Elevated  Railroad  Company,  and  said  Brooklyn  Union 
Elevated  Railroad  Company  having  accepted  said  order  No.  99  in  part,  but  having 
applied  in  writing  to  this  Commission  for  a  modification  of  paragraph  numbered  (3) 
of  said  order  No.  99,  and  an  order  having  been  made  and  filed  the  20th  day  of  De- 
cember, 1907,  order  No.  165,  modifying  said  paragraph  (3)  of  said  order  No.  99, 
and  said  order  No.  165  having  been  duly  served  upon  said  Brooklyn  Union  Elevated 
Railroad  Company,  and  said  company  having  made  application  in  writing  for  a  further 
modification  of  said  paragraph  numbered  (3)  of  said  order  No.  99,  and  due  delibera- 
tion having  been  had  upon  said  application  and  upon  all  the  proceedings  herein,  and 
it  appearing  to  the  Commission  just  and  proper  that  said  paragraph  numbered  (3)  of 

said  order  No.  99  should  be  further  modified  in  the  manner  hereinafter  set  forth, 

* 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  the  said  paragraph  numbered  (3)  of  said  order  No.  99,  dated 
November  18,  1907,  as  amended  by  said  order  No.  165,  be  and  the  same  hereby  is 
modified  so  as  to  read  as  follows : 

(3)  That  the  said  company  operate  its  Lexington  avenue  trains  to  and  from 
Cypress  Hills  station,  with  a  headway  of  not  more  than  seven  and  one-half  (7J^) 
minutes  between  said  trains,  during  the  period  between  the  morning  and  the  evening 
rush  hours,  and  operate  its  trains  to  Cypress  Hills  station  upon  the  same  headway 
during  the  period  after  the  evening  rush  hours  until  12  o'clock  midnight;  and  that 
during  the  following  periods  said  company  make  eacb.  of  said  trains  a  train  of  not 
less  than  four  cars;  from  the  ending  of  the  morning  rush  hours  to  and  including 
train  leaving  Cypress  Hills  station  at  10.24  a.  m. ;  from  2.30  p.  m.  to  the  beginning 
of  the  evening  rush  hours;  from  the  end  of  the  evening  rush  hours  to  and  including 
the  train  leaving  Cypress  Hills  station  at  7.24  p.  m. ;  further 

Ordered,  That  this  order  shall  take  effect  immediately ;  and  it  is  further 

Ordered,  That  this  order  shall  continue  in  force  until  the  27th  day  of  Novem- 
ber, 1908,  but  without  prejudice  to  an  order  for  further  or  additional  hearings  and 
action  thereon  by  the  Commission  in  respect  to  anything  herein  described,  prior  to 
said  27th  day  of  November,  1908;  and  it  is  further 

Ordered,  That  before  the  15th  day  of  January,  1908,  said  Brooklyn  Union  Elevated 
Railroad  Company  notify  the  Public  Service  Commission  for  the  First  District  whether 
the  terms  of  this  order  and  the  terms  of  order  No.  99,  dated  November  18,  1907,  as 
herein  modified  and  amended,  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(12)  0-197 

Commissioner  Bassett  moved  that  the  following  Order  for  Rehearing  be  adopted 
by  the  Commission,  which  was  duly  seconded: 

Ordek  for  Rehearing  (No.  197). 

South  Brooklyn  Board  of  Trade, 

Complainant, 
against 
Coney  Island  and  Brooklyn  Railroad  Com- 
pany, 

Defendant. 
Matter  of  rehearing  on  matters  contained 
in  Order  No.  164,  entered  December  20, 
1907. 

An  order  having  been  made  and  filed  herein  December  20,  1907,  No.  164,  under 
and  pursuant  to  an  order  for  hearing  made  November  20,  1907,  No.  104,  and  said 
Order  No.  164  having  been  duly  served  upon  the  Coney  Island  and  Brooklyn  Railroad 
Company,  the  same  to  take  effect  immediately,  and  the  said  Coney  Island  and  Brookl>Ti 
Railroad  Company  having,  on  December  28,  1907,  applied  in  writing  to  this  Com- 
mission for  a  rehearing  in  ■  respect  to  some  of  the  matters  contained  in  paragraphs 
numbered  (i),  (2)  and  (3)  of  said  Order  No.  164,  and  said  Coney  Island  and  Brook- 
lyn Railroad  Company  having  accepted  and  undertaken  to  obey  the  provisions  of 
said  order,  except  as  to  the  matters  upon  which  such  rehearing  was  requested,  and 
sufficient  reason  for  said  rehearing  being  made  to  appear; 

Ordered,  That  said  request  for  hearing  be  granted  and  that  said  rehearing  upon 
the  matters  contained  in  said  paragraphs  numbered  (i),  (2)  and  (3)  of  said  Order 
No.  164,  entered  and  filed  on  December  20,  1907,  be  held  on  the  23d  day  of  January, 
1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may 
be  adjourned,  at  the  rooms  of  the  Commission,  No.  154  Nassau  street.  Borough  of 
Manhattan,  City  and  State  of  New  York,  to  determine,  after  such  rehearing  and 
after  consideration  of  the  facts,  including  those  arising  since  the  making  of  Order 
No.  164,  whether  the  original  Order  No.  164  is  unjust  or  unwarranted  in  respect  to 
any  of  the  following  requirements,  viz. : 

(i)  For  the  maintaining  of  gear  cases  half  full  of  gear  grease  or  other  lubricant; 

(2)  For  the  immediate  replacement  of  flat  wheels; 

(3)  For  varnishing  the  interior  of  all  cars; 

— and  to  determine  whether  said  Order  No.  164  shall  be  abrogated,  changed  or 
modified  in  such  respects,  and  if  such  abrogation,  changes  or  modifications  are  found 
to  be  such  as  ought  to  be  made,  then  to  determine  the  nature  and  extent  of  changes 
and  modifications  of  the  said  order  and  to  determine  the  time  of  taking  effect  of 
the  order  as  changed  or  modified. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  ordered.  That  the  said  Coney  Island  and  Brooklyn  Railroad  Company 
be  given  at  least  ten  days'  notice  of  such  rehearing  by  service  upon  it,  cither  personally 
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or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  rehearing  said  company 
shall  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining 
and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Further  ordered,  That  pending  such  rehearing  and  the  entry  of  an  order  by  this 
Commission  upon  such  rehearing,  the  requirements  of  said  Order  No.  164  in  respect 
to  the  matters  hereinbefore  mentioned,  be  and  the  same  hereby  are  stayed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(13)  0-198 

Order  (No.  198). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  Brooklyn  Union  Elevated  Railroad  Company  be  required  to 

make  answers  by  Saturday,  January  11,  1908,  at  12  o'clock,  to  the  following  questions: 

1,  Whether  the  number  of  trains  operated  on  the  Brooklyn  Bridge  during  rush 
hours  on  January  9,  1908,  was  greater  or  less  than  usual,  and  if  the  maximum  was  not 
operated,  the  reasons  therefor. 

2.  What  are  the  plans  of  the  company  as  to  the  number  of  local  trains  to  be 
operated  on  the  Brooklyn  Bridge  during  rush  hours,  until  such  time  as  the  company 
will  begin  the  operation  of  through  trains? 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(14) 

Commissioner  Maltbie — "Mr.  Chairman,  in  November  a  public  hearing  was  held  to 

receive  suggestions  as  to  changes  in  the  existing  Rapid  Transit  Law.     This  hearing 

was  not  largely  attended,  and  since  that  time  several  requests  have  been  received  from 

organizations  and  citizens  for  an  opportunity  of  presenting  further  suggestions  to  the 

Commission.     The  present  is  a  peculiarly  opportune  time  to  hold  a  further  hearing 

for  the  public  discussion  of  the  several  propositions  that  have  been  made   for  the 

amendment  of  the  law. 

In  view  of  these  facts,  I  move  that  a  public  hearing  be  held  on  Friday,  January 
17,  at  2  p.  m.,  at  which  time  such  organizations  and  citizens  as  may  wish  to  appear 
shall  be  given  an  opportunity  to  discuss  the  provisions  of  the  Rapid  Transit  Law,  so 
far  as  it  relates  to  the  construction,  equipment  and  operation  of  subways,  either  by 
the  City  or  by  private  corporations,  and  that  a  memorandum  be  prepared  of  the 
subjects  and  questions  to  be  discussed  at  this  hearing." 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  IL  WIIITNKY,  Secketary. 
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PROCEEDINGS   OF 

THE   PUBLIC   SERVICE    COMMISSION 
FOR  THE    FIRST    DISTRICT, 

Saturday,  January  ii,  1908, 

AT  Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present— Chairman  William  R.  Willcox,  Commissioners  William  Mc- 
Carroll,  Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(i)  O-199 

Order  (No.  199). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  Interborough  Rapid  Transit  Company  be  required  to  make 

answer  to  the  following  questions  by  Monday,  January  13,  1908,  at  11  a.  m. : 

1.  At  what  hour  did  the  company  or  any  of  its  officers  receive  orders  or  direc- 
tions from  the  Fire,  Police  or  other  City  Departments,  not  to  operate  trains  through 
the  subway  at  Twentieth  street,  on  Saturday,  January  11? 

2.  Wliat  plans  were  thereupon  made  to  give  notice  to  the  public  that  through 
service  was  not  to  be  rendered  ? 

3.  At  what  stations  was  the  public  given  notice  of  lack  of  through  service,  out- 
side of  the  stations,  or  before  members  of  the  public  had  bought  tickets  or  had  de- 
posited them  in  ticket  boxes;  and  at  what  stations  was  notice  given  only  on  station 
platforms  of  the  limitation  of  service? 

4.  What  plans  were  made  for  increasing  service  on  the  elevated  lines  in  view 
of  the  lack  of  service  on  the  subway? 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(2)  1817 

The  following  application  was  presented,' and,  on  motion,  referred  to  the  Counsel 

to  the  Commission : 

January  11,  1908. 

Public  Service  Commission,  First  District,  No.  154  Nassau  Street,  New  York  City: 

Gentlemen — On  behalf  of  the  Brooklyn  Union  Elevated  Railroad  Company,  appli- 
cation is  hereby  made  to  your  Honorable  Commission  for  authority  to  abandon  two 
elevated  stations  of  the  Fulton  street  line,  to  wit : 
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Court  street  station,  at  the  junction  of  Court  and  Fulton  streets,  and  Boerum 
place  station,  at  junction  of  Boerum  place  and  Fulton  street,  such  abandonment  to 
depend  on  procurement  from  the  City  authorities  of  the  right  to  construct  a  Nation  about 
midway  between  the  two  above  named,  which  will,  both  as  to  capacity  and  location,  much 
better  serve  the  requirements  of  traffic  at  that  point  and  especially  facilitate  the 
transfer  of  passengers  between  elevated  and  subway  lines  at  the  City  Hall  station. 

Application  is  now  being  made  to  the  City  authorities  for  a  permit  to  establish 
this  station,  as  shown  on  blue  print  herewith  accompanying  this  application. 

Yours  truly, 

E.  W.  WINTERS. 


TRAVIS  H.  WHITNEY.  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC   SERVICE    COMMISSION 
FOR  THE    FIRST   DISTRICT, 

Monday,  January  13,  igo8, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 

Present—Chairman  William  R.  Willcox,  Commissioners  William  McCarroll,  Ed- 
ward M.  Bassett,  Milo  R.  Mallbie,  John  E.  Eustis. 

(^^  3023 

The  Chief  Engineer,  Henry  B.  Seaman,  made  the  following  report: 

January  13,  1908. 
Parker  Building  Fire. 

The  Honorable  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the 

First  District: 

Dear  Sir — I  beg  to  report  that  on  Sunday,  January  12,  I  was  requested  by  Mr. 
George  H.  Pegram,  Chief  Engineer  of  the  Interborough  Rapid  Transit  Company, 
to  make  an  inspection  of  the  Parker  Building,  at  Nineteenth  street  and  Fourth  avenue, 
Manhattan,  with  a  view  of  ascertaining  the  probability  of  the  Fourth  avenue  wall 
falling  upon  the  subway.  On  the  night  of  Friday,  the  loth  inst.,  this  building  had 
burned,  and  traffic  in  the  subway  had  been  stopped  by  the  Superintendent  of  Buildings, 
who  feared  that  the  front  wall  would  collapse.  Shortly  afterwards  I  was  also  notified 
by  Secretary  Whitney  of  the  existing  conditions.    I  went  to  New  York  at  once. 

An  inspection,  with  Mr.  Pegram,  showed  the  Fourth  avenue  wall  to  be  intact, 
and  the  Nineteenth  street  wall  in  fair  condition  except  the  five  upper  stories  of  the 
fourth  and  fifth  panels  of  the  building  as  numbered  from  Fourth  avenue.  The  first 
three  panels  and  the  last  five  panels  from  Fourth  avenue  showed  the  flooring  to  be 
practically  intact.  The  wall  on  the  south  side  of  the  building  appeared  in  good  con- 
dition, and  although  two  cracks  were  reported  they  were  not  serious. 

This  building  is  reported  by  the  architect  to  be  of  skeleton  iron  construction,  with 
cast-iron  columns.  These  columns  are  less  liable  to  injury  from  fire  than  either 
wrought-iron  columns  or  rolled-steel  columns  would  be.  The  foundation  of  this 
building  is  either  upon  rock  or  upon  gravel  very  close  to  rock,  as  at  this  point  the 
subway,  when  constructed,  required  a  depth  of  four   feet  of  rock  at  the  bottom  to 
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be  removed.  In  view  of  the  perfect  alignment  of  the  Fourth  avenue  wall,  and  of 
its  general  freedom  from  the  effects  of  heat,  and  to  the  fact  that  the  north  and  south 
walls  of  this  building  for  a  distance  of  three  panel  lengths  are  intact,  and  that  the 
floors  in  the  same  panels  are  still  in  position,  there  iS  no  doubt  of  the  absolute  safety 
of  this  wall. 

By  invitation  I  met  in  conference,  at  the  Engineers'  Club,  ^Messrs.  Hedley,  Par- 
sons, Pegram,  Gardner  and  others  of  the  Interborough  Rapid  Transit  Company.  I 
there  expressed  my  opinion  of  the  safety  of  the  wall,  which  opinion  was  concurred 
in  by  both  Engineers  Parsons  and  Pegram. 

Mr.  Hedley  then  made  every  endeavor  to  obtain  permission  from  the  Police 
Department  and  from  the  Building  Department  to  resume  traffic  in  the  subway,  and 
a  conference  was  arranged  for  3.30  p.  m.  at  the  office  of.  Mr.  Edward  S.  Murphy, 
Superintendent  of  Buildings.  At  that  conference  the  opinions  as^  to  the  safety  of 
the  wall  were  given  to  Mr.  Murphy,  and  finally,  after  reducing  these  opinions  to 
writing,  and  a  promise  by  the  Interborough  Rapid  Transit  Company  to  place  a  crib 
over  the  subway  in  front  of  the  building,  permission  was  granted  to  run  trains,  and 
operation  was  resumed  at  5  a.  m.  this  morning.  A  copy  of  my  letter  to  Mr.  Murphy 
I  herewith  enclose. 

The  crib  now^  across  Fourth  avenue,  however,  has  stopped  traffic  in  front  of  the 
building,  and  in  consequence  the  running  of  the  Fourth  avenue  cars  has  been  suspended. 

Very  truly  yours, 

HENRY  B.  SEAMAN,  Chief  Engineer. 

New  York,  January  12,  1908. 
Mr.  Edward  S.  Murphy,  Sul>erintendent  of  Buildings,  Bureau  of  Buildings,  No.  220 
Fourth  Avenue.  New  York  City: 
Dear  Sir — I  have  '  this  afternoon  examined  the  walls  of  the  building  on  the 
southeast  corner  of  Fourth  avenue  and  Nineteenth  street,  where  the  fire  occurred 
on  Friday  night  last.  I  shall  report  to  the  Public  Service  Commission  of  the  First 
District,  at  their  meeting  to-morrow  morning,  that  in  my  opinion  the  subway  trains 
may  be^pcrated  with  safety  through  the  subway  on  Fourth  avenue. 

Yours  very  truly, 
(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer,  Public  Service  Commission  for  the  First  District. 

(2)  0-201 

Commissioner  McCarroll  moved  the  following  resolution,  prepared  by  the  Counsel 
to  the  Commission,  which  was  duly  seconded : 

Hearing  Order  (No.  201). 
Resolved,  That  the  application  of  the  Brooklyn  Union  Elevated  Railroad  Company 
for  authority  to  discontinue  two  elevated  stations  on  the  Fulton  street  line,  to  wit.  Court 
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street  station,  at  the  junction  of  Court  and  Fulton  streets,  and  Boerum  place  station, 
at  the  junction  of  Boerum  place  and  Fulton  street,  bearing  da^e  January  ii,  1908, 
be  heard  by  and  before  the  Public  Service  Commission  for  the  First  District  on  the 
i6th  day  of  January,  1908,  at  three  o'clock  in  the  afternoon,  and  that  the  said  com- 
pany publish  a  notice  9f  the  time  and  place  of  such. hearing  in  the  following  newspapers, 
published  in  Brooklyn,  at  least  two  days  in  succession  before  said  hearing,  and  file 
pFOof  of  such  publication  with  the  Secretary  of  this  Commission  on  or  before  the 
opening  of  the  hearing:  "Brooklyn  Eagle,"  "Brooklyn  Times,"  "Brooklyn  Standard 
Union,"  "Brooklyn  Citizen." 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  notice  so  to  be  published  by  the  company  was  as  follows: 

Hearing  Before  Public  Service  Commission. 
Notice  is  hearby  given  that  the  application  of  the  Brooklyn  Union  .Elevated  Rail- 
road Company  for  the  consent  of  the  Public  Service  Commission  for  the  First  District 
to  a  discontinuance  of  its  stations  on  Fulton  street,  Brooklyn,  at  Court  street  and 
at  Boerum  place,  will  be  heard  by  the  said  Commission  at  its  office.  No.  154  Nassau 
street.  Borough  of  Manhattan,  New  York  City,  on  the  i6th  day  of  January,  1908, 
at  three  o'clock  in  the  afternoon. 

BROOKLYN  UNION  ELEVATED  RAILROAD  COMPANY. 
Dated  Brooklyn,  N.  Y.,  January,  1908. 


TRAVIS  H.  WHITNEY.  Secretary. 
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PROCEEDINGS   OF 

THE   PUBLIC  SERVICE    COMMISSION 
FOR  THE   FIRST   DISTRICT, 

Tuesday,  January  14,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Commissioner  Mile  R.  Maltbie,  Acting  Chairman;  Commissioners  Will- 
iam McCafroll,  Edward  M.  Bassett,  John  E.  Eustis. 

(I) 

Chairman  Willcox  was  excused  because  of  absence  on  business  of  the  Com- 
mission, and,  on  motion,  duly  seconded,  Commissioner  Maltbie  was  elected  Acting 
Chairman. 

(2) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  January  8,  10 
and  II,  as  printed  in  the  City  Record  for  January  14,  was  approved. 

(3)  2133 

The  Secretary  presented  the  following  communication  from  the  Acting  Corpora- 
tion Counsel  with  regard  to  Rapid  Transit  Subway  easements  affecting  lands  on  the 
westerly  side  of  Fourth  avenue,  between  Eighth  and  Ninth  streets,  Borough  of 
Manhattan : 

January  13,  1908. 
In    re    Rapid    Transit    Subway    easements 

affecting  lands  on  the  westerly  side  of 

Fourth     avenue,     between     Eighth     and 

Ninth  streets.  Borough  of  Manhattan. 

HoTk  William  R.  Willcox,  Chairmen  of  the  Public  Sennce  Commission,  First 
District: 
Sir — Under  date  of  September  24,  1907,  I  transmitted  to  you  the  duplicate  report 
of  the  Commissioners  of  Appraisal  in  the  above  proceeding,  dated  April  9,  1907, 
together  with  a  certified  copy  of  the  order  of  the  Supreme  Court,  dated  August  2, 
1907,  entered  August  5,  1907,  confirming  said  report  and  advising  that  the  awards 
therein  made  for  Damage  Parcels  Nos.  i.  2  and  4  should  be  paid,  but  that  as  to  the 
award   to   John   Wanamaker   for   Damage   Parcel   No.   3,   amounting  to   $143,560,   an 
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appeal  had  been  taken  by  the  City  and  that  the  Comptroller  had  been  advised  not 
to  pay  said  award  until  further  advice  from  this  office. 

The  appeal  taken  by  the  City  as  to  the  award  for  Damage  Parcel  No.  3  raised  the 
question  of  benefits  to  the  remaining  lands  owned  by  Mr.  Wanamaker  by  reason  of 
said  remaining  lands  being  given  a  new  frontage  on  Fourth  avenue  at  the  corner  of 
Eighth  street,  and  of  the  right  of  the  City  to  offset  such  benefits  as  against  the  value 
of  the  part  of  Mr.  Wanamaker's  land  taken  in  the  above  proceeding. 

The  argument  of  the  appeal  was  by  consent  of  both  sides  deferred  until  the  pre- 
sentation of  a  similar  question  to  the  Court  of  Appeals  in  the  proceeding  by  The  City 
of  New  York  to  acquire  lands  on  the  North  river,  between  Eighteenth  and  Twenty - 
third  streets,  in  relation  to  awards  mj^de  to  the  Consolidated  Gas  Company.  The 
Court  of  Appeals  has  recently  decided  in  the  last-mentioned  proceeding  adversely  to 
the  City's  contention  that  benefits  to  an  owner's  remaining  lands  cannot  be  offset 
against  the  value  of  the  owner's  lands  actually  taken. 

In  view  of  this  decision  of  the  Court  of  Appeals  there  is  now  no  chance  of  a  suc- 
cessful result  of  the  appeal  in  relation  to  Damage  Parcel  No.  3  in  the  above  pro- 
ceeding. 

I  have  accordingly  consented  to  discontinue  the  appeal  without  costs,  and  on  the 
8th  day  of  January,  1908,  an  order  discontinuing  said  appeal  was  entered  in  the  office 
of  the  Gerk  of  the  Appellate  Division,  First  Department. 

I  have  accordingly  advised  the  Comptroller  that  the  award  of  $143,560  for  damages 
to  Parcel  No.  3,  made  to  John  Wanamaker,  may  now  be  paid. 

Respectfully  yours, 

G.  L.  STERLING, 
Acting  Corporation  Counsel. 

It  was  moved  and  duly  seconded  that  the  communication  be  filed. 
Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None.         , 
Carried. 

(4)  .  1265 

The  Secretary  presented  the  following  communication  from  the  Comptroller  of 

The  City  of  New  York : 

January  10,  1908. 

Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission,  No.  154  Nassau 

Street,  Manhattan: 

Sir — Some  time  since  this  office  had  an  offer  from  Mr.  William  B.  Denison,  owner 

of  premises  known  as  Block  3268,  Lot  i,  and  Block  3269,  Lot  i.  Borough  of  The  Bronx, 

located  on  the  easterly  side  of  Broadway,  beginning  at  Two  Hundred  and  Thirty-third 

street  and  running  north  about  720  feet.    The  offer  was  for  the  purpose  of  releasing  to 

the  City  the  easements  to  operate  a  rapid  transit  road  along  the  front  of  this  property. 
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and  was  in  substance  to  sell  to  the  City  at  the  price  heretofore  paid,  namely,  $io  per 
foot  front. 

Property  has  been  heretofore  acquired  in  this  vicinity  for  the  same  purpose  at  the 
same  rate,  and  I  understand  that  the  offer  of  Mr.  Denison  has  been  approved  by  the 
Corporation  Counsel,  as  expressed  to  you  in  a  communication  from  said  office. 

In  ord«r  to  close  the  matter  at  once,  Mr.  Denison  will  now  sell  the  property  at  $8 
per  foot  front,  provided  he  receives  his  money  within  twenty  days  from  date.  I  would 
therefore  respectfully  request  an  answer  as  to  whether  you  will  accept  this  offer,  and 
request  the  Board  of  Estimate  and  Apportionment  to  appropriate  the  necessary  issue 
of  Corporate  Stock  to  pay  for  the  same. 

I  will  be  pleased  to  present  the  same  to  the  Board  of  Estimate  and  Apportionment 

for  their  acceptance  at  a  financial  meeting  to  be  held  Friday,  January  17,  1908. 

An  early  reply  will  greatly  oblige, 

Respectfully, 

H.  A.  METZ,  Comptroller. 

Commissioner  Bassett  stated  that  the  matter  had  been  presented  to  the  Counsel  to 
the  Commission,  who  approved  the  acceptance  of  the  offer. 

Upon  motion,  duly  seconded,  the  following  was  thereupon  adopted: 

Whereas,  William  B.  Denison,  the  owner  of  the  premises  known  as  Block  3268,  Lot  i, 
and  Block  3269,  Lot  i,  Borough  of  The  Bronx,  located  on  the  easterly  side  of  Broad- 
way, beginning  at  Two  Hundred  and  Thirty-third  street,  and  running  north  about  720 
feet,  has  offered  to  release  to  the  City  the  easements  to  operate  a  rapid  transit  road 
along  the  front  of  the  said  property  for  the  sum  of  $8  per  foot  front,  it  is 

Resolved,  That  the  said  offer  be  accepted  and  that  the  Board  of  Estimate  and 
Apportionment  be  requested  to  authorize  the  sale  of  Corporate  Stock  sufficient  to  pay 
for  the  said  easements. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5)  1258 
A  communication  from  the  Counsel  to  the  Commission  was  presented,  stating  that 

the  consents  to  the  construction  of  additional  tracks  in  the  subway  between  Ninety- 
sixth  and  One  Hundred  and  Thijd  streets  had  been  recorded.  The  communication  was 
ordered  tiled. 

(6)  ,2691 

The  Secretary  presented  a  communication  from  the  Art  Commission  of  The  City 
of  New  York,  giving  notice  of  a  meeting  of  that  body  to  be  held  on  January  14,  in 
Room  21,  City  Hall,  at  4  o'clock  p.  m.,  at  which  action  v.'ould  be  taken  on  designs  for 
the  Brooklyn  subway  tablets,  and  stating  that  the  Chairman  of  this  Commission,  having 
jurisdiction  over  this  .subject,  is,  under  the  Charter,  a  member  of  the  Art  Commission 
for  the  consideration  of  these  designs.     The  communication  was  ordered  filed. 
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(7)  -  1265 

The  Secretary  presented  the  following,  communication  from  the  Rapid  Transit 
Subway  Construction  Company,  which  w^as  ordered  filed: 

Notice  of  Appearance. 
In  the  Matter 

The  review  of  the  determination  of  George 

S.  Rfce,  as  Chief  Engineer  of  the  Public  * 

Service  Commission  for  the  First  Dis- 
trict, 'dated  November  30,  1907,  on  the 
Claims  presented  for  payment  under  the 
Contract  dated  February  21,  1900,  be- 
tween The  City  of  New  York,  acting  by 
the  Board  of  Rapid  Transit  Railroad 
Commissioners  .for  The  Citv  of  New 
York,  and  John  B.  McDonald. 

Sir — You  will  please  take  notice  that  the  appellants  herein,  John  B.  McDonald 
and  Rapid  Transit  Subway  Construction.  Company,  appoint  Alfred  A.  Gardner  as 
counsel  to  represent  them,  and  to  conduct  all  proceedings  before  the  Board  of  Arbi- 
tration in  the  above  entitled  proceeding;  and  direct  that  all  papers  in  this  proceeding 
be  served  on  him  at  his  office,  No  2517  Park  Row  Building,  Nos.  13  to  21  Park 
Row,  Borough  of  Manhattan,  New  York  City,  N.  Y. 

Dated  New  York,  January  9,   1908. 
Yours,  etc., 

JOHN  B.  McDonald, 

[seal.]       rapid   transit   SUBWAY   CONSTRUCTION   COMPANY, 

By  E.  P.  Bryan,  President. 
Attest  : 

H.  W.  Fisher,  Secretary.  - 

(8) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  terminated: 

Name  and  Position.  To  Take  Effect. 

Mary  E.  Gaston,  Filing  Clerk Dec.    7,  1907 

Katherine  A.  Lucas,  Filing  Clerk  (provisional) Jan.    11,  1908 


Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.  • 

(9) 

The    Secretary    presented    a    communication    from    Miss    Elsie    Isaacs,    declining 
appointment  as   Stenographer.     The  declination  was   accepted. 
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(lO)  0-23A 

The  Secretary  presented  the  following  order,  and  it  was  moved  and  duly  sec- 
onded that  the  same  be  adopted  by  the  Commission: 

Order  (No.  22-A). 
In  the  Matter 
of 
Corporate   documents  to   be   furnished   by 
ga^s  and  electrical  companies  in  the  First  • 

Dfstrict. 

Resolved,  That  the  following  be  adopted,  and  that  it  be  served  upon  the  various 
gas  and  electrical  companies  in  this  district: 

You  are  hereby  required  to  furnish  within  thirty  days  from  the  date  of  service 
of  this  order,  copies  of  the  following  documents,  relative  to  each  and  every  company 
operated  or  controlled  by  you,  whether  by  lease  or  sublease,  by  stock  ownership  or 
by  joint  agreement.  These  documents  called  for  may  be  sworn  copies  or  verified  copies 
of  the  originals,  and  if  filed  in  a  public  office,  that  fact  should  be  so  indicated,  with 
the  date  of  filing: 

1.  Certificate  of  incorporation. 

2.  Supplemental  or  amended  certificates  of  incorporation. 

3.  Any  act  of  the  Legislature  granting,  confirming  or  limiting  any  right  or 
franchise  of  the  corporation,  or  aflPecting  the  right  of  the  corporation  to  use  or  exer- 
cise any  franchise. 

4.  Certificates  relative  to  changes  in  the  capital  stock. 

5.  Any  consolidation  or  merger  agreement  between  companies  now  operating 
in  connection  with  your  plant. 

6.  Consents  of  local  authorities  constituting  franchise  rights. 

7.  Certificates  from  the  State  or  Municipal  authorities,  including  Departments, 
affecting  your  franchises. 

8.  Copies  of  all  mortgages  executed  by  you  or  by  cornpanies  in  your  system. 

9.  Copy  of  all  leases,  deeds,  contracts  or  other  documents  in  the  chain  of  your 
title. 

10.  Location  of  all  real  estate  owned  in  fee,  described  by  metes  and  bounds. 

11.  Location  of  all  real  estate  leased,  described  by  metes  and  bounds. 

12.  Copy  of  any  contracts  executed  between  companies  in  your  system  or  other 
companies  as  to  the  purchase  or  sale  of  gas  or  electricity. 

13.  Reference  to  Court  decisions  affecting  the  validity  of  your  franchises. 

14.  As  of  July  I,  1907,  the  location  of  your  plant  or  plants  and  system,  with  a  full 
description  of  your,  property  and  franchises,  stating  in  detail  how  each  franchise  stated 
to  be  owned*  was  acquired. 

15.  A  map  drawn  to  a  scale  of  not  more  than  twenty-five  hundred  feet  to  the 
inch,  showing  all  pipes,  conduits  and  other  structures  constructed  or  now  maintained 
by  you  in  the  public  streets. 
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The  foregoing  refers  in  each  case  to  each  company  in  your  system,  except  where 
otherwise  noted. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

{II )  O-137A 

The  Secretary  presented  the  following  order,  and  it  was  moved  and  duly  seconded 
that  the  same  be  adopted  by  the  Commission: 

Order  (No.  137- A) 
In  the  Matter 
of^ 
Information   with    respect   to    stockholding 
of  gas  and  electrical  corporations  in  the 
First  District. 

*         Resolved : 

First — That  every  gas  corporation,  electrical  corporation  and  every  stock  corpora- 
tion holding  any  shares  of  the  capital  stock  of  any  gas  corporation  or  electrical  cor- 
poration, be  and  they  hereby  are  severally  required  to  file  with  the  Secretary  of  the 
Public  Service  Commission  for  the  First  District,  at  its  office.  No.  154  Nassau  street, 
Borough  of  Manhattan,  New  York  City,  within  fifteen  days  from  the  date  of  service 
of  this  order,  specific  answers,  verified  by  an  oath  of  an  officer  of  each  such  corpora- 
tion to  the  following  question  which  is  hereby  now  addressed  to  each  of  them, 
to  wit: 

Give  the  name  of  every  gas  corporation  or  electrical  corporation  organized  or  ex- 
isting under  the  laws  of  the  State  of  New  York  of  which,  on  July  i,  1907,  you  held 
any  shares  of  the  capital  stock;  the  number  of  shares  of  such  capital  stock  then  so 
held  by  you  in  each  such  corporation,  and  the  par  value  of  each  such  share. 

Second — ^That  every  gas  corporation  and  electrical  corporation  organized  or  ex- 
isting under  or  by  virtue  of  the  laws  of  the  State  of  New  York  be  and  they  hereby  are 
severally  required  to  file  with  the  said  Secretary,  at  said  office  within  said  time,  specific 
answers,  verified  by  an  oath  of  an  officer  of  each  such  corporation,  to  the  following 
question  which  is  hereby  now  addressed  to  each  of  them,  to  wit : 

Give  the  name  of  every  stock  corporation,  gas  corporation  or  electrical  corpora- 
tion, which,  on  July  i,  1907,  held  any  shares  of  your  capital  stock  either  as  legal  or 
as  beneficial  owner;  the  number  of  such  shares  then  held  by  it,  and  the  par  value  of- 
each  such  shage. 

Dated  January  14,  1908. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(12) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  a  request  be  made  upon  the  Brooklyn  Union  Elevated  Railroad 
Company  that  after  the  present  work  on  the  extension  of  the  Manhattan  terminal  of 
the  Brooklyn  Bridge  is  completed  and  before  the  shuttle  train  service  during  rush  hours 
is  discontinued,  a  day  or  two  be  given  in  which  to  make  certain  experiments  in  the 
present  service,  in  order  to  record  what  might  be  done  in  case  it  should  ever  be  neces- 
sary to  return  to  the  present  method  of  operation. 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(13)  0-202 

Commissioner  Bassett  presented  the  following  order  for  hearing,  and  it  was  moved 
and  duly  seconded  that  the  same  be  adopted  by  the  Commission :  • 

Order  for  Hearing  (Xo.  202.) 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvements  in 
and  additions  to  the  service  and  equip- 
ment of   the    Brooklyn   Union    Elevated 
Railroad    Company,    in    the    particulars 
hereinbelow  mentioned. 

It  is  hereby 

Ordered,  That  a  hearing  be  •  had  on  the  27th  day  of  January,  1908,  at 
2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  ad- 
journed, at  the  rooms  of  the  Commission,  Xo.  154  Nassau  street.  Borough  of  Man- 
hattan, City  and  State  of  New  York,  to  inquire  whether  the  regulations,  equipment, 
appliances  and  service  of  the  Brooklyn  Union  Elevated  Railroad  Company  in  respect 
to  the  transportation  of  persons  in  the  First  District  are  unjust,  unreasonable,  im- 
proper or  inadequate,  and  whether  said  company  does  not  run  trains  enough  or  cars 
enough,  or  with  sufficient  frequency,  or  possess  or  operate  motive  power  enough 
reasonably  to  accommodate  passenger  traffic  transported  by  it  or  offered  for  transpor- 
tation to  it  on  its  lines  running  between  Park  row,  Manhattan,  Sands  street,  Brooklyn, 
and  Fulton  Ferry,  Brooklyn,  and  Brighton  Beach,  Brooklyn,  and  if  such  be  found  to  be 
the  fact  then  to  determine  whether  it  is  reasonably  necessary  to  accommodate  and 
transport  the  said  traffic  transported  or  offered  for  transportation,  and  is  and  will  be 
just,  reasonable,  proper  and  adequate  to  direct  that  the  service  of  the  said  Brooklyn 
Union  Elevated  Railroad  Company  be  increased  and  supplemented  at  the  points  and 
times  and  in  the  particulars  following,  that  is  to  say: 

(A)     At  Fr.vnklin  Avenue  Station,  Xorth  anp  West  Bound. 
(i)     Between  7.00  and  7.30  a.  m.,  by  an  increase  of  three   (3)   cars,  or  by  an  in- 
crease from  ten  (10)  to  thirteen    (13)   cars. 


67 

(2)  From  7.30  to  8.00  a.  m.,  by  an  increase  of  five  (5)  cars,  or  by  an  increase  from 
twenty-three  (23)  to  twenty-eight  (28)  cars. 

(3)  From  8.00  to  8.30  a.  m.,  by  an  increase  of  twelve  (12)  cars,  or  by  an  increacc 
from  thirty  (30)  to  forty-two  (42)  cars. 

(4)  From  8.30  to  9.00  a.  m.,  by  an  increase  of  twelve  (12)  cars,  or  by  an  in- 
crease from  sixteen  (16)  to  twenty-«ight  (28)  cars. 

(5)  From  9.00  to  9.30  a.  m.,  by  an  increase  from  four  (4)  cars,  or  by  an  increase 
from  twenty-two  (22)  to  twenty-six  (26)  cars. 

(6)  From  9.30  to  10.00  a.  m.,  by  an  increase  of  one  (i)  car,  or  by  an  increase  from 
twelve  (12)  to  thirteen  (13)  cars. 

(B)     At  Franklin  Avenue  Station,  East  and  South  Bound. 
(i)     From  4.30  to  5.00  p.  m.,  by  an  increase  of  two  (2)  cars,,  or  by  an  increase 
from  thirteen  (13)  to  fifteen  (15)  cars,  in  the  service  from  Brooklyn  Bridge. 

(2)  From  5.00  to  5.30  p.  m.,  by  an  increase  of  five  (5)  cars,  or  by  an  increase 
from  fifteen  (15^  to  twenty  (20)  cars,  in  the  service  from  Brooklyn  Bridge. 

(3)  From  5.30  to  6.00  p.  m.,  by  an  increase  of  eighteen  (18)  cars,  or  by  an  in- 
crease from  twenty -one  (21)  to  thirty-nine  (30)  cars,  in  the  service  from  Brooklyn 
Bridge. 

(4)  From  5.30  to  6.00  p.  m.,  by  an  increase  of  two  (2)  cars,  or  by  an  increase 
from  three  (3)  to  five  (5)  cars,  in  the  service  from  Fulton  Ferry. 

(5)  *  From  6.00  to  6.30  p.  m.,  by  an  increase  of  thirteen  (13)  cars,  or  by  an  in- 
crease from  fifteen  (15)  to  twenty-eight  (28)  cars,  in  the  service  from  Brooklyn  Bridge. 

(6)  From  6.00  to  6.30  p.  m.,  by  an  increase  of  three  (3)  cars,  or  by  an  increase 
from  eleven  (11)  to  fourteen  (14)  cars,  in  the  service  from  Fulton  Ferry. 

(7)  From  6.30  to  7.00  p.  m.,  by  an  increase  of  seven  (7)  cars,  or  by  an  increase 
from  eighteen  (18)  to  twenty-five  (25)  car?,  in  the  service  from  Brooklyn  Bridge. 

(8)  From  10.00  to  11.00  p.  m.,  by  an  increase  of  two  (2)  cars,  or  by  an  increase 
from  seven  (7)  to  nine  (9).  cars,  in  the  service  from  Brooklyn  Bridge. 

(9)  From  11.00  to  12.00  p.  m.,  by  an  increase  of  one  (i)  car,  or  by  an  increase 
from  eleven  (11)  to  twelve  (12)  cars,  in  the  service  from  Brooklyn  Bridge. 

And  to  determine  further  whether  such  increases  should  be  obtajned  by  adding 
additional  trains  rather  than  by  adding  cars  to  trains  that  appear  on  the  existing 
schedule. 

And  further  to  determine  whether  the  schedule  of  the  trains  running  from  Fulton 
Ferry  should  be  rearranged  so  that  these  trains  should  immediately  precede  the 
Brighton  Beach  trains,  so  as  to  reduce  the  wait  for  passengers  transferring  from  Fulton 
Ferry  trains  at  Kings  highway. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time  within 
which  the  same  should  be  directed  to  be  executed. 
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All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises^ 
as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  Brooklyn  Union  Elevated  Railroad  Company  be 
given  at  least  ten  (lo)  days*  notice  of  such  hearing  by  service  upon  it,  either  per- 
sonally or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  com- 
pany be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(14)  2095 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contracting 
Company,  together  with  the  certificate  of  the  Chief  Engineer,  approving  the  same,  also 
approved  by  the  Committee  on  Audit : 

Bradley    Contracting    CoKfPANV, 
Sixty-eighth    Street   and   North    River, 
New  York,  January  i,  1908. 

Requisition  No.  2 — For  work  done  and  materials  furnished  under  contract  dated 
June  27,  1907,  for  the  construction  of  pipe  galleries  on  Section  No.  9-0-5  of  thtf 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to 
31st  day  of  December: 

■  

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $i.3S8  50  $5,535  00 

Amount  previously  estimated 4, 1 66  50 

Amount  of  present  estimate $i,3S8  50  $1,358  50 

Deduct  10  per  cent "...  i3S  85                 i35  85 

Requisition   for    amount  due   for   work   done   and   materials 
•  furnished  during  the  month $1,222  65  $1,222  65 

'  ■  ♦ 

BRADLEY  CONTRACTING  COMPANY, 

By  Frank  Bradley,  President. 

Certificate  No.  2 — I  hereby  certify  that  the  w-ork  done  and  materials  furnished 
under  contract  dated  June  2.'],  1907,  for  the  construction  of  pipe  galleries  on  Section 
No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City 
of  New  York,  for  w^hich  requisition  No.  2  of  date  of  January-  i,  1908,  is  made  by  the 
Bradley  Contracting  Company,  the  contractor,  has  been  done  and  furnished  in  ac- 
cordance with  the  terms  of  the  contract  to  the  value  of  one  thousand  two  hundred  and 
twenty-two    dollars    and    sixty-five    cents.    That    such    value    has    been    ascertained 
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relatively   to   the   contract   value    of  the   whole   work,    and   that  no    certificate   has 
previously  been  made  for  such  work  and  materials. 

HENRY  B.  SEAMAN, 
Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  2,  and  dated  January  i,  1908,  for  work  done 
and  materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction  of 
pipe  galleries  on  Section  No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit 
Railroad  of  The  City  of  New  York,  to  the  31st  day  of  December,  1907,  amounting 
to  twelve  hundred  and  twenty-two  dollars  and  sixty-five  cents  ($1,222.65)  J  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the. work  done 
and  the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the 
terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  McCarroll,  Bassett,.  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(15)  2091 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contracting 
Company,  together  with  the  certificate  of  the  Chief  Engineer,  approving  the  same,  also 
approved  by  the  Committer  on  Audit : 

Bradley    Contracting    Company, 
Sixty-eighth    Street   and   North    River, 
New  York,  January  i,  1908. 

Requisition  No.  4 — For  work  done  and  materials  furnished  under  contract  dated 
June  27,  1907,  for  the  construction  of  Section  No.  9-0-1  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  December: 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $27,567  00 

Amount  previously  estimated 

Amount  of  present  estimate $27,567  00 

Deduct  10  per  cent 2,756  70 

Requisition   for   amount    due   for   work   done   and   materials 

furnished  during  the  month $24,810  30 

BRADLEY  CONTRACTING  COMPANY, 

By  Frank  Bradley,  President. 
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Certificate  No.  4 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  June  2^^  1907,  for  the  construction  of  Section  No.  9-0-1  of  the 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for 
which  requisition  No.  4  of  date  January  i,  1908,  is  made  by  the  Bradley  Contracting 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  twenty- four  thousand  eight  hundred  and  ten  dollars 
and  thirty  cents.  That  such  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such 
work  and  materials. 

HENRY  B.   SEAMAN, 
Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  contractor,  Bradley  Contracting  Company,  has  made  requisition  on 
this  Commission,  numbered  No.  4  and  dated  January  i,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction  of  Section 
No.  9-0-1  of  the  Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of 
New  York,  to  the  31st  day  of  December,  1907,  amounting  to  twenty-four  thousand 
eight  hundred  and  ten  dollars  and  thirty  cents  ($24,810.30)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials ; 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(16)  2095 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contraoting  Com- 
pany, together  with  the  certificate  of  the  Chief  Engineer,  approving  the  same,  also 
approved  by  the  Committee  on  Audit : 

Bradley  Contracting  Company,        1 

Sixty-eighth  Street  and  North  River,  \ 

New  York,  January  i,  1908.         J 

Requisition  No,  6 — P^or  work  done  and  materials  furnished  under  contract  dated 

June  27,   1907,  for  the  construction  of  Section  No.  9-0-5  of  the   Brooklyn  loop  lines 

of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  December: 
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For  Month.  Total. 


Total  to  date  relative  to  the  contract  value  of  the  whole  work $42,843  25  $187,460  00 

Amount  previously  estimated 144,616  75 

Amount  of  present  estimate $42,843  25  $42,843  25 

Deduct   10  per  cent 4*284  33  4*384  33 

Requisition   for   amount    due   for   work   done   and   materials 

furnished  during  the  month $38,558  92  $38,558  92 

BRADLEY  CONTRACTING  COMPANY, 
By  Frank  Bradley,  Pres. 

Certificate  No.  6—1  hereby  certify  that  the  work  done  and  materials  furnished  un- 
der contract  dated  June  27,  1907,  for  the  construction  of  Section  No.  9-0-5  of  the 
Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for 
which  Requisition  No.  6  of  date  January  i,  1908,  is  made  by  the  Bradley  Contracting 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  thirty-eight  thousand  five  hundred  and  fifty-eight  dollars 
and  ninety-two  cents;  that  such  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such 
work  and  materials. 

HENRY  B.  SEAMAN, 
Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  duly  moved  and  seconded: 

Whereas,  The  contractor,  Bradley  Contracting  Company,  has  made  requisition  on 
this  Commission,  numbered  No.  6  and  dated  January  2,  1908,  for  work  done  and  ma- 
terials furnished  under  contract  dated  June  27,  1907,  for  the  construction  of  Section 
No.  9-0-5  of  the  Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of 
New  York,  to  the  31st  day  of  December,  1907,  amounting  to  thirty-eight  thousand  five 
hundred  and  fifty-eight  dollars  and  ninety-two  cents  ($38,558.92)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Cq^iptroller  for  the  said  amount. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(17)  2094 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contracting  Com- 
pany, together  with  the  certificate  of  the  Chief  Engineer,  approving  the  same,  also 
approved  by  the  Committee  on  Audit : 


Bradley  Contracting  Company, 
Sixty-eighth  Street  and  North  RiveRj 
New  York,  January  i,  1908. 


4 


Requisition  Xo.  5 — For  work  done  and  materials  furnished  under  contract  dated 
June  27,  1907,  for  the  construction  of  Section  No.  9-0-4  of  the  Brooklyn  loop  lines  of 
the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  December: 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $26,172  25  $67,925  00 

Amount  previously  estimated 41. 75^  75 

Amount  of  present  estimate .^ %26,i72  25  $'26,172  25 

Deduct  10  per  cent 2,617  23  2,617  23 


Requisition   for   amount    due   for   work   done   and   materials 

furnished  during  the  month $23,555  02  $23,555  oa 

BRADLEY  CONTRACTING  COMPANY, 
By  Frank  Bradley,  Pres. 

Certificate  No.  5 — I  hereby  certify  that  the  work  done  and  materials  furnished  un- 
der contract  dated  June  27,  1907,  for  the  construction  of  Section  No.  9-0-4  of  the 
Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for  , 

which  Requisition  No.  5  of  date  January  i,  1908,  is  made  by  the  Bradley  Contracting  1 

Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of  1 

the  contract  to  the  value  of  twenty-three  thousand  five  hundred  and  fifty-five  dollars 
and  two  cents;  that  such  value  has  been  ascertained  relatively  to  the  contract  value  1 

of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work  and 
materials. 

HENRY  B.  SEAMAN, 
Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 
Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  5,  and  dated  January  i,  1908,  for  work  done 
and  materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction  of 
section  No.  9-0-4  of  the  Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The 
City  of  New  York,  to  31st  day  of  December,  1907,  amounting  to  twenty-three  thousand 
five  hundred  and  fifty-five  dollars  and  two  cents  ($-23,555.02).  and 
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Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the 
terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes— Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(i8)  0-198 

The  Secretary  presented  the  following  communication  from  the  Brooklyn  Union 
Elevated  Railroad  Company  in  answer  to  Order  No.  198,  which  was  ordered  filed : 

January  9,  1908. 
Mr.  Travis  H.  Whitney,  Secretary,  Public  Service  Commission,  First  District,  No.  154 
Nassau  Street,  Manhattan: 
Dear  Sir — Replying  to  the  following  certified  resolution : 

"Resolved,  That  the  Brooklyn  Union  Elevated  Railroad  Company  be  required 
to  make  answers  by  Saturday,  January  11,  1908,  at  12  o'clock,  to  the  following 
questions :  * 

m 

"i.  Whether  the  number  of  trains  operated  on  the  Brooklyn  Bridge  during  rush 
hours  on  January  9,  1908,  was  greater  or  less  than  usual,  and  if  the  maximum  was  not 
operated,  the  reasons  therefor. 

"2.    What  are  the  plans  of  the  company  as  to  the  number  of  local  trains  to  be 
operated  on  the  Brooklyn  Bridge  during  rush  hours  until  such  time  as  the  company 
will  begin  the  operation  of  through  trains  ?'* 
— would  advise : 

1.  The  number  of  trains  operated  during  the  afternoon  rush  January  9  was 
less  than  the  maximum  usually  operated,  being  sixteen  trains  in  service  in  place 
of  eighteen. 

This  was  made  necessary  partly  because  of  the  fact  that  men  are  leaving  this 
service  without  notice  to  us,  anticipating  the  early  discontinuance  of  this  service; 
also  a  great  number  of  the  men  assigned  to  this  service  are  at  the  present  time  sick. 

2.  It  is  the  plan  of  the  company  to  continue  operating  all  the  available  bridge 
equipment  during  the  rush  hours  until  such  time  as  through  operation  is  undertaken 
and  eighteen  trains  will  be  in  service  at  all  times  during  rush  hours  unless  we  are 
short  of  men  or  some  of  the  cars  are  disabled. 

Yours  respectfully, 

J.  F.  CALDERWOOD, 
Vice-President  and  General  Manager. 
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(19)  0-199 

The    Secretary   presented   the   following   communication    from   the   Interborough 

Rapid  Transit  Company  upon  Order  No.  199,  which,  on  motion,  was  referred  to  the 

Chairman : 

January  13,  1908. 

Mr.   Travis   H.   Whitney,  Secretary,  Public  Service  Commission,  No.    154  Nassau 

Street,  City: 

Dear  Sir — ^Replying  to  your  letter  of  January  11  in  regard  to  certain  questions 

as  set  forth  in  your  resolution : 

1.  At  2.30  a.  ni.  on  the  nth  inst.  Chief  Engineer  Pegram  was  notified  by  Deputy 
Fire  Chief  Binns  that  this  company  must  immediately  discontinue  the  operation  of 
trains  past  the  scene  of  the  fire  for  about  two  hours,  or  until  the  building  cooled. 
At  10.23  in  the  evening  of  the  nth  inst.  Second  Deputy  Police  Commissioner  Bugher 
again  notified  us  that  we  must  discontinue  service  past  the  point  mentioned. 

2.  Station  Inspector  notified  all  agents  and  gatemen  to  inform  passengers  that 
trains  were  running  from  the  north  end  only  to  Twenty-third  street,  and  between 
Fourteenth  street  and  Borough  Hall.  As  passengers  purchased  tickets  agent  told 
them  this  and  gatemen  further  advised  them  before  ticket  was  placed  in  box.  If, 
after  being  informed  by  the  agent  that  the  road  was  blocked  between  Twenty-third 
and  Fourteenth  streets,  passenger  insisted,  he  was  sold  a  ticket. 

3.  Answered  in  reply  2.  Station  men  placed  cardboard  signs  in  front  of  the 
ticket  window  where  all  passengers  could  see  same  when  buying  their  tickets.  Passen- 
gers at  all  subway  stations  were  notified. 

4.  No  plans  was  made  for  increasing  the  elevated  service,  as  there  was  ample. 

Yours  truly, 

E.  P.  BRYAN,  President. 

(20)  O-169 

The  Secretary  presented  a  communication  from  Edward  A.  Maher,  President  ot 
the  Union  Railway  Company  of  New  York  City,  acknowledging  receipt  of  Order  No. 
169,  in  regard  to  complaint  of  Gustav  H.  Werner  as  to  the  extension  of  the  Morris 
avenue  line,  and  stating  his  belief  that  such  extension  would  be  unnecessary  and  inad- 
visable.   On  motion,  the  communication  waf.  referred  to  Commissioner  Eustis. 

(21) 

The  Secretary  stated  that  the  Interborough  Rapid  Transit  Company  had  furnished 
blueprints  of  their  plans,  showing  the  complete  alignment  of  their  elevated  lines,  as 
requested  by  the  Commission  on  December  2. 

(22) 

The  Secretary  stated  that  the  Interborough  Rapid  Transit  Company  had  submitted 
hlueprints  showing  the  various  types  of  cars  used  on  the  Manhattan  Elevated  lines,  in 
accordance  with  the  request  of  the  Commission  made  on  December  16. 
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(23) 

The  Secretary  stated  that  the  Interborough  Rapid  Transit  Company  had  furnished 
certain  tabulations  of  ticket  sales  at  all  stations  on  the  elevated  and  subway  lines,  as 
requested  by  the  Commission  on  November  27. 

(24)  aggi 
The  Secretary  presented  a  communication  from  the  Civic  League  of  The  Bronx, 

transmitting  resolutions  expressing  the  approval'  of  the  League  as  to  the  plfin  for  a 
direct  East  Side  rapid  transit  line  through  Manhattan,  with  Van  Cortlandt  and  Pel- 
ham  Bay  Park  extensions  in  the  Bronx,  as  proposed  by  this  Commission,  and  com- 
mending the  plan  for  its  near  approach  to  a  straight  line  between  the  Battery  and  the 
Harlem  river,  as  affording  opportunity  for  greater  speed  than  would  otherwise  be 
possible.    The  communication  was  ordered  filed. 

(25)  *  137.1 
The  Secretary  presented  a  communication  from  the  Citizens'  Association  of  Long 

Island  City,  bringing  to  the  notice  of  the  Commission  the  improved  subway  transit 

facilities  affordfed  to  the  boroughs  of  The  Bronx  and  Brooklyn  at  the  present  time,  and 

requesting  that  the  Belmont  tunnel  be  secured  by  The  City  of  New  York  at  an  early 

date,  in  order  that  car  fares  may  be  the  same  in  the  subways  of  Manhattan,  Brooklyn, 

The  Bronx  and  Queens.    The  communication,  on  motion,  was  referred  to  Commissioner 

Maltbie. 

(26)  1263 
The   Secretary  presented   a   communication   from   Edwin   H.   Martin,   the   owner 

in  fee  of  premises  situated  on  the  easterly  side  of  Broadway,  distant  94.14  feet  from 
the  southerly  side  of  Two  Hundred  and  Thirty-first  street,  having  a  frontage  on 
Broadway  of  70.50  feet,  offering  to  deliver  to  The  City  of  New  York  a  release  from 
all  claims  for  damages  for  depreciation,  etc.,  a  conveyance  of  title  to  land  in  Broadwav, 
with  easements,  and  a  consent  to  maintenance  of  structure  and  operation  of  railroad 
past  said  premises;  the  consideration  for  these  grants  to  be  $705;  the  offer  being 
made  to  facilitate  settlement.  On  motion,  the  communication  was  referred  to  the 
Counsel  to  the  Commission. 

(27)  0-203 
The  Secretary  presented  the  following  order,  for  hearing  and  it  was  moved  and 

duly  seconded  that  the  same  be  adopted  by  the  Commission : 

Order  for  Hearing  (No.  203). 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Com- 
mission on  the  question  of  improvements 
in    and   additions   to   the    equipment   of 
the  Coney  Island  and  Brooklyn  Railroad 
Company,  in  the  particulars  hereinbelow 
mentioned. 

It  is  hereby  ordered.  That  a  hearing  be  had  on  the  23d  day  of  January,  1905, 
at  3  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be 
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adjourned,  at  the  rooms  of  the  Commission  at  No.  154  Nassau  street,  Borough  of 
Manhattan.  City  and  State  of  New  York,  to  inquire  whether  the  regulations,  practices, 
equipment  and  appliances  of  the  Coney  Island  and  Brooklyn  Railroad  Company  in 
respect  to  the  transportation  of  persons  in  the  First  District  are  unsafe,  improper 
or  inadequate,  and  if  such  be  found  to  be  the  fact,  then  to  determine  whether  changes 
in  said  regulations,  practices,  equipment  and  appliances  in  the  particulars  following 
would  be  just,  reasonable,  safe,  adequate  and  proper,  and  whether  such  changes 
should  be  put  in  force,  observed  and  used  on  the  line  of  said  company;  and  also  to 
inquire  and  determine  whether  improvements,  changes  or  additions  to  or  in  the 
motive  power  or  other  property  or  device  used  by  said  company  in  the  particulars 
following  ought  reasonably  to  be  made  in  order  to  promote  the  security  or  convenience 
of  the  public  or  employees,  or  in  order  to  secure  adequate  service  or  facilities  for  the 
transportation  of  passengers,  namely: 

Whether  said  company  should  be  directed  to  equip  each  of  its  cars  now  in  service 
or  hereafter  to  be  put  in  service  with  two  automatic  circuit  breakers  of  modern  type 
and  of  first-class  quality  and  efficiency;  and  to  arrange  said  circuit  breakers  in  mul- 
tiple on  each  car;  and  at  all  times  to  maintain  both  of  said  circuit  breakers  on  each 
car  in  good  and  perfect  repair  and  keep  the  same  properly  adjusted  for  the  capacity 
of  the  motor  on  the  car  on  which  they  are  placed. 

And  if  such  changes,  improvements  and  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  ordered.  That  the  said  Coney  Island  and  Brooklyn  Railroad  Company 
be  given* at  least  eight  days'  notice  of  such  hearing  by  service  upon  it,  either  personally 
or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company 
shall  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining 
and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbic,  Eustis. 

Nays — None. 

Carried. 

(28)  0-204 

The  Secretary  presented  the  following  'order  for  extension  of  time  and  it  was 
moved  and  duly  seconded  that  the  same  be  adopted  by  the  Commission: 

Order  (No.  204). 
John  H.   MacCracken,   Complainant, 
vs. 
New     York     City     Interborough     Railway 
Company,  Defendant. 

An  order  having  been  made  on  or  about  the  31st  <Iay  of  December,  1907,  in  the 
above  entitled  proceeding,  ordering  and  directing  the  New   York  City  Interborough 
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Company  to  remedy  the  cause  of  complaint  herein,  within  a  time  therein  specified, 
and  the  New  York  City  Interborough  Railway  Company  having  applied  for  an  ex- 
tension of  such  time. 

Now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  New  York  City  Interborough  Railway  Company 
within  which  to  elect  which  of  the  two  courses  as  set  forth  in  such  order  it  shall 
adopt  and  the  time  within  which  it  shall  notify  the  Public  Service  Commission  for 
the  First  District  whether  the  terms  of  the  said  order  are  accepted  and  will  be 
obeyed  be  and  the  same  hereby  is  extended  to  and  including  the  20th  day  of  January, 
1908. 

Ayes — Commissioners  McCarroll,^  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(29) 

Commissioner  Eustis  presented  the  correspondence  in  the  matter  of  a  complaint 
by  Frank  D.  Wilsey,  of  No.  69  West  street.  New  York,  •  dated  January  8,  1908, 
making  complaint  of  lack  of  shelter  at  Two  Hundred  and  Thirtieth  street  and  Bailey 
avenue.  From  the  correspondence  it  appears  that  Commissioner  Eustis  called  the 
attention  of  the  Union  Railway  Company  to  the  complaint,  and  asked,  if  it  was 
possible,  for  a  waiting  car  to  be  established  at  this  point,  and  that  under  date  of 
January  13,  the  complainant  states  that  such  a  waiting  car  had  been  established,  in 
accordance  with  the  request  of  the  Commissioner. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  January  17,  igo8, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman    William    R.    Willcox,  *  Commissioners    William    McCarroll, 
Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  January  13  and 
14,  as  printed  in  the  City  Record  for  January  17,  was  approved. 

(2) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointment  be  terminated : 

Name.                                            Position.                                    Salary.  To  Take  Effect 

Florence  Smith Stenographer  (exempt) $90  per  month Jan.   i  x,  1908 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(3) 

On-  motion,  duly  seconded,  it  was 

Resolved,    That  the  following  appointment   be  made: 

Name.                                             Position.                                     Salary.  To  Take  Effect 

Marie   H.    Stauche Stenographer    (exempt) $90  per  month Jan.  13,  1908 

Ayes — Commissioners   Willcox,   McCarroll,  Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 


8o 

(4)  2532 

The  Secretary  presented  a  communication  from  the  Board  of  Estimate  and  Ap- 
portionment, transmitting  resohitions  adopted  January  10,  1908,  which  were  ordered 
filed,  and  which  were  as  follows : 

Resolved,  That,  pursuant  to  the  provisions  of  section  10  of  chapter  4»  of  the  Laws 
of  1891,  as  amended,  and  section  14  of  chapter  429,  of  the  Laws  of  1907,  tlie  sum  of 
one  hundred  thousand  dollars  ($100,000)  be  and  is  hereby  provided  for  the  purpose  of 
covering  the  requirements  of  the  Public  Service  Commission  for  the  First  District, 
for  the  year  1908  (in  addition  to  the  amount  heretofore  authorized),  and  on  account 
of  the  requisition  of  said  Commission  for  an  appropriation  of  $1,095,000,  duly  made 
by  the  Chairman  and  Secretary  thereof,  on  December  3,  1907,  and  that  the  unex- 
pended balance  of  any  previous  appropriation  made  by  this  Board  upon  the  requisition 
of  said  Commission,  or  by  the  former  Board  of  Rapid  Transit  Railroad  Commis- 
sioners, be  applied  to  the  same  purpose;   and 

Hesolved,  That  for  the  purpose  of  providing  for  the  payment  of  so  much  thereof 
as  is  in  excess  of  said  unexpended  balance,  the  Comptroller  be  and  is  hereby  author- 
ized and  directed  to  issue  and  sell  Special  Revenue  Bonds  of  The  City  of  New  York,  to 
an  amount  not  exceeding  one  hundred  thousand  dollars  ($100,000)  redeemable  from 
the  tax  levy  of  the  year  succeeding  the  year  of  their  issue. 

(5)  2063 
The    Secretary    presented    the    following   notice    of   depositj    which    was    ordered 

filed : 

January  9,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  December  30,  1907,  the  sum  of  seventeen 
thousand  seven  hundred  and  eighty-one  dollars  ($17,781)  was  deposited  to  the  credit 
of  Rapid  Transit  Fund  No.  2  (for  Public  Service  Commission),  authorized  March 
22,  1907,  pursuant  to  the  provisions  of  section  10,  chapter  4,  Laws  of  1891,  and  section 
7,  chapter  752,  Laws  of  1894,  as  amended. 

Respectfully, 
(Signed)  N.  TAYLOR  PHILLIPS,  Deputy  Comptroller. 

(6)  2622 
The  Secretary  presented  the  following  communications  from  the  Comptroller  of 

The  City  of  New  York,  asking  information  as  to  the  rental  payable  by  the  Inter- 
borough  Rapid  Transit  Company,  and  from  the  Chief  Engineer,  Henry  B.  Seaman, 
giving  such  information: 
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« 

January  3,  1908. 
The   Public  Service   Commission  for   the   First   District,   New    York,   Hon.    W.    R. 
WiLLCOX,  Chairman,  No.  154  Nassau  Street,  New  York  City: 

Dear  Sir — In  order  to  determine  the  amount  of  rental  accruing  January  i,  igo8, 
and  payable  'by  the  Intcrborough  Rapid  Transit  Company  under  provisions  of  the 
contract  made  with  John  B.  McDonald,  February  21,  1900  (by  the  City  of  New  York, 
acting  by  thp  former  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City 
of  New  York),  and  agreements  supplemental  thereto,  I  have  to  request  that  you  fur- 
nish this  Department  with  a  statement  containing  the  necessary  information  classified 
and  arranged  as  in  statements  heretofore  prepared  by  the  Engineers  of  your  Com- 
mission, for  the  fourth  quarter  of  the  year    1907. 

I  have  also  to  request  of  you  a  statement  of  the  rental  due  the  City  under  the 
terms  of  the  contract  for  the  construction  of  the  Brooklyn-Manhattan  section  of  the 
Rapid  Transit  Railroad,  classified  and  arranged  as  in  statements  for  this  section, 
heretofore  prepared  by  the  Engineers  of  your  Commission;  also  for  the  fourth  quarter 
of  1907. 

In  order  to  facilitate  the  furnishing  of  this  information  I  beg  to  inclose  statements 
for  both  of  the  sections  mentioned  above,  showing  the  bonds  authorized  to  be  issued, 
the  bonds  issued,  the  premium  realized  thereon,  and  the  disbursements  made  to  De- 
cember 31,  1907,  inclusive,  on  account  of  the  original  contract  price,  extras,  ducts, 
real  estate,  terminals  and  interest  paid  on  bonds  issued,  etc. 

I  also  inclose  a  copy  of  a  letter  to  the  Auditor  of  the  Interborough  Rapid  Transit 
Company,  stating  the  amount  of  bond  issue  allotted  to  the  construction  of  the  Rapid 
Transit  Railroad  during  the  quarter  ending  December  31,  1907. 

Thanking  you  in  advance,  I  am, 

Yours  truly, 
(Signed)  J.  H.  McCOOEY,  Deputy  Comptroller. 
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The  statements  mentioned  in  the  above  letter  were  as  follows : 
Rapid   Transit   Construction   Fund,    Brooklyn   and   Manhattan — Statement   of   Gross 
Disbursements    and    Bonds    Authorized    and    Issued    to    December   31,    1907, 
Inclusive. 


Bonds 
Authorized. 


Bonds  Issued. 


Premium. 


Proceeds. 


Disburse- 
ments to 
December 
31,  1907- 


Work    and    material  con- 
tract       $3,000,000  00 ' 


Terminals  and  real  estate. 
Additional  tracks 


Work    and    material  con- 
tract     

Real    estate    contract. . . . 

Extra  work   

Real       estate,       including^ 
easements,  etc 

Interest  paid  on  bonds  is- 
sued    P 


1,000,000  00 
1,620,000  00 


$2,665,500  00  $21,934  74     $2,687,434  74 i 


$1,696,394  40 

1,539  65 

740,183  40 

28,769  56 

219,006  70 


Total $4,620,000  00     $2,665,500  00 


$21,934  74     $2,687,434  74     $2,685,893  71 


Note — The  amount  of  interest  paid  oii  bonds  issued  as  shown  above  will  be  subject  to  a  deduction 
of  the  amount  of  "interest  rental"  paid  to  the  Ciiy  by  the  Interborough  Rapid  Transit  Company  on 
bonds  issued  for  the  construction  of  that  portion  of  the  Brooklyn-Manhattan  division  of  the  subway 
now  in  operation,  viz.:  $42,695.96. 
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Rapid  Transit  Construction  Fund,  Manhattan  and  Bronx  Division — Statement  of  Gross 
Disbursements  and  Bonds  Authorized  and  Issued  to  December  31,  1907, 
Inclusive. 


Bonds 
Authorized. 


Bonds  Issued.        Premium. 


Proceeds. 


Disburse- 
ments to 
December 
31.  1907. 


Work  and  material  con- 
tract    $35,000,000  00 


*Extra  work  and  ducts.. 

Van  Cortlandt  Park  ex- 
tension  of  Rapid 
Transit   Railroad . . . 

Real  estate,  including 
easements   

Real  estate  in  fee 


Terminals   

Bonds  issued  to  pay  in- 
terest   , . 


5,965,000  00 

675,000  00 
a»ooo,ooo  00 


ii75o,ooo  00 
3,695,166  a8. 


$45,233,000  00  $1,881,24*  35  $47»i  14,242  35 


$34,483,000  00 
4,790,095  01 

625,189  75 
1,532,437  84 

294,194  34 
1,750,000  00 
3,695,166  28 


Total $49,085,166  28     $45,233,000  00  $1,881,242  35  $47,114,242  35     $47,170,083  22 

Miscellaneous  receipts  to  December  31,  1907 57,i75  42 


Total $47,171,417  77 


*  Included  in  this  amount  is  the  sum  of  $75,000  for  the  construction  of  the  Van  Cortlandt  Park 
extension  of  the  Rapid  Transit  Railroad,  the  estimated  cost  of  which  is  taken  at  $750,000,  and  also 
$15,000  for  certain  changes  in  the  Rapid  Transit  Railroad  station  it  One  Hundred  and  Forty-ninth 
street;  $850,000  for  certain  changes  in  trackage  at  Ninety-sixth  street,  and  $600,000  for  expenses 
incurred  as  extra  work  for  the  construction  of  outlet  chambers  and  for  fan  houses. 

Note — This  statement  does  not  include  interest  paid  on  bonds  issued,  except  that  amount  which 
has  been  charged  direct  to  this  Fund. 

New  York,  January  16,  1908. 
Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission  for  the  First  District: 

Dear  Sir — As  requested  in  the  Comptroller's'  communication  of  the  3d  inst.,  which 
was  referred  to  me,  I  send  you  herewith  three  prints  each  of  our  drawing  1604-U 
and  1604- V,  being  statements  in  the  usual  form  of  the  rental  accruing  to  December  31, 
1907,  inclusive. 

This  is  transmitted  to  you  with  proviso  similar  to  that  contained  in  your  letter 
of  December  26,  1907,  to  the  Comptroller. 

Very  truly  yours, 
(Signed)        HENRY  B.  SEAMAN,  Chief  Engineer. 
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The  statements  mentioned  in  the  above  letter  were  as  follows  : 

CONTRACT 

Statement  Showing  How  the  Amounts  Paid  by  the  City  to  and  Including  December 

to  Portion  of  Road 


Section. 


Total  Feet  of 

Single  Track 

in  Each  Section, 

as  per  Original 

Contract 

Drawing. 


Location. 


No.  of  Feet 
of  Single  Percent- 
Track  of  age  of 
Original  Section 
Trackage  Opened . 
Opened. 


Section  i  101,000 

Section  2  89,400 


Part    in    Operation    October    i,    1907. 

City  Hall  to  Fifty-ninth  street 101,000  100.00 

Fifty-ninth  street  to  One  Hundred  and  Thirty- 
seventh  street  and  Broadway;  Ninety-sixth 
street  and  Broadway  to  One  Hundred  and 
Thirty-fifth  street  and  Lenox  avenue 89,400  100.00 

One  Hundred  and  Thirty-seventh  street  and 
Broadway  to  Fort  George;  One  Hundred  and 
Thirty-fifth  street  and  Lenox  avenue  to  Third 
avenue  and  One  Hundred  and  Forty-ninth 
street 45»8oo  100.00 

Third  avenue  and  One  Hundred  and  Forty- 
ninth  street  to  Bronx  Park;  Fort  George 
to  Two  Hundred  and  Thirtieth  street,  west 
side    4 50,600  91.01 


Section  3 


Section  4 


45,800 


SS.600 


Section  4 


391,800 


Part  Not  in  Operation! 
Two  Hundred  and  Thirtieth  street  to  Bailey 
avenue;  part  omitted  due  to  change  of  line; 
Two  Hundred  and  Tliirtieth  street  to  Two 
Hundred  and  Forty-second  street  and  Broad- 
way   

Totals 


5,000 


291,800 


8.99 


*  Per  cent  of  grand  total. 
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No.   I. 

31,  1907,  for  Construction  of  the  Rapid  Transit  Railroad  Are  Divided  With  Reference 
Then  in  Operation. 

Apportionment  of  Amounts  Received  from  City. 

f ^ -^ 

Real  Estate 
Original  Ducts.  Other  Extras.       Terminals.  Acquired  Total.  Remarks. 

Contract.*  in  Fee. 


$15,000,000  00        $639,306  00 


6,000,000  00 


723,972  58, 


$750,000  00   $26,309  04 


1 1,000,000  00  1   \  $2,717,427  83    550,000  00 


)'$37,77i»259  21 


300,000  00    64,243  79  j 


2,730,300  00     52,608  00    656,780  63     136,515  00    203,641  51    3,779,845  14 


$34,730,300  00  $1,415,886  58  $3,374»2o8  43  $1,736,515  00   $294,194  34  $4i,55»,i04  35   •97-86 


269,700  00 


625,189  75      13,485  00 


908,374  75  'a.u 


$35,000,000 

00     $1,415,886  58     $3,999,398  18     $1,750,000  00      $294,194  34 

$42,459,479  10 

100.00 

Bonds 
Issued. 

Interest 
Rate,  Per           Annual                                        Disbursements. 
Cent.             Interest. 

Per 
Cent. 

$1,500,000  00 

3 

1,165,000  00 

zVa 

41,885,000  00 

354 

683,000  00 

4 

$45,000  00     Contract $34,483,000  00       73 .  104 

37,862  50     Van     Cortlandt     Park 

extension $625,189  75 

1,465,975  00     Other     expenses     and 

ducts   4,790,095  01 

5,415,284  76       IX. 480 

27,33000     Terminals   1,750,00000         3.710 

Interest  on  bonds 3,695,166  28         7.834 

Easements,  etc.,  in  real  estate 1,532,437  84        3.248 

Real  estate  acquired  in  fee 294,194  34         0.624 


$45,233,000  00 


$1,576,157  50 


$47,170,083  22     100.000 


Annual   interest   chargeable   to   Interborough   Rapid   Transit    Company 

( 100-3.248)  96.752  per  cent,  of  $1,576,15750 '  $1,524,963  90 

Quarterly   interest   payable  by   Interborough   Rapid   Transit   Con^any, 

one-fourth  of  9.786  per  cent,  of  $1,524,963-90 373,o82  42 

Interest  due  to  September  30,  1907 . . . , 4,036,778  08 

Total    $4409,860  50 
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Rapid  Transit  Construction  Fund,  Brooklyn  and  Manhattan  Division,  Statement  of 
Bonds  Issued  and  Interest  Rates  as  Furnished  by  the  Department  of  Finance. 


Bonds  Issued. 

Interest  Rate. 

Annual  Interest. 

$I,0O0    00 

1,815,000  00 
849,500  00 

3%% 

4     % 

$32  SO 
63,525  00 
33.980  00 

$2,665,500  00 

$97»537  SO 

Average  interest  rate  = 

3.65926% 

Cost. 

Annual 
Interest. 

Period 
for  Which 

Interest 
Is  Charged. 

Interest  for 

Quarter  Ending 

December  31, 

1907. 

Part  in  operation  October  i,  1907....        $525,529  26  $19,230  48  3  months  $4,807  62 

Balance  of  bonds  issued 2,139,970  74  78,307  02         ..« 

Total $2,665,50000  $97.53750         $4,80762 

Interest  for  the  quarter  ending  December  31,  1907,  for  part  opened $4,807  62 

Interest  for  the  period  ending  September  30,  1907,  for  part  opened 42,695  96 

Total $47,503  58 


On  motion,  duly  seconded  and  carried,  the  Secretary  was  directed  to  transmit 
to  the  Comptroller  copies  of  the  above  mentioned  statements,  giving  information  as 
requested  by  the  Comptroller,  with  the  usual  reservations. 

(7)  1665 

The  Secretary  presented  a  communication  from  the  Acting  Corporation  Counsel 
of  The  City  of  New  York,  transmitting  a  bill  o.f  costs  as  embodied  in  the  following 
resolution : 

Resolved,  That  the  bill  of  Katharine  V.  Curry,  amounting  to  $992.15,  for  steno- 
graphic services  from  May  24,  1907,  to  November  8,  1907,  and  that  of  Mortimer 
Kennedy  Flagg,  amounting  to  $200,  for  services  as  Clerk  to  the  Commission,  both 
having  been  taxed  by  a  Justice  of  the  Supreme  Court,  in  the  matter  of  the  applica- 
tion of  the  Board  of  Rapid  Transit  Commissioners  of  The  City  of  New  York,  relative 
to  acquiring  perpetual  easements,  etc.,  necessary  for  the  construction,  etc.,  of  an 
elevated  railroad  in  Westchester  avenue,  etc.,  be  approved  by  this  Commission  and 
forwarded  to  the  Comptroller  of  The  City  of  New  York  for  payment. 
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Commissioner  Bassett  stated  that  the  Commission  had  no  option  but  to  pay  the 
bill,  it  having  been  taxed  by  the  Supreme  Court ;  but  that  he  considered  that  the  con- 
demnation commission  had  fixed  the  amount  for  stenographic  services  much  too  high, 
as  the  same  work  could  be  done  at  a  much  smaller  price  per  folio  than  was  charged  in 
this  case. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(8)  2869 

The  Secretary  presented  a  communication  from  the  Counsel  to  the  Commission, 
transmitting  a  form  of  resolution  for  the  investigation  of  the  electric  lighting  com- 
panies in  The  City  of  New  York,  and  also  the  Consolidated  Telegraph  and  Electrical 
Subway  Company  and  the  Empire  City  Subway  Company,  Limited. 

The  communication  from  the  Counsel  was  as  follows: 

December  5,  1907. 
Public  Service  Commission  for  the  First  District: 

'  Gentlemen — I  herewith  transmit  to  you  a  form  of  resolution  for  the  investigation 
of  the  electric  lighting  companies  in  The  City  of  New  York,  and  also  the  Consolidated 
Telegraph  and  Electrical  Subway  Company  and  the  Empire  City  Subway  Company, 
Limited,  which  seem  to  me  also  within  your  jurisdiction. 

You  will  notice  that  the  resolution  does  not  involve  an  inquiry  into  the  organi- 
zation and  capitalization  of  the  companies  or  into  the  cost  of  the  manufacture  and 
distribution  of  electricity.  The  reason  why  I  have  omitted  these  subjects  of  inquiry 
is,  that  I  have  serious  doubts  as  to  whether  the  law  justifies  an  inquiry  into  these 
subjects  upon  an  investigation  made  on  the  motion  of  the  Commission. 

The  Commission  has  no  power  under  the  act,  as  I  believe,  to  make  an  order  fixing 
"  the  maximum  price  of  electricity  after  a  hearing  made  upon  its  own  motion,  but  can 
proceed  only  upon  a  complaint  filed  as  provided  in  section  71.  As  these  elements  of 
inquiry  which  are  omitted  are  pertinent  only  to  the  question  of  fixing  the  proper 
price,  an  inquiry  into  them  cannot  be  made  on  the  motion  of  the  Commission,  unless 
other  provisions  of  the  act  expressly  authorize  it. 

A  careful  analysis  of  the  law  shows  that  an  inquiry  into  these  subjects  is  not 
expressly  authorized  except  on  a  hearing  made  upon  a  complaint.  The  provisions  of 
section  71  regarding  the  method  of  bringing  about  an  inquiry  into  the  price  upon  a 
complaint  made  by  third  parties  is  a  strong  expression  of  legislative  intent  that  such 
inquiry  shall  not  proceed  upon  the  motion  of  the  Commission. 

This  Commission  has  no  general  powers  of  investigation  and  cannot  exercise 
such  powers,  except  in  furtherance  of  the  purposes  of  the  act,  or  as  expressly  per- 
mitted; and  as  I  have  reached  the  conclusion  that  the  act  contains  no  general  pro- 
visions authorizing  an  investigation   into  these  subjects,  and  that  these  subjects  are 
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pertinent  only  to  an  investigation  for  the  purpose  of  fixing  the  price,  which  can  only 
be  had  upon  complaint,  I  am  of  the  opinion  that  we  cannot  properly  include  those 
subjects  in  the  resolution  which  I  present. 

With  respect  to  the  general  powers  of  investigation,  the  article  of  the  law  which 
is  applicable  to  gas  and  electric  corporations  differs  widely  from  the  articles  applicable 
to  railroads,  common  carriers  and  street  railroads.  Articles  2  and  3,  referring  to  these 
latter  agencies,  contain  an  express  authorization  of  a  general  investigation  into  the 
general  condition  and  capitalization  of  the  companies  (see  section  45) ;  but  such 
general  authorization  is  not  found  in  the  article  relating  to  gas  and  electric  corpora- 
tions. 

Subdivisions  2  and  5  of  section  66  seem  to  me  to  authorize  such  an  investigation 
as  this  resolution  provides  for,  but  I  cannot  find  any  warrant  in  the  act  for  extending 
it  to  the  subjects  which  I  have  omitted. 
Yours  respectfully, 
(Signed)  ABEL  E.  BLACKMAR,  Counsel  to  the  Commission. 

The  following  resolution  was  moved  and  duly  seconded : 
Hearing  Order  (No.  205). 

Whereas,  This  Commission  has  general  supervision,  among  other  things,  of  all 
persons  and  corporations  having  authority  under  law  to  erect  or  maintain  wire  con- 
duits, ducts  or  other  fixtures  in,  over  and  under  the  streets,  highways  and  public  places 
in  the  Counties  of  New  York,  Kings,  Queens  and  Richmond,  for  the  purpose  of  fur- 
nishing or  transmitting  electricity  for  light,  heat  or  power  or  maintaining  underground 
conduits  or  ducts  for  electrical  conductors ;  and  for  the  purpose  of  oroperly  performing 
the  duties  imposed  upon  it  by  law,  it  is  necessary  to  be  informed  of  the  methods 
employed  by  such  companies  in  manufacturing  and  supplying  electricity  for  light, 
heat  or  power  and  in  transmitting  the  same,  and  the  methods  employed  by  them  in 
the  transaction  of  their  business,  and  whether  their  property  is  maintained  and  operated 
for  the  security  and  accommodation  of  the  public  and  in  comoliance  with  the  provisions 
of  law  and  of  their  franchises  and  charters;       < 

Resolved,  That  this  Commission  do,  pursuant  to  the  authority  contained  in  section 
66  of  the  Public  Service  Commissions  Law,  investigate  and  examine  into  the  fran- 
chises, property  and  operations  of  the  electric  lighting  companies  doing  business  in 
The  City  of  New  York,  to  wit: 

New  York  Edison  Company, 

Brush  Electric  Illuminating  Company, 

Fleischauer  Electric  Light  and  Power  Company, 

United  Electric  Light  and  Power  Company, 

West  Side  Electric  Company, 

Long  Acre  Electric  Light  and  Power  Company, 

Edison  Electric  Illuminating  Company, 
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Kings  County  Electric  Light  and  Power  Company, 

Amsterdam  Light,  Heat  and  Power  Company, 

Flatbush  Gas  Company, 

Westchester  Lighting  Company, 

Bronx  Gas  and  Electric  Company, 

New  York  and  Queens  Electric  Light  and  Power  Company, 

Queens  Borough  Gas  and  Electric  Company, 

Richmond  Light  and  Railroad  Company;  and  also  the 

Consolidated  Telegraph  and  Electrical  Subway  Company  and 

Empire  City  Subway  Company,  Limited; 
— and  any  other  company  engaged  in  the  business  of  producing  and  selling  electricity 
for  light,  heat  or  power,  and  having  authority  to  maintain  wires,  conduits,  ducts  or 
other  fixtures  in,  over  or  under  any  streets,  highways  or  public  places  in  The  City 
of  New  York. 

Further  resolved.  That,  in  addition  to  the  investigation  into  the  franchises,  property 
and  operations  of  the  said  companies,  inquiry  be  made  into  the  methods  employed  by 
the  companies  and  each  of  them  with  respect  to  any  discrimination  in  rates  and  whether 
such  discrimination  is  undue,  unreasonable  or  unjust;  whether  contracts  are  required 
of  customers  as  a  condition  to  service,  and  if  so,  their  nature  and  whether  legal,  just 
and  reasonable;  emergency  service  and  auxiliary  or  supplemental  service;  regulations 
governing  the  introduction  of  wires  upon  the  premises  of  customers  and  others, 
including  the  cost  and  charges  therefor;  regulations  governing  the  discontinuance  of 
service  and  also  .the  price  charged  for  electricity  and  any  regulations  governing  the 
same;  the  kind,  condition  and  accuracy  of  meters  used,  the  condition  of  the  currents, 
wires,  conduits  and  services  and  generally  the  methods  employed  by  the  said  corpora- 
tions in  generating  and  supplying  electricity  and  in  the  transaction  of  their  business; 
and  into  every  matter  and  thing  necessary  or  proper  to  inform  the  Commission  whether 
the  property  of  said  company  is  maintained  and  operated  for  the  security  and  accom- 
modation of  the  public,  and  in  compliance  with  the  provisions  of  law  and  of  their 
franchises  and  charters,  together  with  any  other  matter  or  thing  relating  to  said 
companies,  or  either  of  them,  and  subject  to  the  control  or  supervision  of  the  Com- 
mission. 

Further  resolved,  That  such  investigation  proceed  at  such  time  or  times  as  may  be 
fixed  by  this  Commission  or  the  Commissioner  presiding,  and  that  notice  of  the  same 
be  sent  to  the  company  or  companies  affected  thereby. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


91 

(9)  2727 

The  Secretary  presented  the  following  communication  from  the  New  York  Edison 

Company  with  regard  to  supplementary  service : 

January  i6,  1908. 

Public  Service  Commission,  First  District,  Tribune  Building,  City : 

Gentlemen — Permit  us  to  hand  you,  enclosed  hereunder,  a  memorandum  out- 
lining a  new  service  rate,  which,  with  your  approval,  this  company  will  be  prepared 
to  adopt  in  the  supply  of  electric  current  for  "breakdown,"  or  reserve  service  to  pri- 
vate plants. 

In  submitting  this  schedule  we  desire  to  point  out  that  the  operator  of  a  private 
plant  does  not  purchase  electric  current  in  the  usual  sense,  but  rather  wishes  our 
service  placed  at  his  disposal  merely  as  a  reserve  to  his  plant.  It  is  not  electric  service 
in  the  usual  sense,  but  insurance,  to  protect  him  against  breakdown  or  overload;  it 
is  supplementary  service,  that  he  wishes  placed  at  his  convenient  disposal. 

The  service  he  desires  this  company  to  render  is  the  equivalent  of  a  duplicate 
plant,  duplicated  from  the  coal  pile  and  boilers  through  the  engines  and  generators, 
to  an  independent  generating  and  distributing  switchboard.  Furthermore,  he  asks 
of  us  the  equivalent  of  such  a  plant  under  constant  steam  pressure,  in  at  least  slow 
operation,  but  ready  to  serve  at  an  instant's  notice,  and  for  which  special  labor  at- 
tendance would  have  to  provide  constantly. 

As  showing  that  such  a  reserve  is  not  fanciful,  permit  us  to  point  out  that  in 
the  generating  stations  of  this  company,  engines  and  generators  are  always  running 
well  within  their  ordinary  limits  of  capacity  to  provide  an  adequate  reserve  on  our 
general  service,  and  in  addition  other  units  are  revolving  slowly,  requiring  the  opera- 
tion of  boilers,  consuming  steam,  calling  for  many  supply  and  maintenance  expenditures 
and  the  constant  attendance  of  engineers  and  helpers. 

What  we  seek  to  point  out  here  is  that  instantaneous  "readiness  to  serve"  and 
reliability  of  service  are  not  accomplished  without  large  operating  and  maintenance 
costs,  as  well  as  "fixed  charges."  All  of  this  is  what  the  private  plant  operator  de- 
sires to  have  available,  but  usually  without  paying  even  the  bare  expense  to  which 
this  company  is  subjected  in  maintaining  the  service. 

A  leased  telephone  or  telegraph  line,  assigned  to  the  exclusive  use  of  one  custo- 
mer, offers  perhaps  more  clearly  an  excellent  example  of  a  parallel  instance.  Not  a 
single  message  might  be  sent  over  the  line  for  days  at  a  time,  yet,  once  established  and 
in  readiness  for  instantaneous  service,  the  company  erecting  and  maintaining  it  is  sub- 
jected to  a  large  expenditure  of  a  fixed  and  maintenance  nature,  which  bears  no 
relation  whatever  to  the  use  to  which  the  line  may  be  subjected.  Here  the  cost  to 
the  consumer  should  be  based'  upon  these  necessary  expenditures  relating  to  interest, 
depreciation  and  other  fixed  and  maintenance  charges  proportional  to  the  investment. 
This,  we  believe,  is  the  present  well  understood  and  accepted  practice  of  the  telephone 
and  telegraph  companies.  Many  analogies  will  be  found  in  other  public  utility  cor- 
porations, notably  the  railroads. 
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Likewise  with  corresponding  service  of  this  company,  the  price  to  the  consumer 
must  be  fairly  based  upon  the  extent  to  which  we  are  compelled  to  hold  ourselves 
in  readiness  to  serve  his  wants;  making,  as  we  here  attempt  to  do,  a  sen'ice  rate 
irrespective  of  any  current  that  may  be  actually  Consumed. 

In  this  instance  we  believe  we  have  gone  a  step  further  than  is  customary,  in 
that  the  service  charge  may  J)e  exhausted  in  the  use  of  current  at  the  best  prevailing 
rate  without  additional  cost  to  the  consumer. 

This  arrangement  is  proposed  tentatively  and  experimentally  for  the  purpose 
of  meeting,  as  far  as  sceirw  practicable,  the  wishes  of  those  operating  private  plants 
and  of  fulfilling  in  a  larger  sense  our  desires  to  serve  the  community  of  The  City 
of  New  York  in  every  way  to  the  largest  measure  possible  in  our  power.  In  this 
we  believe  that  we  are  meeting  not  alone  the  desires  of  those  operating  private 
plants,  but  as  well  the  evident  sentiment  of  the  gentlemen  of  the  Merchants'  Association, 
by  whom  this  question  has  been  under  consideration,  and  as  far  as  we  have  been 
able  to  ascertain,  the  view  of  the  Public  Service  Commission. 

In  receding  from  our  former  position  may  we  not  take  this  occasion  to  point  out 
that  the  action  is  voluntary  and  is  taken  notwithstanding  that  in  at  least  three  im- 
portant decisions  the  Courts  have  fi'.lly  sustained  the  company  in  its  attitude  toward 
this  question  of  rendering  reserve  service  to  private  plants. 

We  are  sending  a  copy  of  this  memorandum  and  letter  to  the  Merchants'  Asso- 
ciation, to  whom  the  matter  had  been  presented  by  several  of  the  association's  mem- 
bers, and  with  whom  it  had  been  considered  and  discussed  by  representatives  of 
this  company  before  the  creation  of  the  present  Commission.  In  acknowledging  the 
courtesy  with  which  these  questions  have  been  presented  to  us  by  the  members  of 
your  Commission,  we  feel  that  this  acknowledgment  to  them  should  be  made  in 
view  of  the  evident  spirit  of  fairness  with  which  the  members  of  the  Special  Com- 
mittee of  the  Merchants'  Association  have  approached  the  subject  and  of  the  desire 
on  the  part  of  all,  while  protecting  and  advancing  the  welfare  of  the  general  public, 
to  also  treat  this  company  with  absolute  fairness  in  a  question  of  an  extremely 
technical  nature  and  little  understood — an  attitude  fair  and  absolutely  consistent  in 
our  belief  with  the  best  interests  of  the  public  as  well  as  of  this  company. 

Truly  yours, 
(Signed)         NICHOLAS  F.  BRADY,  Vice-President. 

Memorandum  re  Breakdown  Connections. 
Respectfully  Submitted  to  the  Public  Service  Commission  by  the  New  York  Edison 

Company. 
It  is  understood  that  breakdown  connections  shall  be  furnished  to  any  applicant 
operating  a  private  plant  on  the  following  basis : 

(a)  A  service  charge  of  $30  annually  for  each  kilowatt  of  installation  that 
under  any  arrangement  of  wires,  switches  or  other  devices  can  be  connected  with 
the  service  of  the  company. 
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(b)  This  does  not  refer  to  any  installation  or  part  of  installation  permanently 
segregated  from  the  private  plant  and  connecting  directly  with  the  service  of  the 
company.  Such  installation  may  be  supplied  under  direct  contract  at  the  best  rates  ob- 
tainable by  any  other  consumer  under  like  conditions  using  an  equal  amount  of  current. 

(c)  In  rating  the  installation  ea^h  i6-candle  power  standard  incandescent  lamp 
should  be  taken  as  the  equivalent  of  50  watts;  8-candle  lamps  and  others  of  other 
sizes  shall  have  a  proportional  rating  based  on  their  candle  power;  each  arc  lamp 
shall  be  rated  at  ten  i6-candle  equivalents,  each  horsepower  at  fifteen  equivalents. 

(d)  Within  the  service  charge  of  $30  annually  the  customer  may  consume  electric 
current  at  the  best  rates  obtainable  in  his  class  without  additional  charge. 

(e)  In  all  instances  the  customer  is  to  provide  incandescent  lamps  for  the  original 
installation  and  renewals  and  carbons  and  trimming  and  for  the  maintenance  of  any 
arc  lamps.    The  company  assumes  no  responsibility  for  the  installation. 

(f)  Service  connections  will  be  carried  within  the  building  at  the  vault  or 
building  line,  as  the  company  may  determine.  Meters  will  be  installed  at  this  point. 
Beyond  this  point  connections  must  be  provided  by  the  consumer  in  the  usual  manner. 
At  or  near  the  plant  switchboard  a  throw-over  switch  must  be  installed,  insuring  abso- 
lute electrical  separation  of  the  plant  and  the  Edison  supply. 

Commissioner  Maltbie — "The  question  of  breakdown  service  is  one  of  the  matters 
proposed  for  consideration  and  investigation  in  the  resolution  that  has  been  offered 
(Order  No.  205).  Some  time  ago,  as  stated  in  the  letter,  the  Edison  Company 
took  the  position  that  it  did  not  wish,  under  any  circumstances,  to  provide  breakdown 
or  auxiliary  service,  and  that  it  could  not,  in  view  of  the  conditions  that  existed, 
be  asked  in  fairness  to  do  so ;  but  the  company  was  asked  to  consider  the  subject 
further  and  to  see  whether  it  were  not  possible  to  provide  some  way  which  would 
be  fair  and  generally  satisfactory  to  the  consumers  who  wished  breakdown  or 
auxiliary  service  by  which  a  charge  might  be  made  and  they  be  given  this  service, 
as  in  many  instances  they  have  expressed  willingness  to  pay  almost  any  amount 
that  was  fair,  if  only  they  could  have  the  service.  This  letter  is  in  response  to  that 
verbal  request  made  some  time  ago,  and  as  it  is  an  interesting  and  a  valuable  sugges- 
tion along  this  line,  I  move,  Mr.  Chairman,  that  the  letter  be  entered  upon  the  minutes 
and  that  it  be  referred  to  the  Commissioner  having  charge  of  the  investigation." 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Maltbie  to  take  charge  of  the  investigation. 


94 

(10)  0-206 
CoAf PLAINT  Order    (No.   206). 

Francis  P.  Kenney,  as  President  of  the 
Highbridge  Taxpayers'  Alliance,  Com- 
plainant, 

against 

The  New  York  Central  and  Hudson  River 
Railroad  Company,  Defendant. 

The  order  of  the  Commission,  being  Order  No.  206,  for  satisfaction  or  answer 
within  ten  (10)  days,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the 
Commission. 

(11)  O-207 
Complaint  Order   (No.   207). 

Flushing  Association,   Complainant, 

against 

Brooklyn  Heights  Railroad  Company,  De- 
fendant. 

The  order  of  the  Commission,  being  Order  No.  207  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  collection  of  two  fares  of  five  cents  each  on  its  line 
between  Jagger  avenue,  Flushing,  and  points  in  the  Boroughs  of  Brooklyn  and  Man- 
hattan, was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(12)  O-208 
It  was  moved  and  duly  seconded  that  the  following  order  be^adopted  by  the  Com- 
mission : 

Order  for  Answer  (No.  208). 
In  the  Matter 
of 
Information  to  be  furnished  by  the  Inter- 
borough   Rapid    Transit   Company,    with 
respect  to  ticket  sales  at  Fulton   street, 
Wall    street,    Bowling    Green    and    Bor- 
ough Hall  subway  stations  from  January 
2  to  16,  1908,  inclusive. 

Resolved,  That  the  Interborough  Rapid  Transit  Company  be  requested  to  furnish 
this  Commission  the  ticket  sales  on  the  southbound  platforms  of  the  Fulton  and 
Wall  street  stations,  and  at  the  Bowling  Green  station,  and  at  the  Brooklyn  Bridge 
station,  from  January  2  to  January  16,  1908,  inclusive;  and  the  ticket  sales  at  the 
Borough  Hall  station  in  Brooklyn  from  the  opening  to  date. 

Ayes — Commissioners   Willcox,   McCarr(Jll,   Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 
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(13)  2093 

The  Secretary  presented  the  following  requisition  of  the  Cranford  Company, 
together  with  the  certificate  of  the  Chief  Engineer  approving  same,  as  approved  by 
the  Committee  on  Audit: 

Cranford   Company — Office  of  the  Contractor,] 

No.- 190  Montague  Street,  Brooklyn,  N.  Y.      > 

New  York,  December  31,  1907.     J 

Requisition  No.  5 — For  work  done  and  materials  furnished  under  contract  dated 
May  27,  1907,  for  the  construction  of  the  Rapid  Transit  Railroad  of  The  City  of 
New  York,  to  31st  day  of  December,  1907,  as  follows: 


For  Month.  Total. 


Total  to  date,  relating  to  the  contract  value  of  the  whole  work $64,106  90  $211,425  40 

Amount   previously  estimated 147,318  50 

Amount    of    present    estimate 64,106  90  64,106  90 

Deduct    10    per    cent 6,410  69  6,4x0  69 

Requisition    for    amount    due    for    work    done    and    materials    furnished 

during    the    month $57,696  21  $57,696  21 

CRANFORD  COMPANY,  Contractor. 

Per  A.  G.  Underwood,  Secretary. 

Certificate  No.  5 — I  hereby  certify  that  the  work  done  and  materials  furnished  un- 
der contract  dated  May  27,  1907,  for  the  construction  of  the  Rapid  Transit  Railroad  of 
The  City  of  New  York,  for  which  Requisition  No.  5  of  date  December  31,  1907,  is  made 
by  Cranford  Company,  the  Contractor,  has  been  done  and  furnished  in  accordance  with 
the  terms  of  the  contract  to  the  value  of  $57,696.21,  that  suc'i  value  has  been  ascertained 
relatively  to  the  contract  value  of  the  whole  work,  and  that  no  certificate  has  previously 
been  made  for  such   work  and  materials. 

HENRY  B.  SEAMAN, 
Chief  Engineer  of  the  Public  Service  Commission 

For  the  First  District. 

The  following  resolution  was  thereupon  moved,  and  duly  seconded: 
Whereas,  The  Contractor,  Cranford  Company,  has  made  requisition  on  this 
Commission,  numbered  No.  s,  and  dated  December  31.  1907.  for  work  done  and  ma- 
terials furnished  under  contract  dated  May  27,  1907,  for  the  construction  of  the  Rapid 
Transit  Railroad  of  The  City  of  New  York,  to  the  31st  day  of  December,  1907. 
amounting  to  fifty-seven  thousand  six  hundred  and  ninety-six  dollars  and  twenty-one 
cents  ($57,696.21) ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials  furnished  have  been  done   and   furnished   in   accordance   with   the 
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terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials : 

Resolved,.  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(14)  0-185 
The  Secretar>'  stated  that  a  communication  had  been  received  froni  the  Rich- 
mond Light  and  Railroad  Company,  upon  Order  No.  185,  with  regard  to  improvement 
in  and  addition  to  the  service  and  equipment  of  that  company,  notify injf  the  Com- 
mission that  the  terms  of  the  order  were  accepted  and  would  be  obeyed.  The  com- 
munication was  ordered  filed. 

(15)  0-186 
The  Secretary  stated  that  a   communication  had  been   received   from  the   Staten 

Island  Midland  Railway  Company,  upon  Order  No.  186,  with  rej?ard  to  improvement  in 
and  addition  to  the  service  and  equipment  of  that  company,  notifying  the  Commission 
that  the  terms  of  the  order  were  accepted  and  would  be  obeyed.  The  communication 
was  ordered  filed. 

(16)  .1015 
The  Secretary  presented  the  following  communication  from  Adrian  H.  Joline  and 

Douglas  Robinson,  receivers  of  the  New  York  City  Railway  Company,  which  was 
ordered  filed : 

January    14,    1908. 
The  Honorable,  the  Public  Service  Commission  for  the  First  District,  No.  154  Nassau 
Street,    New    York: 

De.\r  Sirs — We  beg  to  advi^^e  you  that,  by  an  order  of  the  United  States  Circuit 
Court  for  the  Southern  District  of  New  York,  dated  January  6.  ioc8,  of  which  a 
copy  is  herewith  enclosed  for  your  information,  Frederick  W.  Whitridgc,  Esq.,  was 
appointed  receiver  of  the  property  of  the  Third   Avenue  Railroad  Company. 

Mr.  Whitridge  took  possession  of  said  property  on  January  12.  1908,  and  is  now 
operating  the  same,  and  we,  as  receivers  of  the  New  York  City  Railway  Company,  no 
longer  any  control  thereof. 

The  following  are  the  routes  of  the  Third  Avenue  Railroad  Company: 

Third  Avenue  Line. 
From  the  Post  Office-  (Ann  street  and  Broadway)  via  Park  row,  Chatham  square, 
Bowery,  Third  avenue  to  One  Hundred  and  Thirtieth  street  and  Third  avenue. 
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From  the  Post  Office  (Ann  street  and  Broadway)  via  Park  row,  Chatham  square, 
Bowery,  Third  avenue,  One  Hundred  and  .  Twenty-fifth  street,  Manhattan  street, 
Amsterdam  avenue,  and  thence  on  Amsterdam  avenue  to  One  Hundred  and  Ninety- 
fifth  street. 

One  Hundred  and  Twenty-fifth  Street  Crosstown  Line. 
From  Fort  Lee  Ferry  (One  Hundred  and  Thirtieth  street  and  North  river)  via 
Manhattan  street,  One  Hundred  and  Twenty-fifth  street,  and  thence  on  One  Hundred 
and  Twenty-fifth  street  to  the  East  river. 

Yours  very  truly, 

ADRIAN  H.  JOLINE, 
DOUGLAS  ROBINSON, 

Receivers. 

(17)  0-196 
The  Secretary  stated  that  a  communication  had  been  received  from  the  Brooklyn 

Union  Elevated  Railroad  Company,  upon  Order  No.  196,  with  regard  to  the  20 
per  cent,  increase  in  ser\'ice  on  the  Lexington  avenue  line,  notifying  the  Commission 
that  the  terms  of  the  order  were  accepted  and  would  be  obeyed.  The  communication 
was  ordered  filed. 

(18)  .  1029 
The  Secretary  presented  a  communication  from  the  Twenty-eighth  Ward  Tax- 
payers' Protective  Association,  in  connection  with  the  i»ew  conditions  consequent  upon 
the  opening  of  the  Brooklyn  extension  of  the  subway,  suggesting  that  the  Brooklyn 
Rapid  Transit  Company  increase  the  number  of  cars  run  over  the  Brooklyn  Bridge; 
that  new  stations  be  erected  at  the  Borough  Hall  entrance  to  the  subway,  and  at  Broad- 
way and  Havemeyer  street  or  on  the  plaza,  and  that  more  cars  be  run  on  the  Ralph 
avenue  and  Broadway  lines,  especially  in  the  evening,  and  inquiring  when  the  elevated 
trains  and  surface  cars  would  operate  into  the  new  subway  station  in  Manhattan. 

On  motion,  duly  seconded,  the  letter  was  referred  to  Commissioner  McCarroll. 

(19) 

The  Secretary  presented  a  communication  from  the  Counsel  to  the  Commission, 
transmitting  estimates  of  the  cost  of  reprinting  contracts  Nos.  i  and  2,  the  bidders  and 
amounts  being  as  follows: 

Martin  B.  Browm  Company — 

500  copies    $1,116  00 

1,000  copies    1,388  00 

William  Siegrist — 

500  copies    1,375  00 

1,000  copies    1,70000 
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Benjamin  H.  Tyrrel — 

500  copies    1,230  00 

1,000  copies 1,550  00 

G.  C.  Burgoyne — 

500  copies 2,225  00 

1,000  copies 2,800  00 

It  was  moved,  and  duly  seconded,  that  the  Counsel  to  the  Commission  be  author- 
ized to  have  printed  500  copies' of  Contracts  Nos.  i  and  2,  with  modifications,  by 
the  Martin  B.  Browm  Company,  the  lowest  bidder. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(20) 

Commissioner  McCarroll,  as  Committee  on  Audit,  for  January,  presented  the  fol- 
lowing bills,  whereupon,  on  motion,  duly  seconded,  it  was  resolved  that  the  bills 
enumerated  below  be  approved  by  this  Commission  and  forwarded  to  the  Comptroller 
of  The  City  of  New  York  for  payment. 

Amount 
Name.  Service  or  Material.  Date  of  Bill.  of  Bill. 

Baker,   Wm.   T 50   pounds   of   candles.   Divi- 
sion   No.    5 Dec.  21,  1907  $7  so 

Chambers  Printing  Company.. 1,000   library  notice  cards...       Dec.  21,   1907  4  25 

Chambers  Printing  Company 5,000    envelopes Dec.  24,  1907  12  50 

Chambers  Printing  Company 5,000    observation    slips Dec.  28,  1907  10  oq 

Fitch,  Emma    Rent,     No.     2630     Broadway 

( Second      Division      ofBce 


for    January,    1908) Jan.       1,   1908  83  33 

)wel    service     (Engineering 
Department,  month  of  De- 


Fowler   Manufacturing   Company Towel    service     (Engineering 

Department,  month  of  De- 
cember)            Dec.  31,  1907  20  13 

Great  Bear   Spring  Company Water    during    November....       Nov.  30,  1907  1440 

Great  Bear   Spring  Company Water    during    December....       Dec.  31,   1907  11  40 

Hyde,  E.  Belcher Corrections      to      Manhattan, 

The   Bronx   and   Brooklyn, 

atlases    for    1907 Dec.  31,  1907  .    8400 

Keuffel   &    Esser    Company Blueprint        frame,        tracing 

cloth,    pencils,    etc    (Sewer 

Division)      Dec.    18,   1907 

Keuffel    &    Esser    Company Tracing    cloth,    black    prints, 

etc.     (Draughting    Bureau).       Dec.    19,   1907 

Keuffel    &    Esser    Company \rchitects'      and      engineers' 

sc.ilcs,  triangles,  straight- 
edges            Dec.   28,   1907 

Keuffel    &    Esser    Company .Metallic        tapes,        blueprint 

paper,  etc.  ( Division    No.  l)        Dec.   30,   1907 

Keuffel    &    Esser    Company lihicpiint      paper       (Division 

N«'.    3) Dec.   31,   1907 

Keuffel  &  Esser  Company Pocket  rules  (Sewer  Divi- 
sion )     Dec.   28,   1 907 

Ivins,    Mason,   Wolff  &  Hoguet Disbursements    .Xugubt     1     to 

December    i.    1907 Jan.       6.   1908 


54  30 

40 

87 

38 

30 

14 

77 

3 

90 

IS 

10 

262  80 

99 


Amount 
Name.  Service  or  Material.  Date  of  Bill.  of  Bill. 

Initial  Towel   Supply   Company Towel       service.       December 

(Engineering    Department)       Jan.      i,   1908  27  94 

Ingram- Richardson    Manufacturing  Com-     173  number  plates  (Brooklyn 

pany    tunnel)     '. Dec.  24,  1907  43  2$ 

Jcnaen,  John  Janitor  service  (Second  Divi- 
sion, month  of  December).       Jan.      i,  1908  10  00 

Law  Reporting  Company Stenographic  work  and  copy- 
ing,  annual   report Jan.      4,  1908  275  00 

library  Bureau Card  trays,  cards,  etc Dec.  31,  1907  14  50 

Monks,  John  H Moving  furniture,  etc.  (Sec- 
ond Division  office,  from 
No.  1047  Broadway  to  No. 
2628    Broadway) Dec.  31.  1907  60  00 

New  York  Edison  Company Electric    Light    Division    No. 

3,    October    17    to    Novem- 
ber   18' .N'ov.  18.   Z907  303 

New  York  Edison  Company Electric    Lieht    Division    No. 

3,  Novemocr  18  to  Decem- 
ber    18 Dec.   x8,  Z907  4  13 

Ohman,   August   R.,   ft   Co Seven  complete  maps  of  New 

York    City     (General     In- 
spection   Station) Dec.  28.  1907  28000 

Pigncron,   Wm.    G Rent   (Sewer  Division),  Jan- 

^    ^     .   ^  uary    Jan.      i,  1908  148  16 

Stechert,  G.  £.,  &  Co Book     and     periodicals     for 

library    Jan.      7,  1 908  1 5  69 

New  York  Blneprint  Paper  Company..     Blueprinting     in      December 

(Draughting       Department 
Bureau)     Jan.      2,   1908  11  40 

Scranton  ft  Lehigh  Coal  Company Two   tons   of   coal.    No.    317 

Furman  street,   Brooklyn..       Dec.  20,  1907  13  50 

Tribune    Association    Rent,  No.   1 54  Nassau  street, 

January    Jan.      2,   1908  3.247  92 

Trucking  Company  of  New  York Moving  tour  safes  from  No. 

1047      Broadway     to      No. 

^  w        r    .     •  J      XT       1*  ^^30    Broadway Jan.      2.  1908  25  00 

Tower      Manufacturing      and      Novelty 

Company    25,000    sheets    of    typewriter 

Tower     Manufacturing     and      Novelty        '""^'    Nov.  .5,  .907  4700 

Company    Numbering      machine,      desk 

trays,    pencils,    onion    skin 
Tower     Manufacturing     and      Novelty        "T«-i'«  P'Per,  P«d«.  «tc.      Nov.  ,9.  .907  5^75 

Tow^^JlufacWriig  -^d- Ni«h;    '''*  '''*""•  '°"""*»'   •"•       °"-     '•  '^'  ''  " 

Tow^^^uf«tUriii- "and- Niiiity  =^'""*  '°"'"''  ^  •»'^-    •  ""•   '*'  '"^  '  " 

Company Flexible   cover   binders Dec.   17,  1907  780 

Tower      Manufacturing      and      Novelty  /»  jr  /  , 

Company    Paoer    roll    holder    (General 

Tower      Manufacturing      and      Novelty  '       * 

Comrany    . Special  loose   leaf  binders...       Dec.  26,  1907               57  60 

Tower     Manufacturing     and      Novelty 

Company    . Pencils,   rubber  bands Dec.  27,  1907  17  76 

Tower      Manufacturing     and      Novelty 

Company    Flexible    leather    covers    and 

^  »,       ,  .  J      XT      ,  ^^^*^^    sheets Jan.      3.  J908  1^40 

Tower      Manufacturing     and      Novelty 

Company    Desk   diaries,   punch,    etc Jan.      4,  1908  41  63 

United   District  Messenger  Company...  Messenger  service,  month  of 

December    Jan.      i,  1908  16  55 

Walker,  Charles  B Rent,  Xos.  88  and  90  Centre 

.    „ ^  street,   month   of  January.       Jan.      1,  1908               60  00 

Yawman    ft    Erbe    Manufacturing   Com- 
pany    One    dozen    rolls   of   copying 

paper    Deov   13,  1 907  7  80 


Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(21) 

The  Secretary  presented  a  communication  from  Henry  B.  Seaman,  Chief  Engineer, 
transmitting  two  mounted  sketches  of  ventilating  houses  of  ornate  design  over  the 
subway  in  Brooklyn. 

On  motion,  duly  seconded,  it  was 

Resolved,  That  sketches  prepared  by  the  Chief  Engineer  for  ventilating  houses 
at  Fulton  street  and  DeKalb  avenue,  and  at  Rockland  place,  Lafayette  and  Flatbush 
avenues,  be  submitted  to  the  Municipal  Art  Commission  for  its  approval. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22) 

The  Secretary  presented  the  following  resolution : 

Whereas,  On  October  7,  1907,  the  Commission  duly  entered  into  a  certain  con- 
tract with  one  George  Thum  for  the  purchase  of  his  property,  known  as  No.  402 
Broome  street,  in  The  City  of  New  York,  Borough  of  Manhattan,  for  the  sum  of 
forty  thousand  dollars  ($40,000)  ;  and 

Whereas,  On  October  16,  1907,  pursuanf  to  a  resolution  of  the  Commission,  the 
I  •  *  Chairman  and  Secretary  thereof  duly  made  and  transmitted  to  the  Board  of  Esti- 

•  •  fc  •  •  mate  and  Apportionment  a  requisition  for  the  authorization  of  an  amount  of  Cor- 

*  •  •    •  * 

•  .  •  /•  porate  Stock  of  The  City  of  New  York,  to  be  sold  sufficient  to  pay  the  estimated  ex- 

••.  pense  of  the  acquisition  of  real  estate  or  interest  therein,  necessary  for  the  construe- 

•  •  »  •  tion  and  operation  of  the  Brooklyn  loop  lines,  Manhattan,  to  the  amount  of  one  million 

•.  •  •  •  dollars  ($1,000,000)  ;  and 

•  •  •  Whereas,   On   December  20,   1907,  the   Board  of   Estimate   and   Apportionment 

duly  passed  a  resolution  wherein  and  whereby  the  Comptroller  of  The  City  of  'New 
York  was  authorized  to  issue  Corporate  Stock  of  The  City  of  New  York  on  ac- 
count of  said  requisition,  to  an  amount  not  exceeding  forty  thousand  dollars 
($40,000)  to  provide  means  for  the  purchase  of  said  property  known  as  No.  402  Broome 
street;  now  therefore  be  it 

Resolved,  That  a  voucher  be  drawn  in  due  form  on  the  Comptroller  of  The  City 
of  New  York  for  the  sum  of  forty  thousand  dollars  ($40,000),  the  amount  of  the  pur- 
chase price  of  said  property. 

It  was  moved,  and  duly  seconded,  that  the  resolution  be  adopted. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(^)  0-209 

Order  for  Answer  (No.  209). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  Interborough  Rapid  Transit  Company  be  required  to  make 
answer  as  to  the  progress  being  made  towards  building  the  additional  stairway  at 
Cortlandt  and  Greenwich  streets. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(^)  0-210 

Order  for  Answer  (No.  210). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  New  York  City  Interborough  Railroad  Company  be  required 
to  make  answer  not  later  than  Monday,  January  20,  at  twelve  o'clock,  as  to  the  reasons 
for  not  commencing  operation  of  the  Tremont  avenue  line  running  from  One  Hundred 
and  Eighty-first  street  to  West  Farms. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

1,25)  0-21 1 

Order  for  Answer  (No.  211). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  New  York  Central  and  Hudson  River  Railroad  Company  be 
required  to  make  answer,  giving  the  reasons  for  the  proposed  discontinuance  of  trains 
on  the  Putnam  Division  after  midnight. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(26) 

It  was  moved,  and  duly  seconded,  that  a  hearing  to  be  held  on  Wednesday, 
January  22,  1908,  at  four  o'clock  p.  m.,  concerning  the  plans  and  layout  of  the  Broad- 
way-Lexington avenue  subway. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


A  hearing  was  held  at  2  p.  m.,  in  relation  to  amendments  to  the  Rapid  Transit 
Law  in  accordance  with  the  resolution  adopted  by  the  Commission  on  January  10, 
1908,  to  hear  the  suggestions  of  representatives  of  civic  organizations  and  of  the 
public   upon   the    following  questions: 

( I )     Whether  the  City  should  be  confined  to  municipal  construction  only. 


102 

(2)  Whether  the  City  should  also  allow  main  rapid  transit  lines  to  be  con- 
structed by  private  corporations  at  their  own  expense. 

(3)  Whether  franchises  for  main  lines  like  that  granted  for  the  McAdoo  tunnel 
under  Sixth  avenue  would  be  safe. 

(4)  Whether  the  twenty-year  term  of  operation  of  a  municipally  controlled 
rapid  transit  road  should  be  increased. 

(5)  Whether  the  City  should  be  allowed  to  make  contracts  for  operation  of 
extensions  of  existing  subways  for  as  long  a  time  as  the  original  contract  upon  terms. 

(6)  Whether  the  City  should  allow  extensions  of  elevated  railroads  and  other 
existing  rapid  transit  lines  holding  franchises  in  perpetuity  to  construct  extensions 
at  their  own  expense  subject  to  proper  terms  and  readjustment  each  twenty-five  years. 

The  following  persons  spoke: 

Ex- Senator  Nathaniel  A.  Elsberg. 

Bird  S.  Coler,  President  of  the  Borough  of  Brooklyn. 

Herman  A.  Metz,  Comptroller  of  The  City  of  New  York. 

J.  E.  Swanstrom,  Esq.,  representing  the  Citizens*  Central  League. 

Julius  Henry  Cohen,  Esq.,  representing  the  Citizens'  Union. 

Calvin  Tompkins,  Esq.,  representing  the  Municipal  Art  Society. 

Henry  C  Wright,  Esq.,  representing  the  City  Club  of  New  York. 

N.  H.  Leyi,  Esq.,  representing  the  Brooklyn  Board  of  Trade. 

John  DeWitt  Warner,  Elsq.,  representing  the  Municipal  Art  Society. 

J.  Aspinwall  Hodge,  Esq.,  representing  the  City  Club  of  New  York. 

John  Morton,  Esq. 

Philip  S.  Tilden,  Esq.,  representing  the  Flatbush  Taxpayers'  Associations. 

Olin  J.  Stephens,  Esq.,  representing  the  North  Side  Board  of  Trade,  and 

F.  C.  Leubuscher,  Esq.,  representing  the  Manhattan  Single  Taxpayers. 

The  following  persons  submitted  briefs: 

McKnight,  Esq.,  representing  the  Real  Estate  Exchange  of  Queens  Borough. 

John  J.  Hopper,  Esq.,  representing  the  Executive  Committee  of  the  Independence 
League.     • 

Edward  Polak,  Esq.,  representing  the  Rapid  Transit  Committee  of  Bronx  Real 
Estate  Brokers. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  January  21,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan.  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroU,  Ed- 
ward M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I)  2063 

The  Secretary  presented  the  following  notices  of  deposit  from  the  Department  of 
Finance,  which  were  ordered  filed: 

September  13,  1907. 
Dear   Sir — I  beg  to  advise  you  that  on   September   13,   1907,   the  sum  of  fifty 
thousand  dollars  ($50,000)  was  deposited  to  the  credit  of  Rapid  Transit  Construction 
Fund — Manhattan-Bronx,  authorized  November  23,  1906,  pursuant  to  chapter  4,  Laws 
of  1891,  as  amended  by  chapter  7,  Laws  of  1900,  and  sections  45  and  169  and  170  of 
the  Greater  New  York  Charter,  as  amended. 
Respectfully, 
(Signed)  N.  TAYLOR  PHILLIPS,  Deputy  Comptroller. 

September  15,  1907. 
Dear  Sir — I  beg  to  advise  you  that  on  September  16,  1907,  the  sum  of  forty 
thousand  dollars  ($40,000)  was  deposited  to  the  credit  of  Rapid  Transit  Construction 
Fund,  Brooklyn  Loop  Lines,  Borough  of  Manhattan  (Sub-Title  No.  i),  authorized 
April  19,  1907,  pursuant  to  chapter  4,  Laws  of  1901,  and  section  37  of  the  Greater 
New  York  Charter,  as  amended. 

Respectfully, 
(Signed)  N.  TAYLOR  PHILLIPS,  Deputy  Comptroller. 
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On  motion,  duly  seconded,  it  was 

Resolved,   That  the   following  appointments  be   made   from   duly   certified   Civil 
Service  lists: 

Name.                                       Position.  Salary.  To  Take  Effect. 

Theresa    Makay Stenographer I75  per  month January  22,  igo8 

Lydia   M.    Brewster Stenographer 75  per  month January  21,  1908 

Dorothy  M.   Quilty Stenographer 75  per  month January  27,  1908 

Archibald    M.    Gilbert Transit  Inspector....       1,200  per  year December  23,  1907 


Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(3)  0-212 

Commissioner  Eustis  presented  the  following  order  for  hearing,  and  it  was  moved 
and  duly  seconded  that  the  same  be  adopted  by  the  Commission: 

Order  for  He.\ring  (No.  212). 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Com- 
mission as  to  the  regulations,  practices, 
equipment  and  service  of  the  New  York 
Central  and  Hudson  River  Railroad 
Company,  in  the  respects  hereinafter 
mentioned. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  3d  day  of  February,  1908,  at  4  o'clock  in 
the  afternoon,  or  at  any  time  or  times  to  which  .the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission  at  No.  154  Nassau  street.  Borough  of  Manhattan,  City  and 
State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment,  appliances 
or  service  of  said  company  upon  and  near  its  line  known  as  the  New  York  and  Put- 
nam Division,  at  its  point  of  crossing  at  Two  Hundred  and  Twenty-fifth  street,  in  the 
Borough  of  The  Bronx,  in  respect  to  the  transportation  of  persons,  freight  or  property 
within  the  State,  are  unjust,  unreasonable,  unsafe,  improper  or  inadequate;  and  if  it 
be  so  found,  then  to  determine  whether  changes  in  said  regulations,  practices,  equip- 
ment, appliances  or  service  in  the  particulars  following,  at  the  place  or  places  herein 
mentioned,  would  be  just,  reasonable,  safe,  adequate  and  proper,  and  whether  such 
changes  shall  be  put  in  force,  observed  and  used  on  the  line  of  said  company;  and  also 
to  inquire  and  determine  whether  repairs,  improvements,  changes  or  additions  to  or 
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in  the  tracks,  switches,  terminals,  terminal  facilities  or  other  property  or  device  used 
by  said  company  in  the  particulars  following^  ought  reasonably  to  be  made  in  order  to 
promote  the  security  or  convenience  of  the  public  or  employees  or  in  order  to  secure 
adequate  facilities  for  the  transportation  of  passengers,  freight  or  propert>%  viz.: 

Whether  said  company  should  be  directed  to  erect  and  maintain  proper  gates  with 
suitable  signs  and  signals  at  the  point  where  said  line  crosses  Two  Hundred  and 
Twenty-fifth  street,  in  the  Borough  of  The  Bronx,  City  and  State  of  New  York,  and 
should  station  one  or  more  persons  at  said  point  for  the  proper  operation  and  manage- 
ment of  said  gates,  and  for  the  proper  warning  of  pedestrians  and  vehicles  crossing 
said  line  at  said  point. 

Whether  said  company  should  be  directed  to  improve  the  equipment  of  the  gates 
now  installed  at  the  above  mentioned  crossing  or  to  place  new  and  more  adequate  gates 
at  said  crossing. 

Whether  the  said  company  should  be  directed  to  station  more  competent  and 
efficient  gatemen  at  said  crossing. 

Whether  said  company  should  be  instructed  to  install  and  maintain  at  the  proper 
place  or  places  a  signal  bell  or  signal  bells  to  acquaint  and  warn  the  flagman  or  gate- 
man  at  said  crossing  of  the  approach  of  trains  from  either  direction  and  from  both 
directions,  to  the  end  that  the  gates  at  said  crossing  may  be  lowered  at  the  proper 
time  and  in  suitable  time  to  protect  the  public  from  danger  in  crossing  the  tracks  of 
said  railroad  at  that  point. 

Whether  said  company  should  be  directed  to  make  other  changes  in  its  property, 
equipment  or  appliances  or  in  its  regulations,  practices  and  service  upon  said  line  at 
said  point  of  grade  crossing. 

And  if  such  changes,  improvements  and  additions,  or  any  of  them,  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasonable 
time  within  which  the  same  ought  to  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further 

Ordered,  That  said  the  New  York  Central  and  Hudson  River  Railroad  Company 
be  given  at  least  ten  days  notice  of  such  hearing  by  service  upon  it,  either  personally 
or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company 
be  afforded  all  reasonable  opportunity  to  present  evidence  and  to  examine  and  cross- 
examine  witnesses  as  to  the  matters  hereinbefore  set  forth. 

Ayes — Commissioners   Willcox,   McCarroll,   Bassett,   Maltbic,   Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Eustis  to  take  charge  of  the  hearing. 
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(4)  0-313 

Commissioner   Bassett  presented  the  following   order   for   hearing,   and   it   was 
moved  and  duly  seconded  that  the  same  be  adopted  by  the  Commission : 

Order  for  Hearing  (No.  213). 

In  the  Matter 

of 

The  hearing  on  the  motion  of  the  Com- 
mission as  to  the  regulations,  practices, 
equipment  and  service  of  the  Brooklyn 
Union  Elevated  Railroad  Company  in 
the  respects  hereinafter  mentioned. 

• 
It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  3d  day  of  February,  1908,  at  2.30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at 
the  rooms  of  the  Commission  at  No.  154  Nassau  street.  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment, 
appliances  or  service  of  the  said  company  on  its  line  on  and  across  and  near  the 
Brooklyn  Bridge,  in  The  City  of  New  York,  in  respect  to  the  transportation  of 
persons,  freight  or  property  within  the  State,  are  unjust,  unreasonable,  unsafe,  im- 
proper or  inadequate,  and  if  it  be  so  found  then  to  determine  whether  changes  in 
said  regulations,  practices,  equipment,  appliances  or  service,  in  the  particulars  follow- 
ing, at  the  place  or  places  herein  mentioned,  would  be  just,  reasonable,  safe,  adequate 
and  proper,  and  whether  such  changes  shall  be  put  in  force,  observed  and  used  on 
the  line  of  said  company,  and  also  to  inquire  and  determine  whether  repairs,  im- 
provements, changes  or  additions  to  or  in  the  tracks,  switches,  terminals,  terminal 
facilities  or  other  property  or  device  used  by  said  company  in  the  particulars  following 
ought  reasonably  to  be  made  in  order  to  promote  the  security  or  convenience  of  the 
public  or  employees,  or  in  order  to  secure  adequate  facilities  for  the  transportation 
of  passengers,  freight  or  property,  namely: 

Whether  said  company  should  be  directed  to  keep  and  maintain  at  its  terminal  yard 
at  or  near  the  Brooklyn  terminal  of  the  Brooklyn  Bridge  a  wrecking  car  or  wrecking 
cars,  or  wrecking  train  or  wrecking  trains,  to  be  used  by  said  company  in  clearing 
its  track  upon  and  near  said  bridge  and  opening  the  same  up  for  transportation  in 
cases  of  derailments  or  other  accidents  on  or  near  said  bridge,  to  the  end  that  the 
delay  in  the  transportation  of  passengers,  freight  or  property  caused  by  such  acci- 
dents shall  be  as  slight  as  possible  and  that  the  public  safety  and  convenience  shall 
be  promoted. 

And  if  such  changes,  improvements  and  additions,  or  any  of  them,  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasonable 
time  within  which  the  same  ought  to  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable,  further 
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Ordered,  That  the  said  Brooklyn  Union  Elevated  Railroad  Company  be  given  at 
least  ten  days'  notice  of  such  hearing,  by  service  upon  it,  either  personally  or  by 
mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be 
afforded  all  reasonable  opportunity  to  present  evidence  and  to  examine  and  cross- 
examine  witnesses  as  to  the  matters  hereinbefore  set  forth. 

Ayes — Commissioners   Willcox,  McCarroU,  Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

The  Chairman  desif^nated  Commissioner  Bassett  to  take  charge  of  the  hearing. 

(5)  3092 

The  Secretary  presented  the  following  requisition  of  the  Degnon  Contracting 
Company,  together  with  the  certificate  of  the  Chief  Engineer  approving  the  same, 
as  approved  by  the  Committee  on  Audit : 


The  Degnon  Contracting  Company, 
Office  of  the  Contractor,  No.  6o  Wall  StreeTj 
New  York,  January  14,  1908. 


■■} 


Requisition  No.  6  (Revised) — For  work  done  and  materials  furnished  under  con- 
tract dated  April  27,  1907,  for  the  construction  of  Section  No.  9-0-2  of  the  Brooklyn 
loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of 
December,  1907,  as  follows: 


For  Month. 


TotaL 


Total  to  date  relative  to  the  contract  value  of  the  whole  work $116,049  ^5  $40S*5s8  40 

Amount  previously  estimated j89,47S  7s 

Amount'  of  present  estimate 1 16,049  ^5  x  16,049  ^5 

Deduct  xo  i>er  cent 11,604  97  11,604  97 

.  ,  ■  1 
Requisition    for   amount   due    for   work   done   and   ma- 
terials furnished  during  the  month $104,444  68  $104,444  ^ 


DEGNON  CONTRACTING  COMPANY, 
(Signed)  H.  C.  Sanpord,  Chief  Engineer. 

Certificate  No.  6—1  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  April  27,  1907,  for  ^the  construction  of  Section  9-0-2  of  the 
Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for 
which  requisition  No.  6,  of  date  January  14,  1908,  is  made  by  the  Degnon  Contracting 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  $104,444,68;  that  such  value  has  been  ascertained 
relatively  to  the  contract  value  of  the  whole  work,  and  that  no  certificate  has  pre- 
viously been  made  for  such  work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission. 
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The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  contractor,  the  Degnon  Contracting  Company,  has  made  requisitioii 
on  this  Commission,  numbered  No.  6  (Revised),  and  dated  January  14,  1908,  for 
work  done  and  materials  furnished  under  contract  dated  April  27,  1907,  for  the  con- 
struction of  Section  No.  9-0-2  of  the  Brooklyn  loop  lines  of  the  Rapid  Transit 
Railroad  of  The  City  of  New  York,  to  31st  day  of  December,  1907,  amounting  to 
one  hundred  and  four  thousand  four  hundred  and  forty-four  dollars  and  sixty-eight 
cents  ($104,444.68)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value 
of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials : 

Resolved.  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners   Willcox,   McCarroll,   Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

(6) 

The  Secretary  presented  for  the  approval  of  the  Commission  a  bill  as  embodied 
in  the  following  resolution: 

Resolved,  That  the  bill  of  Henry  B.  Seaman,  amounting  to  $625,  for  professional 
services  during  November,  1907,  as  approved  by  the  Committee  on  Audit,  be  approved 
by  this  Commission,  sent  to  the  State  Civil  Service  Commission  for  approval  and 
forwarded  to  the  Comptroller  of  The  City  of  New  York  for  payment. 

It  was  moved  and  duly  seconded  that  the  above  resolution  be  adopted. 

Ayes — Commissioners   Willcox,   McCarroll,   Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

(7)  0-210 

The  Secretary  stated  that  a  communication  had  been  received  from  the  New  York 
City  Interborough  Railway  Company,  upon  Order  No.  210  of  the  Commission,  with 
regard  to  commencing  the  operation  of  the  Tremont  avenue  line.  The  letter,  on  motion, 
was  referred  to  Commissioner  Eustis,  and  was  as  follows: 

New  York  City  Interborough  Railway  Company,  ) 

January  20,  1908.         ) 

Mr.  Travis  H.  Whitney,  Secretary,  Public  Service  Commission,  First  District,  Tribune 

Building,  New  York: 

Dear  Sir — Replying  to  the  request  of  the  Commission  as  to  the  reasons  for  not 

commencing  operation  of  the  Tremont  avenue  line,  running  from  One  Hundred  and 
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Eighty-first  street  to  West  Farms,  on  or  about  December  28,  1907,  the  work  of 
stringing  the  overhead  wires  was  interrupted  by  an  Inspector,  who  said  to  me  at  the 
time  that  the  borough  authorities  did  not  desire  to  have  the  line  operated  until  the 
contractor  who  was  paving  the  street  had  turned  it  over  to  the  City. 

I  later  communicated  with  the  Chief  Engineer  of  the  Borough  of  The  Bronx,  and 
was  again  advised  that  the  City  authorities  did  not  desire  the  road  operated  until 
the  street  had  been  legally  turned  over  by  the  contractor,  and  was  requested  to  apply 
for  a  special  permit  to  complete  the  stringing  of  the  overhead  wires.  On  December  30, 
I  applied  to  the  Borough  President  for  such  special  permit,  and  the  permit  has  not 
yet  been  granted,  and,  so  far  as  I  know,  the  contractor  has  not  yet  turned  the  road  over 
to  the  City  authorities. 

For  these  reasons  the  Tremont  avenue  line  has  not  been  put  in  operation.  If 
you  desire  any  further  information,  I  shall  be  pleased  to  furnish  it  at  any  time. 

Very  truly  yours, 

(Signed)  A.  E.  KALBACH, 

Manager  and  Engineer. 

(8)  2204 
The  Secretary  presented  a  communication  from  the  Secretary  of  the  Twenty-eighth 

Ward  Taxpayers'  Protective  Association  (Brooklyn),  transmitting  resolutions  urging 
the  immediate  letting  of  contracts  for  the  subway  route  on  Broadway  and  Lafayette 
avenue,  Brooklyn,  in  view  of  the  fact  that  unless  the  contract  were  let,  or  the  construc- 
tion begim,  by  October  2,  1908,  the  franchise  would  lapse.  The  Chairman  stated  that  the 
writer  was  incorrect  in  rotating  that  the  franchise  would  lapse,  as  he  had  reference  to 
consents  obtained  from  property  owners  at  the  time  these  roads  w^ere  originally  adopted 
by  the  old  Rapid  Transit  Commissioners,  which  consents,  instead  of  lapsing  in 
October,  would  lapse  next  Januarys  when,  if  it  were  not  possible  to  lay  out  the 
construction  of  the  subways  without  them,  the  same  consents  could  probably  be  ob- 
tained again. 

On  motion,  duly  seconded  and  carried,  the  Secretary  was  directed  to  send  a  com- 
munication, setting  forth  the  facts  in  the  case,  to  the  above  association,  and  the  com- 
munication was  ordered  filed. 

(9)  C-1271 
The  Secretary  presented  a  comnumication  from  the  West  Bronx  Democratic  Club, 

J.  W.  Banton,  Corresponding  Secretary,  transmitting  the  following  resolution : 

"That  the  members  of  the  West  Bronx  Democratic  Club  enter  their  protest  against 
sending  all  of  the  Ogden  avenue  cars  from  the  One  Hundred  and  Fifty-fifth  street 
elevated  station  through  to  Kingsbridge  road,  and  request  the  Public  Service  Com- 
mission to  use  their  authority  to  restore  the  route  recently  in  effect,  so  that  some  of 
the  cars  will  run  directly  to  the  subway  station  at  One  Hundred  and  Eighty-first  street 
and  return  to  the  One  Hundred  and  Fifty-fifth  street  elevated  station." 
On  motion,  the  letter  was  referred  to  Commissioner  Eustis. 
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(10)  1353 
The  Secretary  presented  a  communication  from  the  Jamaica  Citizens'  Association, 

transmitting  the  following  resolution,  which  was  ordered  filed: 

Resolved.  That  it  is  the  sense  of  this  Association  and  the  opinion  of  the  people  of 
Jamaica  that  it  is  to  the  interest  of  The  City  of  New  York  that  the  Belmont  tunnel, 
so-called,  be  acquired  by  the  City,  but  that  one  of  the  conditions  shall  be  that  it  be 
made  a  part  of  the  subway  system  on  the  same  basis  as  the  subway  extension  to 
Brooklyn,  and  the  fixed  charges  be  paid  in  the  same  manner. 

On  motion,  the  letter  was  referred  to  Commissioner  Maltbie. 

(11)  C-1268 
The  Secretary  presented  a  communication  from  Jas.  F.  Healey,  President  of  the 

North  Van  Nest  Taxpayers'  Association,  as  to  the  necessity  of  an  extension  of  the 
subway  through  West  Farms  road  to  Morris  Park  avenue,  to  White  Plains  road,  and 
thence  to  the  city  line,  referring  to  resolutions  on  the  same  subject  which  also  pro- 
tested against  a  third  track  on  the  Second  or  Third  avenue  elevated  lines,  or  the  exten- 
sion of  the  subway  from  One  Hundred  and  Eightieth  street  in  a  direct  line  to  White 
Plains  road  and  Pelham  Parkway. 

On  motion,  the  letter  was  referred  to  Commissioner  Eustis. 

(12)  0-214 
The  Secretary  presented  the  following  order,  and  it  was  moved  and  duly  seconded 

that  the  same  be  adopted  by  the  Commission : 

Order  for  Rehearing  (No.  214). 

John  H.  McCracken, 

Complainant, 
against 
New     York    City    Interborough    Railway 
Company, 

Defendant. 

An  order.  No.  183,  having  been  made  and  filed  herein  on  December  31,  1907, 
under  and  pursuant  to  an  order  for  a  hearing,  No.  loi,  made  November  20,  1907, 
and  thereafter  said  Order  No.  183  having  been  duly  served  upon  the  New  York  City 
Interborough  Railway  Company;  and  in  and  by  the  terms  of  said  order  the  said  New 
York  City  Interborough  Railway  Company  having  been  required  on  or  before  Jan- 
uary 10,  1908,  to  elect  which  of  the  two  courses  as  set  forth  in  said  order  it  would 
adopt;  and  said  time  within  which  to  elect  having  been  extended  to  and  including 
the  20th  day  of  January,  1908,  by  an  order,  No.  204,  made  January  14,  1908;  and 
the  said  New  York  City  Interborough  Railway  Company  having  on  January  20,  1908, 
signified  in  writing  its  election  under  Order  No.  183,  coupled,  however,  with  a  request 
that  the  terms  of  said  order  be  modified ;  and  sufficient  reason  being  made  to  appear : 

Ordered,  That  a  rehearing  upon  the  matters  contained  in  said  Order  No.  183 
he  held  on  the  29th  day  of  Januarj',   1908,  at  2  o'clock  in  the  afternoon,  or  at  any 
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time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Commission, 
No.  154  Nassau  street,  Borough  of  Manhattan,  City  and  State  of  New  York,  to 
determine  after  such  rehearing  and  after  consideration  of  the  facts,  including  facts 
arising  since  the  making  of  the  Order  No.  183,  whether  the  original  Order  No"!  183 
6r  any  part  thereof  is  in  any  respect  unjust  or  unwarranted,  and  Whether  the  said 
Order  No.  183  should  be  abrogated,  changed  or  modified. 

And  if  any  such  abrogation,  changes  or  modifications  are  found  to  be  such  as 
ought  to  be  made,  then  to  determine  the  nature  and  extent  of  changes  or  modification 
of  the  said  order,  and  to  determine  the  time  of  the  taking  effect  of  the  order  as  changed 
and  modified. 

All  to  the  end  that  the  Commission  may  make  si^ch  order  ox  orders  in  the  premises 
as  shall  be  just  and  reasonable ;  further 

Ordered,  That  the  said  Interborough  Railway  be  given  at  least  five  days'  notice 
of  such  rehearing  by  service  upon  it,  either  personally  or  by  mail,  of  a  certified  copy 
of  this  order,  and  that  at  such  hearing  said  company  shall  be  offered  all  reasonable 
opportunity  for  presenting  evidence  and  examining  and  cross-examining  witnesses  as 
to  the  matters  aforesaid ;  further 

Ordered,  That  the  time  of  the  said  New  York  City  Interborough  Railway  Company 
to  comply  with  the  terms  of  said  Order  No.  183  in  so  far  as  they  require  said  company 
to  keep  and  maintain  a  standing  car  on  its  tracks  at  the  One  Hundred  and  Ejghty-first 
street  terminal  between  the  hours  of  i  a.  m.  and  6  a.  m.,  for  the  use  of  passengers 
transferring  from  the  subway  to  its  lines  at  One  Hundred  and  Eighty-first  street,  be 
and  the  same  hereby  is  extended  until  such  time  as  the  Commission  shall  enter  an 
order  upon  the  rehearing  herein  provided  for. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Eustis  to  take  charge  of  the  hearing. 

(13) 

Commissioner  McCarroll — ^We  took  up  the  matter  yesterday  with  reference  to  wells 
on  Fourth  avenue.  It  was  reported  to  us  that  wells  were  being  sunk  there  under 
permission  of  the  Borough  President  of  Brooklyn,  which  would  interfere  more  or 
less  with  the  construction  of  the  Fourth  avenue  subway.  I  move  you,  Mr.  Chairman, 
that  a  letter  be  addressed  by  the  Secretary  to  the  Borough  President  stating  that  this 
fact  has  been  reported  to  us  and  representing  to  him  also  that  the  sinking  of  wells  will 
interfere  with  the  construction  of  the  subway,  and  should  be  prohibited." 

The  motion  was  duly  seconded. 

Commissioner  Eustis — "I  think  we  ought  to  go  further  and  ask  him  to  revoke 
any  permits  that  have  already  been  granted." 

Commissioner  McCarroll — 'T  think  we  had  better  communicate  with  him  by  letter, 
asking  him  how  the  matter  stands." 


1)2 

Commissioner  Bassett — "In  making  an  amendment  to  that  motion  I  want  to  suggest 
that  the  Bureau  of  Water  Supply,  Gas  and  Electricity,  which  is  directly  under  the  City 
administration,  has  made  this  arrangement  with  the  well  contractor,  directing  him  to 
put  down  these  wells  along  the  Park  slope  in  Brooklyn,  and  that  Mr.  Coler's  powers 
merely  extend  to  permitting  it  to  be  done  in  a  certain  place,  he  not  having  the  power  to 
refuse  to  have  it  done  in  some  place.  In  other  words,  he  perhaps  might  have  been  com- 
pelled by  mandamus  proceedings  if  he  had  not  given  the  permission  to  do  it  in  some 
place.  Fourth  avenue  is  surely  not  the  right  place  to  do  so,  because  the  proposed  sub- 
way or  pipe  galleries  or  stations  which  are  not  yet  definitely  decided  upon  would  make 
it  very  inadvisable  indeed  if  test  wells  or  permanent  wells  should  go  down  anywhere 
in  that  avenue.  I  therefore  move  the  amendment  that  another  letter  of  the  same 
tenor  be  sent  to  the  Bureau  of  Water  Supply,  Gas  and  Electricity." 

Commissioner  McCarroll — "I  do  not  see  any  objection.  My  idea  was  to  draw  out 
in  more  official  manner  than  we  had  it  the  information  and  facts  so  that  we  might 
take  the  proper  steps  afterwards." 

The  Secretary  was  thereupon  directed  to  send  communications,  as  suggested  above, 
to  the  Borough  President  and  to  the  Bureau  of  Water  Supply,  Gas  and  Electricity. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  January  24,  1908. 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — John  E.  Eustis,  Acting  Chairman,  Commissioners  William  McCarroll, 
:Milo  R.  Maltbie. 

(I) 

Chairman  Willcox  was  excused  because  of  illness,  and,  on  motion,  duly  seconded, 
Commissioner  Eustis  was  elected  Acting  Chairman. 

(2)  2879 
The  Secretary  presented  a  communication  from  the  State  Civil  Service  Commis- 
sion transmitting  a  resolution  permitting  the  employment  of  John  Schroder  as  Janitor 

for  the  Second  Division  Engineer's  office  at  No.  2630  Broadway,  at  a  compensation 
not  to  exceed  $15  per  month.    The  letter  was  ordered  filed. 

(3)  2691 
The    Secretary    presented   a    communication    from    the    Art    Commission    of    The 

City  of  New  York  transmitting  the  following  resolution  and  returning  the  exhibits 
mentioned  therein,  with  the  exception  of  Exhibit  .304-C: 

Certificate  No.  6.sq. 

Resolved,  That  the  Art  Commission  hereby  disapproves  the  designs  for  the  tablets 
to  be  placed  in  the  Borough  Hall  subway  station,  Brooklyn,  represented  bv  Exhibits 
*\304-A,"  "304-B,"  "304-C,"  "304-D,"  "304-E"  and  "304-F,"  of  record  in  this  matter; 
and  that  the  action  of  the  Commission  be  certified,  with  return  of  duplicates  of 
Exhibits  herein  noted,  to  Hon.  William  R.  Willcox,  Chairman,  Public  Service  Com- 
mission for  the  First  District. 

The  communication  was  ordered  filed. 
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(4)  •  3050 

The  Secretary  presented  the  fcllowinR  communication  from  Hon.  Louis  F.  Haffen, 
President  of  the  Borow^h  of  The  Bronx,  which  was  ordered  filed : 

New   York,  January  21,    1908. 
Hon.   John   E.   El;stis,  Commissioner,  Public  Scn'icc  Commission,  No.    154   Nassau 
Street,  City: 

Deak  Sir — While  the  subject  of  proceeding  at  once  with  the  letting  of  contract 
for  tlie  Broadway  and  Lafayette  avenue  sections  of  the  Brooklyn  loop  route,  so-called, 
is  receiving  the  consideration  of  the  Public  Service  Commission,  I  think  that  new 
construction  of  subways  for  The  Bronx  should  have  full  consideration.  As  I  have 
previously  shown  in  communications  addressed  to  the  Public  Service  Commission, 
a  comparatively  small  amount  of  money  can  be  expended  by  the  City  in  the  Borough 
of  The  Bronx  which  would  result  in  the  extension  of  existing  lines  in  sections  of 
our  Borough  where  additional  transit  is  absolutely  necessary.  During  the  last 
year  I  made  suggestions  to  the  Public  Service  Commission  to  extend  existing  elevated 
over  Westchester  avenue  to  Pelham  Park,  over  White  Plains  road  to  Wakefield  and 
on  Jerome  avenue  to  Woodlawn  Heights.  It  seems  to  me  tliat  these  extensions, 
which  would  cost  probably  not  more  than  twelve  millions  of  dollars,  ought  to  be 
provided  before  any  other  rapid  transit  work  is  undertaken.  1  understand  that  the 
so-called  Tri-Borough  route,  the  portion  thereof  in  the  Borough  'of  Brooklyn  being 
called  the  Fourth  avenue  subway,  has  been  practically  authoriyed  and  it  seems  to  me 
under  the  circumstances  that  The  Bronx  ought  to  be  provided  for  in  advance  of 
any  further  extension  in  Brooklyn,  and  if  the  practice  followed  in  the  case  of  large 
contracts  for  public  improvements  each  as  obtained  at  least  in  this  Borough,  namely, 
the  spreading  of  the  entire  cost  over  the  several  years  required  for  the  construction, 
instead  of  charging  it  against  the  year  in  which  the  entire  contract  was  authorized, 
the  objection  of  debt  limit  might  be  avoided. 

As  the  representative  on  the  Commission  living  in  The  Brt)nx,  I  address  this 
communication  to  you,  and  would  request  that  you  urge  these  views  on  your  col- 
leagues in  the  Public  Service  Commission. 

Yours  truly, 

LOUIS  F.  HAFFEN, 
President  of  the  Borough  of  The  Bronx. 

(5)  3070 

The  Secretary  presented  an  opinion  of  Counsel  in  answer  to  an  inquiry  addressed 
to  him  as  to  whether  The  City  of  New  York  is  at  liberty  now  to  use,  without  first 
obtaining  the  consent  of  any  other  person,  the  two  tracks  now  in  course  of  con- 
struction, extending  along  Flatbush  avenue,  from  Flatbush  avenue  extension  to 
Lafayette  avenue,  and  similarly  the  two  tracks  now  in  course  of  construction  extending 
along  Flatbush  avenue,  from  Fourth  avenue  to  Flatbush  avenue  extension. 
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In  his  opinion  the  Counsel  said : 

"On  January  24,  1901,  the  Board  of  Rapid  Transit  Railroad  Commissioners 
adopted  certain  routes  and  general  plan  for  a  rapid  transit  railroad  in  The  City  of 
New  York.  These  routes  and  general  plan  having  been  subsequently  duly  approved 
and  consented  to,  as  required  by  the  Rapid  Transit  Act,  the  Board,  on  July  21, 
1902,  entered  into  a  contract  with  the  Rapid  Transit  Subway  Construction  Company 
for  the  construction  and  operation  of  the  railroad.  On  April  1.3,  1905,  a  resolution  was 
adopted  by  the  Board  to  modify  the  routes  and  general  plan.  So  far  as  material  to 
the  question  now  under  discussion,  this  modification  was  substantially  as  follows : 
That  beginning  at  a  point  in  the  Borough  of  Brooklyn  in  Joralemon  street,  opposite 
the  Kings  County  Court  House,  near  the  junction  of  Joraleman  street  with  Fulton 
street,  and  running  thence  along  Fulton  street  to  the  end  of  the  route,  at  or  near 
the  intersection  of  Flatbush  avenue  with  Atlantic  avenue,  there  should  be  four  (4) 
tracks  (instead  of  two,  as  provided  in  the  original  contract)  ;  that  these  four  tracks 
should  be  parallel  and  placed  on  the  same  level,  except  at  the  following  points,  where 
provision  was  to  be  made  for  connections  with  certain  subways  or  tunnels  which 
were  expected  to  be  thereafter  constructed  and  to  run  as  follows:  (First)  northwesterly 
under  Fulton  street  to  its  junction  with  Joralemon  street;  (second)  northwesterly 
from  Flatbush  avenue  under  the  .proposed  extension  of  Flatbush  avenue  towards 
Manhattan  Bridge;  (third)  northeasterly  from  Flatbush  avenue  under  Lafayette 
avenue;  and  (fourth)  southerly  from  Flatbush  avenue  under  Fourth  avenue:  that 
at  or  near  these  points  one  or  more  additional  tracks  might  be  constructed  as  a  part 
of  the  raihvay  therein  described,  and  that  these  tracks  might  be  depressed  below 
the  remaining  tracks  as  far  as  might  be  necessary  to  avoid  grade  crossings;  and  that 
along  that  portion  of  the  route  lying  under  Flatbush  avenue  there  might  be  an 
additional  or  fifth  track  for  use  as  a  siding. 

Subsequently,  on  June  9,  1905,  the  necessary  consents  and  approvals  to  the 
modification  of  the  contract  having  been  obtained,  the  City,  acting  through  the  Board, 
entered  into  a  contract  with  the  Construction  Company  modifying  the  original  con- 
tract substantially  as  provided  in  the  resolution.  This  contract  of  modification  pro- 
vided, among  other  things,  that 

In  all  other  respects  the  provisions  of  the  route  and  of  the  general  plan  of 
construction  set  forth  in  the  said  contract  for  construction  and  operation  shall  be 
applicable  to  the  portion  of  the  route  hereby  substituted. 

Thus,  not  only  on  principle,  but  by  express  terms,  all  the  legal  incidents  of  the 
original  contract  attached  to  the  modified  contract. 

The  contract  of  modification  further  provided  that  the  amounts  of  the  pay- 
ments occasioned  by  the  additional  work  and  materials  should  be  determined  as 
provided  in  chapter  2  of  the  original  contract,  so  far  as  such  work  and  materials 
should  be  supplied  in  or  about  providing  connections  with  subways  which  might  be 
thereafter  built  under  Fulton  street,  the  proposed  extension  of  Flatbush  avenue. 
Lafayette  avenue  or   Fourth  avenue,   including   in   the   cost   of   such   connections   the 
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(4)  •  3050 

The  Secretary  presented  the  following?  communication  from  Hon.  Louis  F.  HaflPen, 
President  of  the  Borough  of  The  Bronx,  which  was  ordered  filed : 

New   York,  January  21,    1908. 
Hon.   John   E.   Eustis,  Commissioner,  Public  Service  Commission,  No.    154   Nassau 
Street,  City: 

Dear  Sir — While  the  subject  of  proceeding  at  once  with  the  letting  of  contract 
for  the  Broadway  and  Lafayette  avenue  sections  of  the  Brooklyn  loop  route,  so-called, 
is  receiving  the  consideration  of  the  Public  Service  Commission,  I  think  that  nc\\- 
construction  of  subways  for  The  Bronx  should  have  full  consideration.  As  I  have 
previously  shown  in  communications  addressed  to  the  Public  Service  Commission, 
a  comparatively  small  amount  of  money  can  be  expended  by  the  City  in  the  Borough 
of  The  Bronx  which  would  result  in  the  extension  of  existing  lines  in  sections  of 
our  Borough  where  additional  transit  is  absolutely  necessary.  During  the  last 
year  I  made  suggestions  to  the  Public  Service  Commission  to  extend  existing  elevated 
over  Westchester  avenue  to  Pelham  Park,  over  White  Plains  road  to  Wakefield  and 
on  Jerome  avenue  to  Woodlawn  Heights.  It  seems  to  me  that  these  extensions, 
which  would  cost  probably  not  more  than  twelve  millions  of  dollars,  ought  to  be 
provided  before  any  other  rapid  transit  work  is  imdertaken.  I  understand  that  the 
so-called  Tri-Borough  route,  the  portion  thereof  in  the  Borough  •of  Brooklyn  being 
called  the  Fourth  avenue  subway,  has  been  practically  authorized  and  it  seems  to  me 
under  the  circumstances  that  The  Bronx  ought  to  be  provided  for  in  advance  of 
any  further  extension  in  Brooklyn,  and  if  the  practice  followed  in  the  case  of  large 
contracts  for  public  improvements  each  as  obtained  at  least  in  this  Borough,  namely, 
the  spreading  of  the  entire  cost  over  the  several  years  required  for  the  construction, 
instead  of  diarging  it  against  the  year  in  which  the  entire  contract  was  authorized, 
the  objection  of  debt  limit  might  be  avoided. 

As  the  representative  on  the  Commission  living  in  The  Bronx,  I  address  this 
communication  to  you,  and  would  request  that  you  urge  these  views  on  your  col- 
leagues in  the  Public  Service  Commission. 

Yours  truly, 

LOUIS  F.  HAFFEN, 
President  of  the  Borough  of  The  Bronx. 

(5)  3070 

The  Secretary  presented  an  opinion  of  Counsel  in  answer  to  an  inquiry  addressed 
to  him  as  to  whether  The  City  of  New  York  is  at  liberty  now  to  use,  without  first 
obtaining  the  consent  of  any  other  person,  the  two  tracks  now  in  course  of  con- 
struction, extending  along  Flatbush  avenue,  from  Flatbush  avenue  extension  to 
Lafayette  avenue,  and  similarly  the  two  tracks  now  in  course  of  construction  extending 
along  Flatbush  avenue,  from  Fourth  avenue  to  Flatbush  avenue  extension. 
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In  his  opinion  the  Counsel  said : 

"On  January  24,  1901,  the  Board  of  Rapid  Transit  Railroad  Commissioners 
adopted  certain  routes  and  general  plan  for  a  rapid  transit  railroad  in  The  City  of 
Xew  York.  These  routes  and  jj^eneral  plan  having  been  subsequently  duly  approved 
and  consented  to,  as  required  by  the  Rapid  Transit  Act,  the  Board,  on  July  21, 
1902.  entered  into  a  contract  with  the  Rapid  Transit  Subway  Construction  Company 
for  the  construction  and  operation  of  the  railroad.  On  April  13,  1905,  a  resolution  was 
adopted  by  the  Board  to  modify  the  routes  and  general  plan.  So  far  as  material  to 
the  question  now  under  discussion,  this  modification  was  substantially  as  follows: 
That  beginning  at  a  point  in  the  Borough  of  Brooklyn  in  Joralenion  street,  opposite 
the  Kings  County  Court  House,  near  the  junction  of  Joraleman  street  with  Fulton 
street,  and  running  thence  along  Fulton  street  to  the  end  of  the  route,  at  or  near 
the  intersection  of  Flatbush  avenue  with  Atlantic  avenue,  there  should  be  four  (4) 
tracks  (instead  of  two,  as  provided  in  the  original  contract)  ;  that  these  four  tracks 
should  be  parallel  and  placed  on  the  same  level,  except  at  the  following  points,  where 
provision  was  to  be  made  for  connections  with  certain  subways  or  tunnels  which 
were  expected  to  be  thereafter  constructed  and  to  run  as  follows:  (First)  northw^estcrly 
under  Fulton  street  to  its  junction  with  Joralemon  street;  (second)  northwesterly 
from  Flatbush  avenue  under  the  -proposed  extension  of  Flatbush  avenue  towards 
Manhattan  Bridge;  (third)  northeasterly  from  Flatbush  avenue  under  Lafayette 
avenue;  and  (fourth)  southerly  from  Flatbush  avenue  under  Fourth  avenue;  that 
at  or  near  these  points  one  or  more  additional  tracks  might  be  constructed  as  a  part 
of  the  raihvay  therein  described,  and  that  these  tracks  might  be  depressed  below 
the  remaining  tracks  as  far  as  might  be  necessary  to  avoid  grade  crossings;  and  that 
along  that  portion  of  the  route  lying  under  Flatbush  avenue  there  might  be  an 
additional  or  fifth  track  for  use  as  a  siding. 

Subsequently,  on  June  9,  1905,  the.  necessary  consents  and  approvals  to  the 
modification  of  the  contract  having  been  obtained,  the  City,  acting  through  the  Board, 
entered  into  a  contract  with  the  Construction  Company  modifying  the  original  con- 
tract substantially  as  provided  in  the  resolution.  This  contract  of  modification  pro- 
vided, among  other  things,  that 

In  all  other  rest>ects  the  provisions  of  the  route  and  of  the  general  plan  of 
construction  set  forth  in  the  said  contract  for  construction  and  operation  shall  be 
applicable  to  the  portion  of  the  route  hereby  substituted. 

Thus,  not  only  on  principle,  but  by  express  terms,  all  the  legal  incidents  of  the 
original  contract  attached  to  the  modified  contract. 

The  contract  of  modification  further  provided  that  the  amounts  of  the  pay- 
ments occasioned  by  the  additional  work  and  materials  should  be  determined  as 
provided  in  chapter  2  of  the  original  contract,  so  far  as  such  work  and  materials 
should  be  supplied  in  or  about  providing  connections  with  subways  which  might  be 
thereafter  built  under  Fulton  street,  the  proposed  extension  of  Flatbush  avenue, 
Lafayette  avenue  or  Fourth  avenue,   including   in   the   cost   of   such   connections   the 
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cost  of  constructing  the  approaches  thereto,  but  that  so  far  as  such  work  and  materials 
should  be  supplied  in  or  about  any  other  thing,  in  the  contract  of  modification  pro- 
vided, then  the  amounts  of  the  additional  payments  to  be  made  to  the  contractor 
should  only  be  one-half  of  the  amounts  determined,  as  provided  under  chapter  2  of 
the  original  contract. 

I  do  not  think  that  the  fact  that  the  construction  company  undertook  to  pay  a 
part  of  the  additional  cost  required  by  the  modification  of  the  original  contract  has 
any  material  bearing  on  the  question  presented,  except  possibly  to  enlarge  the  rights 
of  the  construction  company.  That  the  contract  price  for  the  construction  of  the 
Brooklyn  extension  was  much  less  than  the  actual  cost  does  not  change  the  legal 
relations  of  the  parties.  The  City's  property  rights  in  the  subway  are  certainly  no 
vgreater  below  the  Brooklyn  Bridge  than  above  it. 

T\k  original  contract  contained  this  provision: 

'  The  City  hereby  lets  the  railroad  to  the  contractor  for  the  term  hereinafter 
mentioned.  The  railroad  hereby  leased  includes  the  railway  constructed  under  the 
routes  and  general  plan  thereby  prescribed  by  the  resolutions  of  the  Board  adopted 
on  the  24th  day  of  January,  1901,  together  with  the  terminals,  stations  and  other 
appurtenances  whatsoever  of  the  said  railroad,  but  not  including  the  equipment 
thereof.  The  railroad  shall  from  time  to  time  include  any  extension  or  addition 
required  by  the  Board  and  constructed  by  the  contractor,  as  provided  in  chapter  1/ 

I  am  of  the  opinion  that  the  question  propounded  by  the  Commission  should  be 
answered  in  the  negative,  and  that  the  City  is  not  at  liberty  to  use,  during  the  term 
of  the  lease  to  the  construction  company,  without  its  consent,  the  tracks  referred  to 
in  the  resolution." 

(6)  2723 
The  Secretary  presented  an  opinion  of  Counsel   in  the  matter  of  the  claim  for 

damages  of  Franklin  L.  Partridge  because  of  the  location  by  the  Commission  of  a 
column  for  the  elevated  portion  of  the  Rapid  Transit  Railroad  on  his  premises  on 
Broadway  at  or  near  the  proposed  extension  of  Two  Hundred  and  Thirty-eighth 
street,  stating  that  there  has  been  a  trespass,  and  that  if  the  City  would  buy  the 
property  for  street  opening  purposes  it  would  relieve  this  situation.  On  motion,  the 
letter  was  referred  to  Commissioner  Eustis. 

(7)  2530,   2529,   2601 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  lists : 


Salary, 

Name.  Position.  Per  Annum.  To  Take  Effect. 

Isaac   A.   Hourwich Statistician   $2,10000  Feb.      i,   1908 

Burdette  G.  Lewis Statistician   i  ,800  00  Jan.    25,  1908 
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Name. 


Position. 


Salary. 
Per  Annum. 


To  Take  Effect. 


Edward  F.  Hayes Junior  Statistician. 

Mills  E.  Case Junior   Statistician. 

Frank  A.  Larkin Transit  Inspector . . 

Irving   C.   Pardee Transit  Inspector.. 

Geo.  P.  Hammond,  Jr Transit  Inspector. . 

John   W.   Cavanaugh Transit  Inspector.. 

Felix  D.  Unger Transit  Inspector. . 


1,200    00 

Feb.      I,  1908 

1,500    00 

Jan.    26,   1908 

1,200    00 

When  he  reports 

1,200    00 

When  he  reports 

1,200    00 

When  he  reports 

1,200    00 

Jan.    13,  1908 

1,200  00 

Jan.      9,  1908 

Ayes— Commissioners  McCarroll,  Maltbie,  Eustis. 

Nays— None. 

Carried. 


<.S) 


O-215 


The  Secretary  presented  the  following: 

Complaint  Order  (Xo.  215). 

Frederick  Erbe,  Henry  Saul,  Theodore 
Blau,  Gus.  Wernau,  Siegfried  Krankel, 
William  S.  Waters, 

Complainants, 
against 
The   Brooklyn,    Queens    County   and    Sub- 
urban Railroad  Company, 

Defendant. 

The  order  of  the  Com.mission,  being  Order  No.  215,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  fares  charged  to  and  from  North  Beach,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(9)  0-2x6 

Commissioner   McCarroll   presented  the   following   memorandum   and   final   order 

after  rehearing  : 

Stat  en  Island  Railway. 

Memorandum  in  Regard  to  Order  After  Rehearing. 

The  railway  company,  by  its  attorney,  objected  to  the  clause  in  the  order  requiring 
two  automatic  bells  to  be  installed  at  each  double  track  crossing.  It  also  called  atten- 
tion to  the  misnaming  of  one  street  and  to  the  fact  that  protection  was  ordered  at 
some  crossings  which  were  practically  impassable  to  teams. 

In  a  conference  with  the  counsel  for  the  railway,  it  appeared  that  the  provision 
as  to  placing  two  automatic  bells  at  every  double  track  crossing  had  been  misunder- 
stood by  him.  It  seems  that  he  had  understood  the  order  to  require  two  complete 
sets  of  track  instruments,  whereas  the  order  plainly  called  for  two  bells  only,  to  be 
rung  by  one  set  of  track  instruments.  After  conferring  with  Mr.  McLimont,  electrical 
engineer,  it  was  decided  to  change  the  form  of  the  order.  No.  174,  section  i,  sub- 
division A,  so  that  instead  of  calling  for  two  bells  at  every  double  track  crossing,  a 
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provision  should  be  made  for  two  bells  at  certain  named  crossings,  to  be  specitied 
after  a  further  complete  examination  by  Mr.  McLimont.     Six  such  crossings  were 
named  by  Mr.  McLimont  after  his  further  examination  of  the  premises.     A  further 
paragraph  was  inserted  in  the  same  subdivision  calling  for  at  least  one  bell  at   all 
grade  crossings  of  macadamized  roads  not  guarded  by  gates  or  watchmen,  and  also 
at  certain  specified  roads  that  were  not  macadamized.     Seven  of  these  country  roads 
were  specified  by  Mr.  McLimont.     The  object  of  the  changes  in  this  section  was  to 
avoid  the  direction  in  general  terms  of  certain  precautions  at  "all  grade  crossings/' 
as  it  appeared  that  in  that  part  of  Staten  Island  through  which  the  railway  runs 
there  has  been  a  recent  real  estate  development  that  has  resulted  in  the  laying  out 
upon  the  map  of  a  very  great  number  of  roads  that  are  shown  in  the  new  1907  Atlas 
of  Staten  Island  as  opened  roads,  but  w^hich,  as  a  matter  of  fact,  are  never  used 
and   hardly   recognizable   as   roads.     By   restricting  the   order   to   roads   which   were 
macadamized,  and  to  certain  additional  country  roads,  the  order  is  made  more  definite 
and  is  restricted  to  roads  actually  used. 

Subdivision  C  of  the  same  section  has  been  slightly  modified,  the  result  being 
that  on  eleven  specified  crossings  the  planking  is  to  extend  the  full  width  of  the 
driveway  and  the  full  distance  between  the  rails.  A  paragraph  is  added  directing  that 
at  all  grade  crossings  of  macadamized  roads,  and  at  six  specified  grade  crossings  of 
country  roads,  the  planking  is  to  extend  the  full  distance  between  the  rails,  but  need 
not  extend  the  full  width  of  the  driveway,  provided  that  in  all  cases  it  shall  be  wide 
enough  for  two  vehicles  to  pass  each  other  on  it  with  ease.  The  present  order  also 
requires  that  at  all  crossings  not  covered  by  the  two  previous  subdivisions  there  shall 
be  at  least  a  guard  plank  outside  of  each  outer  rail,  the  intervening  space  to  be  well 
packed  with  macadam,  stone,  gravel  or  cinders. 

In  the  recitals  of  the  new  order  the  expression  "has  been  and  is  unsafe,  un- 
reasonable, improper  and  inadequate"  has  been  changed  to  read  **is  in  certain  par- 
ticulars unsafe,"  etc. 

Except  for  unimportant  changes  in  dates  upon  which  the  order  is  to  take  effect, 

and  certain  small  changes  in  the  form  of  the  recitals,  which  are  recommended  by 

Counsel,  there  is  no  further  change  in  the  order. 

Submitted  with  order. 

Wm.   McCARROLL,  Commissioner. 

Final  Order  After  Rehearing  (No.  216). 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvement  in 
and  additions  to  the  service  and  equip- 
ment of  the  Staten  Island  Railway  Com- 
pany. 
Under  Order  for  Rehearing  No.  194,  made 
January   10,   1908. 

This  matter  coming  on  upon  the  report  of  the  rehearing  of  Order  No.  174,  had 
herrin  on  the  i6th  day  of  January,  1908,  and  it  appearing  that  the  said  rehearing  was 
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held  by  and  pursuant  to  an  order  of  this  Commission,  dated  January  lo,  1908,  and 
numbered  194,  and  returnable  on  the  i6th  day  of  January,  1908,  and  that  the  said 
order  was  duly  served  upon  the  Staten  Island  Railway  Company,  and  that  the  said 
service  was  by  it  duly  acknowledged,  and  that  the  said  rehearing  was  held  by  and 
before  the  Commission  on  the  matters  in  said  order  for  rehearing  specified,  on  Janu- 
ary 16,  1908,  and  by  adjournment  duly  had  on  January  20,  1908,  before  Commissioner 
McCarroU,  presiding,  Joseph  P.  Cotton,  Esq.,  appearing  for  the  Staten  Island  Railway 
Company,  and  Arthur  DuBois,  Esq.,  for  the  Commission,  and  the  said  Staten  Island 
Railway  Company  having  been  afforded  reasonable  opportunity  for  presenting  evidence 
and  examining  and  cross-examining  witnesses,  and  having  waived  its  right  so  to  do, 
and  having  announced  that  it  had  no  evidence  to  offer, 

Now,  after  the  proceedings  upon  said  rehearing,  and  after  consideration  of  the 
facts,  including  those  arising  since  the  making  of  the  order,  the  Commission  being  of 
opinion  that  the  original  order,  No.  174,  for  the  improvement  in  and  addition  to  the 
equipment  and  service  of  the  Staten  Island  Railway  Company  should  be  changed  and 
modified  in  certain  particulars, 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  That  the  order,  No.  174,  issued  December  27,  1907,  and  directed  to  the 
improvement  in  and  additions  to  the  equipment  and  service  of  the  Staten  Island  Railway 
Company,  be  and  the  same  is  changed  and  modified  to  read  as  follows : 

In  the  Matter 
of, 

The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvement  in 
and  additions  to  the  service  and  equip- 
ment of  the  Staten  Island  Railway  Com- 
pany. 

Under  order  for  hearing  made  November 
8,  1907,  and  orcfer  for  rehearing  made 
January  10,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  22d  day 
of  November,  1907,  and  it  appearing  that  the  said  hearing  was  held  by  and  pursuant  to 
an  order  of  this  Commission  made  November  8,  1907,  and  returnable  on  the  22d  day 
of  November,  1907,  and  that  the  said  order  was  duly  served  upon  the  Staten  Island 
Railway  Company,  and  that'  the  said  service  was  by  it  dulv  acknowledged,  and  that  the 
said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in  said  order  speci- 
.ned,  on  November  22,  1907,  before  Commissioner  McCarroll  presiding ;  Abel  E.  Black- 
mar,  Esq.,  appearing  for  the  Commission,  Joseph  P.  Cotton,  Esq.,  appearing  for  the 
Staten  Island  Railway  Company,  and  by  adjournment  duly  had  on  November  21^,  1907, 
and  by  adjournment  duly  had  on  December  3,  1907,  and  by  adjournment  duly  had  on 
December  10,  1907,  at  all  of  which  adjourned  sessions  Arthur  DuBois,  Esq.,  appearing 
for  the  Commission,  and  Joseph  P.  Cotton,  Esq.,  appearing  for  the  Staten  Island  Rail- 
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way  Company,  Mr.  Commissioner  Eustis  presiding  at  the  hearing  of  December  3,  1907, 
and  Mr.  Commissioner  McCarroll  presiding  at  all  other  adjourned  sessions,  and  proof 
having  been  taken  at  all  of  said  sessions, 

Now,  the  Commission  being  of  the  opinion,  after  the  proceedings  upon  said  hear- 
ing, that  the  regulations,  practices,  equipment,  appliances  and  service  of  the   State n 
Island  Railway  Company  in  respect  to  transportation  of  persons  in  the  First  District 
have  been  and  are  in  certain  particulars  unsafe,  unreasonable,  improper  and  inadequate, 
and  in  the  judgment  of  the  Commission  certain  changes,  improvements  and  additions 
thereto  being  such  as  ought  reasonably  to  be  made  in  the  manner  below  set  forth,  in 
order  to  promote  the  security  or  convenience  of  the  public,  or  of  its  employees,  or  in 
order  to  secure  adequate  service  and  facilities  for  the  transportation  of  passengers,  ami 
it  being  the  judgment  of  the  Commission  that  the  changes,  additions  and  improvements 
in  regulations,  equipment,  appliances  and  service  of  the  said  company,  as  below  set 
forth,  are  such  as  are  just,  reasonable,  safe,  adequate  and  proper,  and  ought  reasonably 
to  be  made  to  promote  the  security  and  convenience  of  the  public  and  employees, 

Therefore,  on  motion  of  Abel  E.  Blackmar,  Esq.,  Counsel  to  the  Commission,  it  is 

I. 

Ordered,  That  the  Staton  Island  R:iilway  Company  adopt  the  following  precautions 
and  install,  at  or  near  grad-e  crossings,  and  maintain  the  following  appliances  for  the 
better  protection  of  its  employees  and  the  pul)lic : 

(A)     Bells  and  Signals. 

At  the  following  crossings  tlie  company  shall  provide  and  maintain  two  automatic, 
electrical  y  operated  warning  bells,  one  on  each  side  of  the  track  and  diagonally  op- 
posite to  each  other,  so  that  both  bells  at  each  crossing  shall  be  rung  by  every  train 
passing  that  crossing. 

Tompkins  avenue,  Clifton.  Amboy  road,  near  Great  Kills. 

Amboy  road,  near  Huguenot.  Amboy  road,  near  Pleasant  Plains. 

Church  street,  Tottenville.  East  Broadway,  Tottenville. 

At  all  other  grade  crossings  of  macadamized  roads  not  guarded  by  gates  or 
watchmen,  and  also  at  all  the  grade  crossings  named  below,  the  company  shall  main- 
tain at  least  one  electrically  operated  warning  bell  so  arranged  that  it  shall  be  rung 
by  every  train  passing  that  crossing. 

Burgher  avenue.  Colfax  avenue. 

Liberty  avenue.  Tysons  lane. 

Jefferson  avenue.  Bridge  avenue. 

Franklin  avenue. 

Nothing  in  this  order  shall  be  construed  to  authorize  the  removal  of  any  warning 
bells  now  in  use.  and  no  such  warning  bells  shall  be  removed  unless  other  bells  of 
equal  efficiency  be  substituted.     The  company  shall  test  all  bells  at  least  once  daily. 
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in  the  morning,  reports  of  such  tests  to  be  regularly  made  and  promptly  filed  at  the 
principal  operating  office  of  the  company. 

The  provisions  of  this  subdivision  A  to  be  completed  not  later  than  March  15, 
1908. 

(B)     Warning  Signs. 

At  every  grade  crossing  where  double  tracks  occur,  warning  signs  shall  be 
properly  located  and  maintained,  one  on  either  side  of  the  track  and  diagonally 
opposite  each  other,  and  where  one  track  only  occurs,  one  such  sign  shall  be  properly 
located  and  maintained. 

The  provisions  of  this  subdivision  to  be  completed  not  later  than  February  20, 
1908. 

CC)     Planking. 

Kach  of  the  following  crossings  shall  be  planked  for  the  full  w-idth  between  the 
rails  and  have  one  12-inch  guard  plank  outside  of  each  outer  rail.  Such  planking 
to  extend  across  the  full  width  of  the  driveway. 

Tompkins  avenue.  Amboy  road,  Great  Kills. 

Give  avenue.  Annadale  road. 

Old  Town  road.  Amboy  road,  Huguenot. 

Colfax  avenue.  Amboy  road,  Pleasant  Plaiiis. 

Amboy  road.  Richmond  Vallev  road. 

Church  street.  Tottenville. 

All  other  grade  crossings  of  macadamized  roads  and  also  all  the  grade  crossings 
jiamed  below  shall  be  planked  for  the  full  w'idth  between  the  rails  and  have  one 
i2-inch  guard  plank  outside  of  each  outer  rail.  Such  planking  is  to  extend  across 
the  driveway  far.  enough  to  allow  two  vehicles  to  pass  each  other  on  it  with  ease. 
The  crossing  at  all  times  to  be  maintained  in  first  class  condition. 

Burgher  avenue,  Concord.  Bridge  avenue. 

•         Liberty  avenue.  Jefferson   avenue. 

Colfax  avenue.  Tysons  lane. 

All  other  crossings  of  public  highways  not  planked  for  the  full  distance  between 
the  rails  shall  have  at  least  one  12-inch  guard  plank  on  each  side  of  all  rails  for  the 
full  width  of  the  driveway,  and  the  space  between  the  guard  plank  shall  be  kept  evenly 
graded  to  the  top  of  the  rails  and  solidly  packed  with  macadam  stone  or  gravel  or 
cinders.     The  crossing  at  all  times  to  be  maintained  in  first  class  condition. 

The  provisions  of  this  subdivision  to  be  completed  not  later  than  April  i,  1908. 

(D)       G.VTES. 

At  the  Lincoln  avenue  crossing  in  Grant  City,  a  single  arm  gate  or  bar  shall 
be  installed  and  a  flagman  shall  be  kept  on  duty  at  this  point  to  operate  it  during 
the  months  from  May  i  to  October  i. 

The  provisions  of  this  subdivision  to  be  completed  not  later  than  May  i,  1908. 
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(E)     Flagman. 

That  a  flagman  shall  be  stationed  at  the  grade  crossing  on  Tyrell  street.  Tctten- 
ville,  to  remain  on  duty  during  all  hour^  in  which  trains  arc  scheduled  to  cross  these 
streets. 

The  provisions  of  this  subdivision  to  be  complied  with  not   later  than   May    i, 

1908. 

II. 

That  alh  trains  be  so  run  as  to  connect  with  the  Municipal  ferryboats  at  St. 
George. 

•  The  provisions  of  this  section  to  take  effect  immediately. 

III. 
Smoke  and  Noise. 

That  the  Staten  Island  Railway  Company  prohibit  and  take  all  necessary  steps 
to  prevent  all  unnecessary  and  unreasonable  noises  and  smoke  nuisances  from  engines 
or  shops  which  it  owns  or  controls  at  Clifton,  St.  George  or  Tottenville,  or  at  any 
other  point  or  points  where  engines  run  or  are  allowed  to  stand. 

That  all  labor  on  Sunday,  by  or  for  the  company,  be  prohibited,  excepting  the 
works  of  necessity  and  charity.  In  works  of  necessity  or  charity  is  included  whatever 
is  needful  during  the  day  for  the  good  order,  health  or  comfort  of  the  community. 

The  provisions  of  this  section  to  take  effect  immediately. 

IV. 
Lamps  and  Lighting. 

That  the  Staten  Island  Railway  Company  install,  use  and  keep  in  good  condition 
a  sufficient  number  of  new  lamps  of  the  so-called  "Belgian"  station  lamp  type,  or 
other  suitable  lamps  of  at  least  equal  candle  power,  similar  to  the  lamp  exhibited  to 
the  Commission  at  the  hearing,  adequately  to  light  the  stations  and«platforms  at  the 
following  places :  * 

Tottenville.  Great  Kills. 

Richmond  Valley.  New  Dorp. 

Huguenot.  Grant  City. 

Annadale.  Dongan  Hills. 

Pleasant  Plains.  Grasmere. 

The  provisions  of  tUis  section  to  be  complied  with  as  soon  as  possible  and  not 
later  than  April  i,  1908. 

That  the  following  additions,  c:iangcs  and  rcadjuslmont  of  service  and  time 
schedules  be  put  in  effect  without  unnecessary  delav.  but  not  later  than  February  15, 
1908: 

'     (A)     By  running  a  train  of  not  less  tlian  three  cars  to  leave  Tottenville  daily, 
except  on  Sundays  and  holidays,  between  trains  shown  as  No.  3  and  No.  5  on  official 
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time  table,  dated  October  14,  1907,  such  train  to  run  to  St.  George,  making  all  stops 
between  Tottenville  and  Grasmere,  except  that  the  stop  at  Whitlock  may  be  on  flag 
signal,  the  train  to  reach  St.  George  in  time  to  connect  with  the  7.30  boat  from  Man 
hattan. 

(B)  By  running  an  additional  train  to  leave  St.  George  daily,  except  Sundays 
and  holidays,  between  trains  No.  34  and  No.  ^6,  shown  on  official  time  table  dated 
October  14,  1907,  said  train  to  leave  after  arrival  of  Municipal  ferryboat  leaving 
Manhattan  at  7  p.  m.  and  to  make  all  stops  to  Tottenville. 

(C)  By  running  an  additional  train  to  leave  St.  George  after  the  arrival  of  the 
Municipal  ferryboat  which  leaves  Manhattan  at  12  o'clock  midnight  and  to  make  all 
stops,  regular  or  on  signal,  to  Tottenville;  and  it  is  further 

Ordered,  That  this  order  shall  continue  in  force  for  a  period  of  two  ycar^ 
from  and  after  taking  effect  of  the  same,  but  without  prejudice  to  an  order  for  further 
or  additional  hearings  and  action  thereon  by  the  Commission,  in  respect  of  anything 
herein  prescribed  or  in  respect  of  anything  covered  by  the  order  for  hearing  herein, 
prior  to  the  expiration  of  said  period  of  two  years;  and  it  is  further 

Ordered,  That  before  January  28,  tpoS,  the  said  Staten  Island  Railway  Company 
notify  the  Public  Service  Commission  for  the  First  District  whether  the  terms  of  thi'^ 
order  are  accepted  and  will  be  obeyed. 

Ayes — ^Commissioners  McCarroll,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(10)  O-217 

Commissioner  McCarroll  presented  the  following  memorandum  and  fmal  order 
after  rehearing: 

Staten  Island  Rapid  Transit  Railway  Company. 
Memorandum  in  Regard  to  Order  After  Rehearing. 
The  application  for  rehearing  was  made  in  form  exactly  similar  to  that  in  the 
Staten  Island  Railway  matter.  The  principal  changes  made  after  the  rehearing  in  this 
matter  have  been  a  modification  of  the  terms  of  the  order  in  regard  to  bells  and  signals 
on  the  North  Shore  Division.  Mr.  McLimont,  Electrical  Engineer  to  the  Commission, 
personally  examined  every  crossing  on  this  division  and  found,  I  think,  that  each  cross- 
ing, with  two  exceptions,  was  completely  planked  and  guarded  by  a  flagman.  Upon 
his  advice,  it  appears  that  owing  to  the  nature  of  the  villages  crossed  by  this  railroad, 
the  protection  by  the  flagman  was  sufficient,  and  that  warning  bells  would  probably  be 
a  useless  annoyance  to  the  neighboring  residents.  All  the  principal  crossings  were 
guarded  by  gates,  as  well  as  by  a  flagman,  and  for  this  reason  the  new  order  simply 
specifies  additional  bells  for  two  crossings,  additional  signs  for  nine  crossings  and 
double-arm  gates  for  one  crossing.  The  same  changes  in  the  recitals  and  dates  of  the 
,^rder  have  been  made  as  reported  in  the  order  on  the  Staten  Island  Railway. 

Submitted  with  order. 

Wm.  McCARROLL,  Commissioner. 
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Final    Order   After    Rehearing,    No.    217. 

In  the  Matter 
of 
The  hearing:  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvement  in 
and'  additions  to  the  service  and  equip- 
ment of  the  Statcn  Island  Rapid  Transit 
Railway  Company. 
Under  Order  for  Rehearing  No.  195,  made 
January  10,   1908.* 

This  matter  coming  on  upon  the  report  of  the  rehearing  of  Order  No.  175,  had 
herein  on  the  16th  day  of  Jaimary,  1908,  and  it  appearing  that  the  said  rehearing  was 
held  by  and  pursuant  to  an  order  of  this  Commission,  dated  January  10,  1908,  and  num- 
bered 195,  and  returnable  on  the  i6th  day  of  January,  1908,  and  that  the  said  order  was 
duly  served  upon  the  Statcn  Island  Rapid  Transit  Railway  Company,  and  that  the  said 
service  wasj)y  it  duly  acknowledged,  and  that  the  said  rehearing  was  held  by  and 
before  the  Commission  on  the  matters  in  said  order  for  rehearing  specified  on  Janu- 
f^ry  16,  1008,  and  by  adjournment  duly  had  on  January  20,  1908,  before  Commissioner 
McCarroll,  presiding;  Joseph  P.  Cotton,  Esq.,  appearing  for  the  Staten  Island  Rapid 
Transit  Railway  Company,  and  Arthur  DuBois,  Esq.,  for  the  Commission,  and  the  said 
Staten  Island  Rapid  Transit  Railway  Company  having  been  afFord-cd  reasonable  oppor- 
tunity f(jr  presenting  evidence  and  examining  and  cross-examining  witnesses,  and  hav- 
ing waived  its  right  so  tu  do,  and  having  announced  that  it  had  no  evidence  to  offer. 

Now,  after  the  proceedings  upon  said  rehearing,  and  after  consideration  of  the 
facts,  including  those  arising  since  the  making  of  the  order,  the  Commission  being  of 
opinion  that  the  original  order,  No.  175,  for  the  improvement  in  and  addition  to  the 
equipment  and  service  of  the  Staten  Island  Rapid  Transit  Railway  Company  should 
be  changed  and'  modified  in  certain  particulars, 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  the  order,  No.  175,  issued  December  zy^  1907,  and  directed  to  the 
improvement  in  and  additions  to  the  equipment  and  service  of  the  Staten  Island  Rapid 
Transit  Railway  Company,  be  and  the  same  is  changed  and  modified  to  read  as  follows: 

In  the  Matter 
of 

The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvement  in 
and  additions  to  the  service  and  equip- 
ment of  the  Staten  Island  Rapid  Transit 
Railway  Company. 

I'nder  order  for  hearing  made  November  8, 
1907,  and  order  for  rehearing  made  Janu- 
ary 10,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  22d  day 
of  November,  1907,  and  it  appearing  that  the  said  hearing  was  held  by  and  pursuant  to 
an  order  of  this  Commission,  made  November  8,  IQ07,  and  returnable  on  the  22d  day 
of  November,  1907,  and  that  the  said  order  was  duly  served  upon  the  Staten  Island 
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Rapid  Transit  Railway  Company,  and  that  the  said  service  Was  by  it  duly  acknowledged, 
and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in 
said  order  specified  on  November  22,  1907,  before  Commissioner  McCarroU,  presiding; 
Abel  E.  Blackmar,  Esq.,  appeanng  for  the  Commission;  Joseph  P.  Cotton,  Esq.,  appear- 
ing for  the  Staten  Island  Rapid  Transit  Railway  Company,  and  by  adjournment  duly 
had  on  November  26,  1907,  and  by  adjournment  duly  had  on  December  3,  1907,  and  by 
adjournment  duly  had  on  December  10,  1907,  at  all  of  which  adjourned  sessions  Arthur 
DuBois,  Esq.,  appearing  for  the  Commission,  and  Joseph  P.  Cotton,  Esq.,  appearing  for 
the  railways,  Mr.  Commissioner  Eustis  presiding  at  the  session  of  December  3.  1907, 
and  Mr.  Commissioner  McCarroU  presiding  at  all  other  adjourned  sessions,  and  proof 
having  been  taken  at  all  of  said  sessions, 

Now,  the  Commi'^sinn  being  of  the  opinion,  after  the  proceedings  upon  said  hearing, 
that  the  regulations,  practices,  equipment,  appliances  and  service  of  the  Staten  Island 
Rapid  Transit  Railway  Company  in  respect  to  transportation  of  persons  in  the  First 
District  have  been  and  are  in  certain  particulars  unsafe,  unreasonable,  improper  and 
inadequate,  and  in  the  j.udgment  of  the  Commission  certain  changes,  improvements 
and  addition?  thereto  being  such  as  ought  reasonably  to  be  made,  in  the  manner  below 
set  forth,  in  order  to  promote  the  security  or  convenience  of  the  public,  or  of  its  em- 
ployees, or  in  order  to  secure  adequate  service  and  facilities  for  the  transportation  of 
passengers,  and  it  being  the  judgment  of  the  Commission  that  the  changes,  additions  and 
improvements  in  regulations,  equipment,  appliances  and  service  of  the  said  company, 
ris  below  set  forth,  are  such  as  are  just,  reasonable,  safe,  adequate  and  proper,  and  ought 
rea.sonably  to  be  made  to  promote  the  security  and  convenience  of  the  public  and  em- 
ployees, 

Therefore,  on  motion  of  Abel  E,  Blackmar,  Esq..  Counsel  to  the  Commission,  it  is 
Ordered   (i).  That  the  Staten  Island  Rapid  Transit  Railway  Company  adopt  the 
following  precautions  and  install  and  maintain  the  following  appliances  for  the  better 
protection  of  its  employees  and  the  public : 

(A)     Bells  and  Signals. 

That  the  company  provide  and  maintain  at  least  one  electrically  operated  warning 
bell  at  the  grade  crossing  on  the  North  Shore  Division,  at  Morning  Star  road  and  at 
Central  avenue. 

The  provisions  of  this  subdivision  to  be  complied  with  not  later  than   March   15, 

1908. 

(B)     Warning  Signs. 

At  Snug  Harbor,  a  suitable  sign  to  be  installed,  warning  the  engineer  of  trains 
approaching  in  either  direction  of  the  crossing  to  the  coal  dock  and  freight  platform 
of  Sailors'  Snug  Harbor,  at 

Broadway,  Sharpe  avenue, 

Maple  avenue,  John  street. 

Elm  street,  .  • 
— suitable  street  crossing  signs. 
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At  Nicholas  street,  si^ns  for  both  sides  of  the  track,  the  sign  now  in  place  to   be 
repaired. 

Maple  avenue,  St.  Marys  avenue, 

— suitable  street  crossing  signs. 

Chestnut  avenue,  sign  to  be  put  in  good  repair. 

The  provisions  of  this  subdivision  to  be  complied  with  not  later  than  February 

20,  1908. 

(C)     Gates. 

That  the  Staten  Island  Rapid  Transit  Railw^ay  Company  install,  maintain  and 
operate  at  all  regular  hours  of  traffic  over  the  company's  tracks,  suitable  double  arm 
gates  at  the  Broadway  crossing,   Port  Richmond. 

The  provisions  of*  this  subdivision  to  be  complied  with  not  later  than  March   15. 

1908. 

(D)     Lamps  and  Lighting. 

That  the  Staten  Island  Rapid  Transit  Railway  Company  insiall,  maintain  and  use 
new  lamps  of  the  so-called  "Belgian"  station  lamp  type  or  other  suitable  lamp  of  at 
least  equal  candle  power  to  the  lamp  produced  by  the  Staten  Island  Rapid  Transit 
Railway  Company  at  the  hearing  before  the  Commission,  in  sufficient  numbers  ade- 
quately to  light  the  stations  and  platforms  at 

New  Brighton,  Port  Richmond, 

Snug  Harbor,  Elm  Park, 

Livingston,  Tompkinsville, 

West  New  Brighton,  Stapleton. 

The  provisions  of  this  subdivision  to  be  complied  with  not  later  than  February 
15,  1908. 

2.  That  all  passenger  cars  used  by  the  Staten  Island  Rapid  Transit  Railway 
Company  be  adequately  lighted. 

The  provisions  of  this  subdivision  to  take  effect  at  once. 

3.  Train  Schedules. 

That  all  trains  operated  by  the  Staten  Island  Rapid  Transit  Railway  Company, 
cither  on  the  North  Shore  or  South  Shore  divisions,  connect  at  St.  George  with 
boats  of  the  Municipal  Ferry. 

The  provisions  of  this  section  to  take  effect  not  later  than  January  25,  1908. 

4.  Smoke  and  Noise. 

That  the  Staten  Island  Rapid  Transit  Railway  Company  prohibit  and  take  all 
necessary  steps  to  prevent  all  unnecessary  and  unreasonable  noises  and  smoke  nuisances 
from  engines  or  shops  which  it  owns  or  controls  at  Clifton  and  St.  George,  or  at 
any  other  point  or  points  where  engines  run  or  are  allowed  to  stand. 

That  all  labor  on  Sunday,  by  or  for  the  company,  be  prohibited,  excepting  the 
works  of  necessity  and  charity.  In  works  of  necessity  or  charity  is  included  whatever 
i§  needful  during  the  day  for  the  good  order,  health  or  comfort  of  the  community. 

The  provisions  of  this  section  to  take  effect  immediately. 
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And  it  is  further  \ 

Ordered,  That  this  order  shall  continue  in  force  for  a  period  of  two  years 
from  and  after  taking  effect  of  the  same,  but  without  prejudice  to  an  order  for  further 
or  additional  hearings  and  action  thereon  by  the  Commission,  in  respect  of  anything 
herein  prescribed  or  in  respect  of  anything  covered  by  the  order  for  hearing  her«n, 
prior  to  expiration  of  said  period  of  two  years.     And  it  is  further 

Ordered,  That  before  January  28,  1908,  the  said  Staten  Island  Rapid  Transit 
Railway  Company  notify  the  Public  Service  Commission  for  the  First  District  whether 
the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Maltbi^,  Eustis. 

Nays — None.- 

Carried. 

(11)  1841 
With   reference   to   the  complaint  heretofore   filed   with   the   Commission   against 

the  New  York  City  Railway  Company  as  to  why  it  should  not  order  the  rear  inside  gates 

of  their  cars  opened,  on  Broadway,  between  'Fifty-ninth  and  Manhattan  streets,  the 

following    communication   withdrawing   the    said    complaint    Was    submitted,    and,    on 

motion,  ordered  filed  and  the  receivers  of  the  said  company  notified  of  the  withdrawal 

of  the  said  complaint: 

The  West  End  Association/ 
No.   100  Broadway, 

January  21,  1908. 

Miu)  R.  Maltbie,  Esq.,  Public  Service  Commissioner,  No.  154  Nassau  Street,  City : 

Dear  Sir — Replying  to  your  favor  of  20th  inst.  regarding  the  ordinance  providing 

for  the   opening  of  the  inside  gates  on  the   Broadway  cars,   I   beg  to   say  that  the 

Railroad  Committee  of.  this  association  has  been  instructed  to  withdraw  the  matter 

from   your   Commission  and   to  test  the  question   through   an   action   to   be   brought 

by  the  Corporation  Counsel  to  recover  the  penalties  mentioned  in  the  ordinance.     I 

enclose  a  copy  of  resolution  to  that  end  adopted  by  the  association  on  the  6th  inst. 

Yours  truly, 

A.  WALKER  OTIS, 

Chairman  Railroad  Committee,  No.  60  Wall  street. 

(12)  O-176 
The    Secretary    presented    a   communication    from    the    High    Bridge    Taxpayers* 

Alliance  transmitting  a  resolution  protesting  against  a  recent  order  of  the  Commission 
requiring  all  Ogden  avenue  cars  of  the  New  York  City  Interborough  Railway  Company 
to  continue  up  Aqueduct  avenue  instead  of  crossing  Washington  Bridge,  and  requesting 
the  Commission  to  issue  an  order  providing  for  an  adequate  service  of  through  cars 
over  the  Ogden  avenue  line  to  the  One  Hundred  and  Eighty-first  street  station  of  the 
subway.     The  communication  was  referred  to  Commissioner  Eustis. 
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(i3)  3o6<5 

The  Secretary  presented  a  communication  from  the  Prospect  Heights  Citizens' 
Association  of  Brooklyn  transmitting  a  resolution  approving  the  plans  of  the  Com- 
mission for  the  construction  of  a  subway  from  the  Manhattan  Bridge  through  Canal 
strtet  to  the  North  River.    The  papers  were  ordered  filed. 

(14)  2092,  2093 
Commissioner  Maltbie — "  Inasmuch  as  the  Chief  Engineer  has  made  rapid  pro- 
gress on  the  modifications  of  the  contracts  for  the  so-called  Bridge-Subway  Loop,  and 
inasmuch  as  these  modifications  have  already  been  approved  by  this  Commission, 
I  move  that  Counsel,  with  the  Chief  Engineer,  be  directed  to  prepare  the  modified 
contracts  for  approval  by  this  Commission  and  signature  by  the  contractors.'' 

The  motion  was  duly  seconded. 

Ayes — Commissioners  McCarroll,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

(15)  '  0-218 
Order  for  Answer  (No.  218). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  Interborough  Rapid  Transit  Company  be  required  to  inform 
this  Commission  in  one  week  from  the  receipt  of  this  resolution  as  to  the  present  con- 
dition of  the  changes  at  the  One  Hundred  and  Thirty-eighth  and  One  Hundred  and 
Forty-ninth  street  stations  of  the  Tiurd  avenue  elevated,  heretofore  authorized,  and  to 
give  the, earliest  probable  date  when  such  changes  will  be  completed. 

Ayes — Commissioners   McCarroll,  ^faltbie,  Kustis. 

Nays — None. 

Carried. 

(16) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  had  been 
duly  approved  by  Commissioner  McCarroll,  C(unmittce  on  Audit  for  January,  where- 
upon, on  motion,  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  The  City  of  New  York  for  payment: 

No.  Name.  Services  and  Material.  Amount. 

539.  R.   B.  Arkin  &  Co Stationery  supplies,   as  per  bill  of  December  24, 

1907 $52  SO 

540.  E.  J.  Brooks  &  Co Inspectors'  badges,   as  per  bill   of  December    14, 

1907 12  50 

541.  Bureau  of  Charities  Wood  Yard . .      Kindling    wood,    as    per    bill    of    December    16, 

1907 4  75 

542.  Alvah  Bushnell  Company Stationery  supplies,  as  per  bill  of  December  19, 

1907 8  50 
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No.  Name.  Services  and  Material.  Amount. 

543.  Dixie  Book  Shop Booka  and  publications,  as  per  bill  of  December 

27,    1907 xoo  25 

544.  Everson  ft  Reed Wax  seals,  as  per  bill  of  December  30,   1907 . .  87  5o 

545.  Law   Reporting  Company Typewriting,    stenographic    work   and   stationery 

supplies,    as   per   bills   of   December    19,    2907 

(3),  and  December  30*   1907 1*048  2s 

546.  Lawyers'  Co-operative  Publishing 
^  _  1        *     '  .....-.«  S7X  00 

S47. 


Company Law  books,  as  per  bill  of  December  28,   1907.  • 

Library  Bureau Furniture    and    stationerv,   as   per   bills    of  No- 
vember  21,    1907,    and   December   6   and    r6, 

1907 

548.     New  York  Blue  Print  Paper  Com- 
pany       Blue  prints,  as  pel*  bill  of  December  i,  1907.. 

S49-  M.  A.  O'Connor Postage  and  stationery,  as  per  bill  of  Decem- 
ber  12,    1907 

5Se-     £•  G.  Ruehle  ft  Co Blue  prints,  as  per  bill  of  December  i,  1907... 

S$J.     Schneider  Brothers Repairing  two   Sling  psychrometers,  as  per  bill 

of   December  16,   1907 

552.  G.  £.  Stechert  ft  Co Books  and  publications,  as  per  bills  of  Decem- 
ber 20,  20  and  31,   1907 

S5J>  Florence  £.  Tallmadge Copying  cards  for  index,  as  per  bill  of  Decem- 
ber 23,    1907 

554.     The  Twinlock  Company Stationery  supplies,  as  per  bills  of  December  16 

and    30,    1907 

55S>  Benj.  H.  Tyrrcl Printing  copies  of  briefs,  as  per  bills  of  Decem- 
ber 15  and  30,   1907. . . , 

582.  George  J.  Adams Appraisal  of  machinery,  as  per  bill  of  December 

33f    1907 

583.  H.  Anderson InsUlling   drop  lights   at  No.  88  Centre  street, 

as  per  bill  of  January  7,   1908... 

ce  furnished,  as  per  bills  of  Decem     _  _     _  ^  , 
1907  (No.  4  Court  square  and  No.  323  Scher- 
srho 


594-  The  Hall's  Safe  Company Safe,  as  per  bill  of  November  15,  1907 

6o»,  £.  Belcher  Hyde Maps,  as  per  bill  of  January  13,  1908 

603.  Ideal  Ventilator  Company Ventilators,  as  per  bill  of  January  15,  1908. 

604.  KoUer  ft  Smith Furniture,  as  per  bill  of  January  6,  1908... 


605.  Keuffel  ft  Esser  Company Engineering  supplies,  as  per  bills  of  January  3 

(2),  6  and  7   (2),   10   (3),  xi  and  13,   1908.. 

606.  Library  of  Congress. Printed  cards,  as  per  bill  of  January  iz,  2908.. 

^07.    New  York  Improved  Meter  Com- 
pany      Testing-  meters,   including  use  of  testing  bottle, 

as  per  bill    of   DecemSer    14,    1907 

^^>    Law  Reporting  Company Printed  copies  of  Stenographers'  minutes,  as  per 

bill  of  January  9,   1908 
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226 

50 

584.     American  Ice  Cbmpany Ice  furnished,  as  per  bills  of  December  2  to  31, 

1907  (No.  4  Con 
merhorn  street). 

.  585.     William  T.  Baker Candles,  as  per  bill  of  January  4,  1908 

586.  B^er,  Voorhis  ft  Co Stationery  supplies,  as  per  bill  01  December  24, 

1907 

587.  The  Beck  Duplicator  Company...     Stationery  supplies,  as  per  bill  of  January    11, 

1908 

588.  Martin  B.  Brown  Company Postage  and  printing,   as  per  bills  (6)   of  Janu- 

ary  II,   1908 

589.  Buff  ft  Buff  Manufacturing  Com- 

pany       Engineering  supplies  and  repairs,  as  per  bills  of 

December  16  and  18.  1907 45  15 

590.  Empire  City  Savings  Bank Rent,  second  floor  of  No.  231   West  One  Hun- 

dred and  Twenty-fifth  street  and  one  room  at 
No.  219  West  One  Hundred  and  Twenty-fifth 
street,  as  per  bill  of  January,  1908 

591*    F.  F.  Fuhrmann Rubber  stamps,  as  per  bill  of  January  8,  1908.. 

S92.    Globe- Wemidce  Ck>mpany Furniture,  as  per  bill  of  December  31,  1907... 

593-     The  Gramercy  Press Lithographed  plates  of  maps,  as  per  bill  of  No- 
vember 30,   1907 
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50 
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50 

426 
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00 
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No.  Name.  Services  and  Material.  Amount. 

609.  New  York  Blue  Print  Paper  Com- 

pany       Blue  prints,  as  per  bills  of  January  2  and   14, 

1908 37  98 

610.  The  Pullman  Automatic  Ventilator 

Manufacturing  Company Ventilating  boards,   as  per   bill  of  January   xz, 

1908 62  00 

^11.     Francis  H.   &  Angeline  W.   Rob- 
inson       Rent  of  rooms  707  to  713,  Nos.  120  to  124  Lib- 
erty street,  as  per  bill  for  January,  X908....         220  84 

€12.     Union  Towel  Supply  Company .. .     Towel    service,    as    per    bills    of    December    31, 

1907  (3) 20  44 

Ayes — Commissioners  McCarroll,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(17)  1265 

The  Secretary  presented  the  following  requisition  of  John  B.  McDonald,  together 
with  the  certificate  of  the  Chief  Engineer  approving  same,  as  approved  by  the  Com- 
mittee on  Audit: 

Rapid  Transit  Subway  Construction  Company, 
Nos.  13  TO  21  Park  Row. 

New  York,  January  18,  1908. 

Requisition  No.  11,  Van  Cortlandt  Park  Extension — For  work  done  and  materials 
furnished,  under  contract  dated  February  21,  1900,  for  the  construction  and  operation  of 
the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  December,  1908, 
as  follows: 

Total   to   date $732,443  50 

Less  previous   requisitions 724.333  00 


Balance  due $8,110  00 


JOHN  B.  Mcdonald,  Contractor.    - 
By  August  Belmont,  Attorneys. 

Certificate  No.  11,  Van  Cortlandt  Park  Extension — I  hereby  certify  that  the  work 
done  and  materials  furnished  under  contract  dated  February  21,  1900,  for  the  construc- 
tion and  operation  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for  which 
Requisition  No.  11,  V.  C.  P.  of  date  January  18,  1908,  is  made  by  John  B.  McDonald, 
the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of  the  con- 
tract to  the  value  of  eight  thousand  one  hundred  and  ten  dollars  ($8,110),  that  such 
value  has  been  ascertained  relatively  to  the  contract  value  of  the  whole  work,  and  that 
no  certificate  has  previously  been  made  for  such  work  and  materials. 

HENRY  B.  SEAMAN, 
Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 
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The  following  resolution  was  thereupon  moved,  and  duly  seconded: 

Whereas,  The  Contractor,  Tohn  B.  McDonald,  has  made  requisition  on  this  Com- 
mission, numbered  No.  ii,  and  dated  January  i8,  1908,  for  work  done  and  materials 
furnished  under  contract  dated  February  21,  1900,  for  the  construction  and  operation 
of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  the  31st  day  of  December, 
1908^  amounting  to  eight  thousand  one  hundred  and  ten  dollars  ($8,110)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  .done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  McCarroll,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(18)  2742 

On  motion,  duly  seconded,  it  was 
Resolved,  That  the  following  exempt  appointment  be  made: 

Salary, 
Name.  Position.  Per  Annum.       To  Take  EffecL 

Louis  D.  Fouquet Division   Engineer $3,00000        Jan.      x,  X908 

Ayes — Commissioners  McCarroll,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY.  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION: 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  January  28,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Commissioner.  Edward  M.  Bassett,  Acting  Chairman,  Commissioner* 
William  McCarroll.  Milo  R.  Maltbie,  John  E.  Eustis. 

<'> 

Chairman  Willcox  was  excused  because  of  absence  on  business  of  the  Commis- 
sion, and,  on  motion,  duly  seconded,  Commissioner  Bassett  was  elected  Acting  Chair- 
man. . 

(2) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  January  17 
and  21,  as  printed  in  the  City  Record  for  January  24,  and  of  the  proceedings  of 
January  24,  as  printed  in  the  City  Record  for  January  28,  was  approved. 

(3)    •  2090 

The  Secretary  presented  a  communication  from  the  Secretary  of  the  Board  of 
Estimate  and  Apportionment,  transmitting  a  report  of  its  Chief  Engineer  as  to  modi- 
fications in  the  plans  for  the  Manhattan  portion  of  the  Brooklyn  loop,  as  submitted 
by  this  Commission.    The  report  was  ordered  filed  and  was  as  follows : 


Board  of  Estimate  and  Apportion 
Office  of  the. Chief  Engineer, 
January  21 


MENT,      1 

K,         r 

21,  1908. 1 


Hon.  George  B.  McClellan,  Mayor,  and  Chairman  of  the  Board  of  Estimate  and 
Apportionment: 

Sir — At  the  meeting  of  the  Board  of  Estimate  and  Apportionment  held  on  Janu- 
ary 10,  there  was  presented  a  communication  from  Hon.  W.  R.  Willcox,  Chairman 
of  the  Public  Service  Commission  for  the  First  District,  advising  the  Board  that  the 
Commission  had  under  consideration  the"  advisability  of  some  modifications  of  the 
plans  for  that  portion  of  the  subway  loop  now  under  construction  in  the  Borough  of 

7 
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Manhattan,  and  stating  that  the  suggestions  contained  in  this  letter  were  presented 
to  the  Board  for  its  consideration  while  the  Commission  was  engaged  in  further 
study,  and  the  preparation  of  revised  plans  and  estimates.  The  communication  was 
referred  to  the  Chief  Engineer  of  the  Board  for  consideration  and  report. 

The  suggestions  contained  in  the  communication  from  the  Public  Service  Com- 
mission have  been  the  subject  of  a  number  of  conferences  with  the  Chief  Engineer 
of  the  Commission.    In  the  preparation  of  plans  for  the  Fourth  avenue  subway  in  the 
Borough  of  Brooklyn,  the  Commission  and  its  Engineer,  were  impressed   with   the 
fact  that  if  the  subway  were  built  of  the  same  dimensions  as  the  present  subway 
it  would  be  impossible  to  run  through   it  the  standard  cars  of  railway   companies 
operating  suburban  lines,  which  companies  might  be  logical  bidders  for  the  operation 
of  a  new  line,  and  that  such  a  limitation  in  size  might  restrict  the  availability  of  the 
new  subway  and  lessen  the  chance  of  a  favorable  contract  for  operating  it.     Inas- 
much as  the  loop  between  the  Brooklyn,  Manhattan  and  Williamsburg  bridges  now 
under  construction  in  the  Borough  of  Manhattan  might  naturally  be  operated  in  con- 
junction with  the  Fourth  avenue  subway,  it  was  apparent  that  any  modification  in  the 
plans  of  the  latter,  permitting  its  use  by  standard  cars,  should  also  be  made  in  the 
section  now  under  contract.    At  the  same  time  it  appears  that  a  study  has  been  made 
to  reduce  the  grades  wherever  possible. 

The  contract  plan  for  the  Centre  and  Delancey  streets  line  provided  for  a  four-track 
line,  which,  for  the  greater  part  of  the  distance  in  Centre  street  is  on  two  levels,  and 
in  passing  from  one  level  to  another,  grades  varying  from  2.5  per  cent,  to  5.5  per 
cent,  are  employed,  while  the  use  of  two  different  levels  involves  a  large  amount  of 
excavation  below  tide,  this  depth  of  excavation  being  still  further '  increased  by  the 
inclusion  in  the  present  contract  of  pipe  galleries  placed  over  the  roof  of  the  pro- 
posed subway.    The  suggested  modifications  consist  of: 

First — Placing  all  of  the  four  tracks  at  the  same  level,  thereby  lessening  the 
grades  and  reducing  the  amount  of  excavation.  • 

Second — Substitution  of  one  station  at  Canal  street  for  the  two  stations,  one 
of  which  is  between  Leonard  and  Franklin  streets,  and  the  other  between  Howard  and 
Grand  streets. 

Third — The  omission  of  pipe  galleries,  permitting  a  further  raising  of  the  level 
of  the  subway  and  reduction  in  the  amount  of  difficult  and  expensive  excavation  below 
tide  level. 

The  location  of  one  station  at  Canal  street  instead  of  the  two  stations  now  planned, 
which  are  very  near  together,  would  seem  advantageous  in  view  of  the  fact  that  it 
is  proposed  to  build  a  crosstown  line  through  Canal  street,  passing  under  the  Centre 
street  tracks,  to  which  passengers  could  transfer  at  the  proposed  new  station.  The 
elimination  of  heavy  grades,  especially  in  approaching  and  leaving  stations,  should 
result  in  greater  safety  and  speed  with  less  power  and  time  and  a  corresponding  in- 
crease in  capacity.  The  estimate  of  the  Chief  Engineer  of  the  Public  Service  Com- 
mission of  this  increase  in  capacity  and  efficiency  shows  a  niinimum  of  25  per  cent. 
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The  only  change  in  the  dimensions  of  the  subway  are  an  increase  of  one  foot  in 
clear  height  above  top  of  rail,  making  it  14  feet  6  inches,  instead  of  13  feet  6  inches, 
as  now  proposed,  and  as  in  the  subway  now  in  operation. 

I  understand  that  the  suggestion  of  dispensing  with  the  pipe  galleries  is  made  by 
the  Public  Service  Commission  with  some  hesitancy,  owing  to  the  belief  that  the 
Board  of  Estimate  and  Apportionment  and  the  general  public  are  strongly  in  favor 
of  the  building  of  such  galleries  in  connection  with  the  construction  of  ra^id  transit 
subways.  When  bids  were  received  for  the  work  now  under  contract  they  were  taken 
separately,  with  and  without  pipe  galleries,  the  difference  between  the  bids  being 
$772,340-  It  is  quite  evident  that  this  does  not  represent  the  cost  of  building  such  gal- 
leries under  normal  conditions,  but  that  it  includes  the  cost  of  their  construction  and 
in  addition  to  that  the  increased  cost  of  building  the  subway,  owing  to  the  fact  thai 
the  pipe  galleries  being  placed  over  the  roof  of  the  subway  force  the  entire  structure 
deeper  into  the  earth  and  further  below  tide  level.  It  is  estimated  that  the  same 
length  of  pipe  galleries  which  is  approximately  one  mile,  could  be  built  in  other 
streets  independently  of  subway  construction  for  some  $300,000,  or  one-half  the  cost 
under  the  present  contract.  These  pipe  galleries  are  not  designed  to  accommodate 
electric  conductors,  but  the  Commission  suggests  that  if  the  galleries  are  omitted  at 
least  along  Ce«trg  street,  they  can  subsequently  make  a  contract  for  ducts  for  electric 
conductors  at  an  expense  not  to  exceed  $60,000. 

These  changes  have  been  discussed  with  the  three  different  contractors  now  em- 
ployed on  the  subway  between  the  Brooklyn  and  Williamsburg  bridges,  and  they  have 
agreed  to  a  reduction  in  their  contract  price  aggregating  $924,000  in  case  the  pipe 
galleries  are  omitted,  and  $365,000  if  these  galleries  are  to  be  built.  They  have  also 
made  a  concession  ^as  to  their  contract  time,  reducing  it  from  three  to  five  months. 
Whether  or  not  the  proposed  modifications  will  constitute  such  changes  of  the  author- 
ized plans  as  will  require  a  public  hearing,  I  am  unable  to  state  until  the  detail  plans 
have  been  submitted,  but  such  a  procedure  may  not  be  necessary  as  the  plans  which 
have  been  formerly  approved  by  the  Board  did  not  specify  the  depth  of  the  proposed 
tracks  and  did  not  indicate  the  location  of  the  stations. 

After  a  careful  study  of  the  plans  of  the  Public  Service  Commission,  so  far  as 
they  have  progressed,  I  am  of  the  opinion  that  the  proposed  modifications  are  wise, 
being  in  the  interest  of  increased  capacity  and  speed,  economy  of  cost  and  decrease 
in  the  time  needed  for  construction,  and  I  therefore  believe,  that,  if  the  plans  finally 
submitted  by  the  Public  Service  Commission  to  the  Board  of  Estimate  and  Apportion- 
ment arc  on  the  lines  which  have  been  discussed,  the  Board  can  advantageously  ap- 
prove them  and  consent  to  the  modifications  of  the  contracts.  In  doing  this  it  is 
assumed  that  the  Board  would  in  no  way  recede  from  the  position  already  assumed 
by  it  as  to  the  great  desirabiUty  of  the  construction  of  pipe  galleries  to  minimise 
or  avoid  the  disturbance  of  pavements,  but  would  approve  the  omission  of  pipe  gal- 
leries  in  connection  with  the  subway  for  the   reason  that  the   amount   required   for 
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their  construction  in  this  connection  would  suffice  to  build  at  least  double  their  length 

under  other  conditions. 

Respect  full}-, 

(Sij^ned)  NELSON  P.  LEWIS.  Chief  Engineer. 

(4)  2I2S 

The  Secretary  presented  the  following  communication  from  Nelson  P.  Lewis, 
Chief  Engineer  of  the  Board  of  Estimate  and  Apportionment,  regarding  the  vesting 
in  the  City  of  title  to  the  land  within  the  lines  of  Westchester  avenue,  between  Main 
street  and  Eastern  boulevard,  which  was  ordered  filed : 

January  24,  1908. 

Hon.  W.  R.  WiLLCOX,  Chairman^  Public  Service  Commission  for  the  First  District, 
New  York  City: 

Dear  Sir — I  have  received  a  number  of  letters  from  civic  organizations  and  from 
citizens  of  the  Borough  of  The  Bronx,  urging  the  Board  of  Estimate  and  Apportion- 
ment to  immediately  provide  for  the  vesting  in  the  City  of  title  to  the  land  within  the 
lines  of  Westchester  avenue,  between  Main  street  and  Eastern  boulevard.  These  letters 
all  urge  such  action  in  order  to  clear  the  way  for  the  building  of  a  Rapid  Transit 
Railroad  on  this  street,  and  they  appear  to  be  under  the  impression  that  the  Public 
Service  Commission  can  take  no  action  towards  the  authorization  of  such  a  route  until 
title  has  been  vested  in  the  City. 

I  have  replied  to  these  requests  by  stating  that,  if  it  were  possible  for  your  Com- 
mission to  initiate  so  great  an  undertaking,  there  need  be  no  occasion  for  delay  on 
account  of  lack  of  title,  for  the  opening  proceedings  have  reached  such  a  stage  that 
title  can  be  vested  in  the  City  at  any  time,  but  the  Board  of  Estimate  and  Apportion- 
ment has  consistently  declined  to  adopt  resolutions  providing  for  such  vesting  of  title 
until  the  street  is  needed  for  actual  physical  construction.  You  arc  probably  aware  of 
these  conditions,  but  I  venture  to  advise  you  of  the  numerous  requests  which  have  been 
presented  to  the  Board  of  Estimate  and  Apportionment. 

Respectfully, 

NELSON  P.  LEWIS,  Chief  Engineer. 

(5)  .  3013 
The  Secretary  presen^d  the  following  letter  from  John  H.  O'Brien,  Commissioner 

of  the  Department  of  Water  Supply,  Gas  and  Electricity,  which  was  ordered  filed : 

January  23,  1908. 
Mr.  Travis  H.  Whitney.  Secretary,  Public  Service  Commission,  No.  154  Nassau 
Street,  New  York  City: 
Sir — Referring  to  your  letter  of  the  22d  inst.,  in  connection  with  the  sinking  of 
wells  on  Fourth  avenue.  Borough  of  Brooklyn,  in  the  line  of  the  proposed  subway 
extension,  I  have  instructed  Deputy  Commissioner  Cozier  of  the  Borough  of  Brooklyn, 
with  his  engineer,  and  Silas  W.  Titus,  the  contractor  now  engaged  on  this  wcrk,  to  call 
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Upon  Engineer  Seaman,  of  your  Commission,  and  explain  to  him  the  exact  conditions  in 
relation  to  the  sinking  of  wells  and  other  improvements  contemplated  by  the  con- 
tractor at  the  above  location. 

Respectfully, 

JOHN  H.  O'BRIEN,  Commissioner. 
(6) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  William  E.  Davies  be  retained  to  appraise  certain  properties  along 
subway  lines. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nay — None. 

Carried. 

(7)  2927 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  a  certified  Civil  Service 
list: 

Name.  Position.  Salary.  To  Take  Effect. 

Gertrude   S.   Mayo Stenographer $75  P««"  month        February  i,  1908 

Susan  Adler   Stenographer 75  per  month        February  i,  1908 

Hannah   Gottfried    Stenographer 75  per  month         February  i,  1908 

Ayes— Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(8)  2620 
The  Secretary  presented  the  following  letter  from  the  Chief  Engineer : 

New  York,  January  24,  1908. 
Hon.   William    R.    Willcox,   Chairman,   Public   Service   Commission   for   the  First 
District: 
Dear  Sir— I  beg  t9  recommend  to  you  that  the  title  of  Mr.  G.  L.  Lucas,  Inspector 
of  Steel,  be  changed  to  that  of  Assistant  Engineer.    Mr.  Lucas  has  passed  the  examina- 
tion required  by  the  Board  of  Civil  Service  Commissioners  to  acquire  the  title. ' 

Very  truly  yours, 

HENRY  B.  SEAMAN,  Chief  Engineer. 

On  motiop,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  title  of  George  L.  Lucas  be  changed  from  Inspector  of  Steel 
to  Assistant  Engineer. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(9)  0-219^ 

Commissioner  Bassett  presented  the   following  order  for  dismissal,   and   it  was 
moved,  and  duly  seconded,  that  the  same  be  adopted  by  the  Commission : 

Dismissal  Order  (No.  219). 

Robert  E.  Anthony, 

Complainant, 
vs. 
-  Coney    Island    and    Brooklyn    Railroad    Com- 
pany, 

Defendant. 

An  order,  No.  143,  having  been  made  herein  on  December  9,  1907,  by  which  the 
Coney  Island  and  Brooklyn  Railroad  Company  was  required  to  make  answer  to  the 
complaint  herein  within  ten  days  from  the  service  upon  it  of  said  order,  and  an 
answer  having  been  received  from  said  company  on  December  21,  1907,  by  which  it 
appears  that  said  company  is  not  the  owner  of  the  frogs,  switches  and  curves  men- 
tioned in  said  complaint. 

It  is 
-    -Ordered,  That  the  said  complaint  be  and  the  same  hereby  is  dismissed  and  that 
this  order  be  filed  in  the  office  of  the  Commission. 

Ayes—Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(10)-  O-220 

The  Secretary  presented  the  following: 

Complaint  Order  (No.  220). 

Robert  E.  Anthony, 

Complainant, 
vs. 
Brooklyn   Heights   Railroad   Company, 
Defendant. 

The  order  of  the  Commission,  being  Order  No.  220,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  repairs  to  track  and  switch  at  Main  and  Prospect  street, 
arid  at  Main  and  Fulton  streets,  was  approved,  confirmed  and  ordered  filed  in  the 
office  of  the  Commission.  • 

(11)  O-209 

The  Secretary  presented  the  following  communication  from  E.  P.  Bryan,  president 
of  the  Interborough  Rapid  Transit  Company,  upon  Order  No.  209,  which  was  or- 
dered filed : 

New  York,  January  23,  1908. 

Mr.  Travis  H.  Whitney^    Secretary,    Public    Service    Commission,    First    District, 
Tribune  Building,  New  York: 
Dear  Sir — Replying  to  the  request  of  the  Commission  for  information  in  regard 
to  progress  being  made  in  building  additional  stairway  at  Cortlandt  and  Greenwich 
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streets,  and  referring  to  my  letter  of  November  30,  detailed  plans  have  been  com- 
pleted and  sent  out  to  the  trade  inviting  bids,  which  we  expect  within  the  next  few 
days.  As  soon  as  they  have  been  received,  the  contract  will  be  awarded  and  the 
work  mshed  to  completion  with  all  possible  diligence. 

Very  truly  yours, 

E.  P.  BRYAN,  President. 

(12)  C-118S 

The  Secretary  presented  the  following  communication  from  Leslie  Sutherland, 
Receiver  of  the  Yonkers  Railroad  Company,  regarding  the  complaint  of  A.  S.  Plow- 
man against  the  Union  Railroad  Company  as  to  cars  not  stopping  when  signalled 
to   do  so.    The  letter  was  ordered  filed. 

Yonkers,  N.  Y.,  January. 25,  1908. 
Mr.  Travis  H.  Whitney,    Secretary,    Public    Service    Commission,    First    District, 
Tribune  Building,  New  York  City,  N.  Y. : 

Dear  Sir — The  Union  Railroad  Company  has  forwarded  to  me  your  letter  of 
the  22d  inst,  referring  to  a  letter  of  yours  dated  the  6th  inst.,  and  also  inclosing  a 
copy  of  a  complaint  dated  January  4,  signed  by  A.  S.  Plowman,  of  Two  Hundred 
and  Fifty-second  street  and  Broadway.  These  matters  have  been  referred  to  me 
as  Receiver  of  the  Yonkers  Railroad  Company,  and  I  have  made  such  investigation 
as  I  am  able  to  in  reference  to  the  matter. 

I  am  informed  by  the  Superintendent  of  the  company  that  the  matter  complained 
of  by  Mr.  Plowman  is  of  rare  occurrence  and  it  has  been  tha>  effort  of  the  company 
to  maintain  a  uniform  and  regular  service  adequate  to  the  needs  of  the  traveling 
public.  When,  however,  a  car  has  become  blocked  for  any  reason  and  is  overcrowded, 
occasionally  the  motorman  will  not  stop  on  the  signal  of  a  passenger  on  the  street. 
This  is  done  to  fill  up  the  gap  and  resume  the  regularity  of  the  service,  and  to  pre- 
vent undue  crowding. 

I  am  informed  that  these  occurrences  are  not  due  to  any  defect  in  the  organiza- 
tion of  the  company  and  are  isolated  in  their  character.  I  am>making  every  effort 
to  examine  thoroughly  into  the  organization  of  the  company  and  remedy  any  defects 
where  I  can  find  them.  I  am  inclined  to  think,  however,  that  it  would  be  hardly 
profitable,  under  the  circumstances,  to  make  any  further  investigation  as  to  this  com- 
plaint. 

I  am  giving  the  affairs  of  the  company  my  personal  attention,  and  I  am  Endeavor- 
ing in  every  way  to  give  the  public  as  good  service  as  possible  and  shall  co-operate 
with  }our  Commission  in  every  way  that  I  possibly  can. 

Very  truly  yours, 

LESLIE  SUTHERLAND,  Receiver. 
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<I3)       •  3050,   1373 

The  Secretary  presented  a  communication  from  the  United  Civic  Associations  of 
the  Borough  of  Queens,  transmitting  resolutions  to  the  effect  that  the  City  shpukl 
own  the  Belmont  tunnel,  which  should  become  a  component  part  of  the  general  transit 
system  of  the  City,  should  be  extended  to  the  North  River  and  should  be  leased;  that 
crosstown  subways  should  be  constructed  under  Thirty-fourth  and  Fifty-ninth  streets; 
that  these  three  crosstown  lines  should  be  connected  with  all  intersecting  transit  lines 
and  with  each  other;  and  that  all  should  connect  with  a  subway  system  through 
Queens'. 

The  papers  were  referred  to  Commissioner  Maltbie. 

(14^  2139 

The  Secretary  presented  a  communication  from  the  Brooklyn  Board  of  Rca! 
Estate  Brokers,  transmitting  resolutions  urging  the  desirability  and  the  necessity 
of  the  immediate  construction  of  the  Lafayette  avenue-Broadway  (Brooklyn)  subway 
loop,  and  calling  a  mass  meeting  for  the  discussion  of  the  subject. 
The  communication  was  referred  to  Commissioner  Bassett. 

(15)  2139 
The  Secretary  presented  a  communication  from  the  Brooklyn  League,  advocating 

the  immediate  construction  of  the  Lafayette  avenue  and  Broadway  subway,  the  Pine- 
apple street  tunnel,  to  be  connected  with  the  subway  loop  and  the  Flatbush  avenue 
extension,  and  calling  for  through  trains  by  the  Fourth  avenue  subway  from  Coney 
Island  to  The  Bronx. 

The  papers  were  referred  to  Commissioner  Bassett. 

(16)  2919 
The   Secretary  presented   a   communication   from   the   Blackwell's   Island   Bridge 

Protective  Association,  approving  of  the  plans  for  the  Lexington  avenue  subway, 
and  requesting  an  express  station  at  Fifty-ninth  street,  because  of  the  crosstown  sub- 
way planned  by  the  Rapid  Transit  Railroad  Commissioners,  and  expected  to  be  built 
on  that  street,  which  would  connect  all  intersecting  lines,  and  because  of  the  great 
demand  for  transportation  at  this  point. 
The  letter  was  ordered  filed. 

(17)  3053 
The  Secretary  presented  a  communication  from  A.  Wiggers,  stating  that  he  had 

secured  '264  consents  of  the  owners  of  over  350  parcels  of  property  abutting  on  the 
First  avenue  subway  route,  which  he  would  deliver  to  the  Commission  upon  notice  to 
do  so.  and  that  he  believed  it  possible  to  obtain  the  consents  of  a  majority  of  prop- 
erty owners  in  First  avenue,  but  not  in  the  portion  of  the  route  further  downtown, 
and  suggesting  that  the  Court  of  Appeals  be  requested  to  grant  any  deviation  wliich 
the  Commission  might  propose  in  Route  No.  i. 
The  communication  was  ordered  filed. 
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<i8)  218^ 

The  Secretary  presented  a  communication  from  the  Prospect  Heights  Citizens' 
Association  referring  to  their  suggestion  previously  made  as  to  the  Prospect  Park- 
Flatbush  subway  being  made  a  branch  of  the  Fourth  avenue  line,  stating  that  Route 
12-D  contemplated  such  a  connection,  and  suggesting  that  Flatbush  trains  should  be 
used  only  for  through  traffic,  and  that  transfers  be  given  to  the  Fourth  avenue  line, 
the  Lafayette  avenue  loop  and  other  lines  to  be  controlled  by  the  City. 
The  letter  was  referred  to  Commissioner  McCarroll. ' 

<I9)  '  2139 

The  Secretary  presented  a  communication  from  the  Allied  Boards  of  Trade  and 
Taxpayers'  Association,  of  2,300  members,  advocating  the  immediate  construction  of 
the  Lafayette  avenue  and  Broadway  (Brooklyn)  subway,  and  stating  its  advantages, 
the  facility  with  which  it  can  be  built  and  the  sentiment  in  favor  of  it. 

The  letter  was  referred  to  Commissioner  Bassett. 

<20)  O-I36A 

The  Secretary  presented  the  following  order  for  answer,  and  it  was  moved  and 
<iul3'  seconded  that  the  same  be  adopted  by  the  Commission: 

Order  for  Answer   (No.  136-A). 

In  the  Matter 
of 
Information    with    respect    to    stockliolfjinsr 
of  railroad   corporations,   street   railroad 
corporations    and    common    carriers     in 
the  First  District. 

Resolved : 

First — That  every  railroad  corporation,  street  railroad  corporation,  common  car- 
rier and  every  stock  corporation  holding  any  shares  of  the  capital  stock  of  any  rail- 
road corporation,  street  railroad  corporation  or  common  carrier,  be  and  they  hereby 
are  severally  required  to  file  with  the  Secretary  of  the  Public  Service  Commission  for 
the  First  District,  at  its  office,  No.  154  Nassau  street.  Borough  of  Manhattan,  New 
York  City,  within  fifteen  days  from  the  date  of  service  of  this  order,  specific  answers, 
verified  by  an  oath  of  an  officer  of  each  such  corporation,  to  the  following  question 
which  is  hereby  now  addressed  to  each  of  them,  to  wit : 

Give  the  name  of  every  railroad  corporation,  street  railroad  corporation  or  com- 
mon carrier  organized  or  existing  under  the  laws  of  the  State  of  New  York,  of  which, 
on  July  I,  1907,  you  held  any  shares  of  the  capital  stock;  the  number  of  shares  of 
capital  stock  then  so  held  by  you,  and  the  par  value  of  each  such  share. 

Second — That  every  railroad  corporation,  street  railroad  corporation  and  common 
carrier  organized  or  existing  under  or  by  virtue  of  the  laws  of  the  State  of  New 
York,  be  and  they  hereby  are  severally  required  to  file  with  the  said  Secretary,  at  said 
office,  within  said  time,  specific  answers,  verified  by  an  oath  of  an  officer  of  each  such 
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corporation,  to  the  following:  question  which  is  hereby  now  addressed  to  each  of  them, 
to  wit: 

Give  the  name  of  every  stock  corporation,  railroad  corporation,  street  railroad 
corporation  or  common  carrier,  which,  on  July  i,  1907,  held  any  shares  of  your  capital 
stock  either  as  legal  or  as  beneficial  owner ;  the  number  of  such  shares  then  held  by  it, 
and  the  par  value  of  each  such  share. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(21)  2QII 

The  Secretary  presented  an  application  of  the  New  York  Connecting:  Railroad 
Company,  for  an  extension  of  time  within  which  to  obtain  the  consents  of  property 
owners  upon  its  route,  which,  on  motion,  was  referred  to  the  Committee  of  the  Whole. 
The  application  was  as  follows: 

The  New  York  Connecting  Railroad  Company,' 
No.  128  Broadway,  New  York  City, 
January  22,  1908. 

Before  the  Public  Service  Commission  for  the  First  District. 

In  the  Matter 
of 
The  application  of  the  New  York  Connect- 
ing Railroad  Company  for  an  extension 
of  time  under  the  certificate-  granted  to 
it  by  the  Board  of  Rapid  Transit  Rail- 
road Commissioners  for  The  City  of 
New  York,  bearing  date  February  14, 
1907. 

To  the  Public  Service  Commission  for  the  First  District: 

The  New  York  Connecting  Railroad  Company  (hereinafter  called  the  railroad 
company),  a  railroad  corporation  duly  organized  and  existing  under  the  laws  of  the 
State  of  New  York,  respectfully  submits  to  your  Honorable  Commission  its  applica- 
tion for  a  written  certificate  extending  its  time  to  obtain  the  consents,  to  the  construc- 
tion and  operation  of  its  railroad,  of  the  owners  of  one-half  in  value  of  the  property 
bounded  on  the  portions  of  streets  over  or  under  which  the  said  railroad,  or  any  part 
of  the  route  thereof,  runs;  or  in  lieu  of  such  consents,  the  determination  of  Commis- 
sioners to  be  appointed  by  the  Appellate  Division  of  the  Supreme  Court  that  such 'rail- 
road ought  to  be  constructed  and  operated  duly  confirmed  by  such  Appellate  Division. 

I.  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New 
York  (hereinafter  called  the  Rapid  Transit  Board),  by  certificate  dated  the  14th  day 
of  February,  1907,  authorized  the  railroad  conipanv  to  lay  down,  construct  and  operate 
a  certain  connecting  railroad  or  railroads  in  said  City,  in  manner  and  subject  to  the 
terms,  conditions  and  requirements  in  said  certificate  prescribed.  The  said  certificate 
was  duly  executed  by  the  Board  and  delivered  bv  it  to  the  railroad  company,  and  on 
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the  ^th  day  of  February,  1907,  it  was  duly  accepted  by  the  railroad  company,  to- 
gether with  the  franchise,  and  all  the  terms,  conditions  and  requirements  thereof,  by  an 
instrument  in  writinf?,  duly  subscribed  -at  the  foot  of  said  certificate.  The  said  certifi- 
cate and  the  grant  and  franchise  therein  contained,  were  duly  approved  by  the  Board 
of  Estimate  and  Apportionment  of  the  said  City,  as  required  by  section  32.  of  the 
Rapid  Transit  Act  (Laws  of  1891,  chapter  4,  as  amended,  by  Laws  of  1906,  chapter 
606)  by  resolution  duly  adopted  by  that  Board  on  February  15,  1907. 

The  said  Board  of  Estimate  and  Apportionment,  being  the  local  authority  having 
the  control  of  the  streets  across  and  over  or  under  which  the  proposed  railroad  is  to 
be  constructed,  by  resolution  duly  adopted  on  the  8th  day  of  March,  1907,  a  day  within 
six  calendar  months  after  February  28,  1907,  the  time  of  the  delivery  to  the  Board  of 
the  acceptance  of  the  said  certificate,  did  approve  the  said  certificate  and  the  franchise 
and  grant  therein  contained,  and  did  consent  to  the  construction  of  the  railroad  or  rail- 
roads in  accordance  therewith,  which  resolution  on  March  14,  1907.  was  duly  approved 
by  the  Mayor  of  the  City. 

One  of  the  originals  of  the  said  certificate  was  on  March  25.  1907,  duly  filed  in  the 
office  of  the  Secretary  of  State,  as  required  by  section  .32  of  the  said  Rapid  Transit 
Act,  and  copies  thereof,  duly  certified  by  the  said  Secretary  of  State,  were  on  the  loth 
day  of  April,  1907,  duly  filed  in  the  offices  of  the  Clerks  of  New  York,  Kings  and 
Queens  Counties,  being  the  coimties  in  which  the  route  of  the  railroad  company  is 
located. 

Copies  of  the  said  certificate,  the  acceptance  thereof,  and  the  resolutions  of  the 
Board  of  Estimate  and  Apportionment  of  February  15,  1907,  and  March  8,  1907,  are 
submitted  with  this  application. 

The  application  of  the  railroad  company  for  the  franchise  represented  by  the  said 
certificate  was  first  presented  to  the  Rapid  Transit  Board  on  or  about  the  nth  day 
of  June,  1903;  and  a  franchise  of  the  general  character  of  that  now  possessed  by  the 
railroad  company,  and  granted  as  aforesaid,  was  granted  by  the  Rapid  Transit  Board 
on  or  about  June  23,  1904,  by  certificate  dated  on  that  day,  but  such  franchise  was  not 
approved  by  the  municipal  authorities  of  the  said  city  or  the  Board  of  Aldermen. 

The  charter  time  of  the  railroad  company  to  complete  construction  of  its  said 
railroad  has  been  duly  extended  to  January  i,  191 1,  by  act  of  the  Legislature  of  New 
York,  and  the  statutory  time  to  complete  its  said  bridge  has  by  like  act  been  extended 
to  the  1st  day  of  September,  191 1. 

2-    The  said  certificate  provides  in  Article  n  as  follows: 

"The  franchise  hereby  granted  shall,  if  the  Board  shall  so  determine,  become 
void  unless  within  one  year  after  the  time  of  such  acceptance  of  this  certificate  by  the 
railroad  company  that  company  shall  further,  and  in  due  and  lawful  form,  obtain,  so 
far  as  may  be  necessary,  and,  if  and  when  obtained,  file  in  the  office  of  the  Board,  the 
consent  of  the  owners  of  one-half  in  value  of  the  property  bounded  on  the  portions 
of  streets  over  or  under  which  the  new  railroad,  or  any  part  of  the  route  thereof,  runs. 
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to  the  construction  and  operation  of  the  new  railroad  or  such  part  thereof,  or,  in 
case  such  consent  of  such  property  o.wners  cannot,  where  necessary,  be  so  obtained, 
then  the  determination  of  commissioners  to  be  appointed  pursuant  to  law  by  the  Ap- 
pellate Division  of  the  Supreme  Court  in  the  First  Department  or  the  Second  De- 
partment (as  the  case  may  be)  that  such  portion  of  the  new  railroad  ought  to  be 
constructed  and  operated,  the  said  determination  of  such  commissioners,  when  con- 
firmed by  the  Appellate  Division  which  shall  have  appointed  such  commissioners,  to 
be  taken  in  lieu  of  such  consent  of  property  owners;  provided,  however,  and  it  i» 
expressly  stipulated,  that  the  Board  shall  have  power,  upon  reasonable  cause  shown, 
to  extend  by  written  certificate  either  of  the  periods  hereinbefore  in  this  article  prc- 
icribed." 

The  time  of  the  railroad  company  to  obtain  the  consents  of  the  property  owners, 
or,  in  lieu  thereof,  the  determination  of  the  Commissioners  appointed  by  the  Appellate 
Division  of  the  Supreme  Court,  confirmed  by  that  Court,  will,  if  and  as  so  limited  by 
said  certificate,  expire  on  February  28,  1908. 

3.  The  railroad  of  the  railroad  company,  although  it  is  the  intention  to  use  the 
same  principally  for  the  carriage  of  freight,  when  constructed,  will  connect  with  and 
form  traffic  routes  for  the  Pennsylvania  Railroad,  the  Long  Island  Railroad  and  the 
New  York,  New  Haven  and  Hartford  systems,  as  indicated  upon  the  map  hereto  an- 
nexed. Although  the  railroad  is  to  be  in  length  but  about  nine  miles,  much  of  the 
work  of  its  construction  will  be  of  a  highly  costly  character.  Its  route  lies  entirely 
within  the  City  of  New  York,  and  the  railroad  will  be  built  solely  upon  its  own  prop- 
erty except  where  it  crosses  streets  and  on  Ward's  and  Randall's  islands.  It  is  to  be 
constructed  in  cut  or  tunnel  or  upon  embankment  or  viaduct,  having  to  cross  all 
streets  below  or  above  the  grade  thereof.  It  is  to  be  a  four-track  railroad,  except 
that  for  a  distance  of  2.38  miles  south  of  its  crossing  of  Bowery  Bay  road  it  will  be 
a  double-track  railroad,  with  a  two-track  connection  from  its  main  line  to  the  ter- 
minal yards  of  the  Pennsylvania  Tunnel  and  Terminal  Railroad  Company  now  being 
constructed  in  the  Borough  of  Queens.  The  railroad  includes  a  great  railroad  bridge, 
authorized  by  the  Federal  and  State  governments,  over  the  East  River,  the  Bronx 
Kills  and  Ward's  and  Randall's  islands,  from  the  Borough  of  Queens  to  the  Borough 
of  The  Bronx,  with  a  single  span  with  clearance  over  the  East  river,  as  required  by 
the  War  Department  of  the  Federal  Government,  of  at  least  136  feet.  This  construc- 
tion, which  must  include  very  long  approaches,  made  necessary  by  the  required  clear- 
ance over  the  East  River,  will  be  extremely  expensive. 

4.  The  railroad  company,  since  the  grant  of  its  franchise  by  the  Rapid  Transit 
Board,  with  the  consent  and  approval  of  the  local  authorities,  has  proceeded  dili- 
gently to  comply  with  the  requirements  of  the  Railroad  Law,  preliminary  to  construc- 
tion or  to  the  exercise  of  the  right  of  eminent  domain.  It  has  made  diligent  efforts 
to  acquire  by  purchase  at  private  sale,  at  reasonable  cost,  the  right-of-way  necessary 
for  the  construction  of  its  railroad,  and  it  now  owns,  or  there  is  now  owned  by  other 
individuals  or  companies,  ready  to  sell  to  the  railroad  company,  about  eighty  (80)  per 
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cent,  in  value  of  the  necessary  land.  This  land  has,  in  considerable  part,  been  .ac- 
quired at  unduly  large  expense,  but  thus  far  without  the  expense  and  locaf  hostilities 
of  litigation.  The  railroad  company  has  made  diligent  efforts  to  obtain  all  the  con- 
sents of  abutting  property  owners,  required  by  the  said  certificate  and  by  law;  but 
it  will  be  impossible  to  obtain  the  consents  of  the  owners  of  one-half  in  assessed  value 
of  the  property  bounded  on  the  portions  of  many  of  the  streets  over  or  under  which 
the  railroad  is  to  be  constructed,  except  as  and  when  the  property  shall  be  acquired 
by  the  railroad  company  or  by  a  purchaser  willing  to  promote  its  purposes,  because 
such  consents  are  required  ffom  owners  who  are  also  the  owners  of  property  which 
must  be  purchased  by  the  railroad  company  for  its  right-of-way,  and  who,  at  the  pres- 
ent time,  are  unwilling' to  sell  the  land  for  a  right-of-way  or  to  give  such  consent. 

Since  June,  1903,  when  the  railroad  company  first  made  application  to  the  Rapid 
Transit  Board  for  the  grant  of  its  said  franchise,  the  prices  asked  by  the  owners  for 
properties  upon  the  line  of  its  route  have,  in  anticipation  of  the  construction  of  the 
railroad,  increased  out  of  all  proportion  to  their  values  for  railroad  or  other  purposes. 
The  very  proposal  of  the  railroad  company  to  construct  its  railroad  has  tended  to 
enhance  the  prices  which  it  must  pay  for  the  rights-of-way.  In  many,  if  not  most,  of 
the  cases  where  adjustment  has  not  yet  been  made  between  the  railroad  company  or 
those  in  its  interest  and  the  owners,  the  prices  demanded  for  property  have  been  and 
are  excessive;  but  the  railroad  .company  still  entertains  expectations  or  hope  that 
negotiations  for  private  .purchase  will  finally  secure  reasonable  prices  or  prices  not 
nearly  as  excessive  as  those  now  asked.  The  situation  of  the  railroad  company 
makes  a  reasonable  economy  in  these  purchases  indispensable  to  the  construction  of 
its  railroad.  The  railroad  company  has,  as  a  matter  of  proper  policy,  preferred  to 
adjust  all  such  differences  with  residents  and  owners  along  the  line  without  the  ex- 
pense, delay  and  neighborhood  animosities  of  litigation.  Moreover,  the  railroad  com- 
pany is  advised  that,  unless  such  adjustment  shall  be  made,  there  will  need  to  be  two 
separate  and  burdensome  proceedings — one  in  the  Supreme  Court  for  condemnation 
and  the  other  in  the  Appellate  Division  to  obtain  the  statutory  consent  of  the  court 
in  lieu  of  the  consent  of  abutting  owners. 

5.  The  capital  stock  of  the  railroad  company,  one-half  of  which  is  owned  by  the 
Pennsylvania  Railroad  Company  or  its  nominees,  and  one-half  by  the  New  York, 
New  Haven  and  Hartford  Railroad  Company,  or  its  nominees,  is  $3,000,000,  full  paid 
in  cash;  and  more  than  that  sum  has  already  been  expended  in  the  construction  of  the 
railroad  and  the  purchase  of  its  right-of-way.  The  entire  cost  of  the  railroad  will,  in 
the  opinion  of  the  railroad  company,  exceed  $14,000,000;*  and  that  sum  is  a  far  larger 
investment  than  was  originally  contemplated.  The  price  of  labor  and  materials,  as 
well  as  of  land,  has  enormously  increased  since  June,  1903,  when  the  railroad  com- 
pany made  its  application  to  the  Rapid  Transit  Board  for  the  franchise. 

The  railroad  company  believes  that  there  will,  within  the  time  asked  by  this  peti- 
tion, be  a  material  improvement  in  the  financial  facilities  for  the  provision  of  the  new 
capita]  required  to  meet  the  remaining  cost  of  its  right-of-way  and  constrficiion. 
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6.  The  owners  of  the  stock  of  the  railroad  company  feel  themselves  to  be   the 
more  justihed  in  making  this  application  for  a  further  reason.     While  the  New  York 
Connecting  Railroad  is  an  integral  part  of  the  general  plan  of  the  Pennsylvania  Railroad 
Company,   to   increase   its   facilities   within   The   City  of   New   York,   for  the   better 
accommodation  of  the  traveling  public  and  shippers,  it  is  only  incidental  to  the  facilities 
of  the  Pennsylvania  Tunnel  and  Terminal  Railroad  Company  now  being  constructed  in 
the  counties  of  New  York  and  Queens;  and  the  operation  of  the  tunnels  of  the  latter 
company  under  the  Hudson  and  East  rivers  and  the  Borough  of  Manhattan,  and  the 
very  large  terminal  development  in   Long  Island  City ,•  near  Jackson  and  Thomson 
avenues,  are  in  no  way  dependent  upon  the  construction  of  the  railroad  of  the  railroad 
company,  so  that  any  postponement  of  the  completion  of  the  railroad  company's  rail- 
road will  not  delay  the  completion  of  the  Pennsylvania  Tunnel  and  Terminal  Railroad 
and  the  through  operation  of  trains  between  the   Pennsylvania  Railroad  Company's 
lines  and  the  Boroughs  of  Manhattan  and  Queens. 

7.  No  public  property,  street  or  public  place  is  now  or  has  been  obstructed  by 
reason  of  the  construction  work  of  the  railroad,  and  the  postponement  of  construction 
will  not  increase  the  burden  upon  street  traffic. 

The  railroad  company  is  not  a  street  railroad  company;  nor  will  its  proposed 
railroad  be  a  street  railroad.  By  the  terms  of  its  franchise,  the  railroad  company  is 
precluded  from  carrying  on  local  business.  It  is,  in  the  strict  sense  of  the  term,  part 
of  a  general  trunk  line. 

Wherefore,  The  New  York  Connecting  Railroad  Company  respectfully  requests 
that  your  Honorable  Commission,  by  written  certificate,  extend  until  the  28th  of 
February,  1910,  its  time  to  obtain  the  consent  of  the  owners  of  one-half  in  value  of  the 
property  bounded  on  the  portions  of  the  streets  over  or  under  which  the  railroad  of 
the  railroad  company  is  to  run  to  the  construction  and  operation  of  such  railroad,  or, 
in  lieu  of  such  consent,  the  determination  of  Commissioners  appointed  by  the  Appellate 
Division  of  the  Supreme  Court,  confirmed  by  that  court. 

THE  NEW  YORK  CONNECTING  RAILROAD  COMPANY, 
(Signed)  By  Samuel  Rea,  Vice-President. 

(Signed)     Frank  Haff,  Secretary. 

State  of  New  York,  County  of  New  York,  ss. : 

Samuel  Rea,  being  duly  sworn,  says:  I  am  the  Vice-President  of  the  New  York 
Connecting  Railroad  Company,  and  have,  in  behalf  of  that  company  and  with  its 
authority,  signed  the  foregoing  petition.  I  am,  and  for  years  have  been,  intimately 
familiar  with  the  business  and  affairs  of  the  said  company.  The  statements  contained 
in  the  foregoing  petition  are  true  to  the  best  of  my  knowledge  and  belief. 

Sworn  to  before  me  this  23d  day  of  January,  1908. 

[sEAi..]         (Signed)     John  A.  Barry. 


147 

(22)  I029 

The  Secretarj'  presented  the  following  report  of  Henry  B.  Seaman,  Chief  Engineer, 
upon  a  test  of  the  Brooklyn  Bridge  shuttle  car  service,  which  was  ordered  filed: 

January  27,  1908. 
The  Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First 
District: 

Dear  Sir— I  beg  to  report  that  on  Saturday  afternoon,  the  2Sth  inst.,  a  test  of  the 
bridge  car'shuttle  service  on  the  New  York  and  Brooklyn  Bridge  was  made  to  ascertain 
the  carrying  capacity  of  that  service. 

The  test  showed  the  capacity  with  twenty  trains  of  six  cable  cars  each  to  be  64,800 
people  per  hour. 

The  desirabilit}'  of  making  this  experiment  was  first  brought  to  the  attention  of  Mr. 
J.  S.  Calderwood,  Vice-President  and  General  Manager,  Brooklyn  Rapid  Transit,  on 
January  14,  in  a  letter  from  the  Commission.  On  the  afternoon  of  January  20  I  met 
Mr.  W.  S.  Menden,  Assistant  General  Manager^  Brooklyn  Rapid  Transit,  and  Mr.  C.  M. 
Ingersoll,  Chief  Engineer,  Department  of  Bridges,  and  arranged  for  the  test  to  be 
made  on  the  following  Thursday  evening,  the  23d  inst.  The  inclosed  correspondence 
between  Mr.  Menden,  Mr.  Ingersoll  and  myself  then  followed;  arrangements  were 
deferred  until  Friday,  the  24th,  and  finally,  on  account  of  the  severe  snow  storm,  at 
Mr.  Menden's  request,  were  again  deferred  until  Saturday,  the  25th,  when  they  were 
carried  out,  with  the  above  result. 

Extra  trains,  composed  of  elevated  railway  cars,  instead  of  bridge  cable  cars,  were 
used  when  the  five-car  trains  were  first  installed,  and  could,  therefore,  be  safely  used 
again,  but  as  the  four-car  trains  could  be  made  to  answer  the  purpose  of  six-car 
trains,  and  since  there  were  not  available  a  sufficient  number  of  cars  to  make  up  full 
trains,  four-car  trains  were  used  to  avoid  controversy.  The  recent  opening  of  the 
subway  tunnel  had  so  relieved  the  Brooklyn  Bridge  that  no  congestion  on  account  of 
the  test  was  possible. 

An  arrangement  by  which  the  four-car  trains  would  run  two  car  lengths  beyond 
the  switch  in  the  Manhattan  terminal  made  proper  allowance  for  six-car  trains.  Any 
extra  acceleration  due  to  short  trains  was  more  than  made  up  by  the  delays  which 
actually  occurred  incident  to  an  unexpected  test,  and  other  causes. 

It  was  expected  to  dispatch  these  trains  at  intervals  of  about  fifty  seconds.  It  was 
therefore  deemed  advisable  to  use  twenty  trains  instead  of  eighteen  trains,  as  has  been 
lately  customary.  The  use  of  twenty-two  trains  might  have  still  further  expedited  the 
movement. 

Heretofore  the  difficulty  in  the  rapid  operation  of  trains  through  this  terminal  has 
been  due  to  the  fact  that  two  trains  were  ready  to  take  the  crossing  at  about  the  same 
time.  To  avoid  this,  it  was  arranged  that  the  north  trains,  which  would  unload  in  the 
west  pocket,  should  leave  Brooklyn  several  seconds  ahead  of  the  usual  interval,  in  order 
that  they  might  reach  their  unloading  platform  and  be  ready  to  take  the  crossing  as 
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soon  as  the  preceding  train  had  passed.  Thus  the  west  bound  trains,  with  com- 
paratively light  loads,  would  cross  the  structure  at  the  alternate  intervals  of  forty-five 
seconds  and  fifty-five  seconds. 

When  the  test  was  begun  at  5  o'clock,  it  was  found  that  the  alternate  interval 
between  westbound  trains  had  been  reversed,  and  that  the  north  trains  were  delayed 
instead  of  accelerated.  It  was  also  learned  that  the  spacing  of  short  trains  upon  the 
bridge  had  been  limited  to  800  feet.  Both  of  these  conditions  were  due  to  a  misunder- 
standing, but  either  might  have  prevented  the  successful  operation  of  the  test.  These 
conditions  were  quickly  changed,  however,  when  attention  was  called  to  them,  and  the 
trains  were  dispatched  from  5  p.  m.  till  6.30  p.  m.  at  regular  intervals  of  fifty  seconds 
each. 

The  estimated  capacity  of  bridge  cable  cars  is  150  passengers  per  car.  The  esti- 
mated capacity  of  elevated  railway  cars  is  100  passengers  per  car.  In  either  case  the 
capacity  may  be  crowded  to  about  25  per  cent,  more  than  that  estimated. 

Estimating  the  bridge  cars  at  150  passengers  each,  six  car  trains,  at  fifty-second 
intervals,  will  carry  64,800  passengers  per  hour. 

Both  the  Department  of  Bridges  and  the  Brooklyn  Rapid  Transit  Company  should 
receive  thanks  for  their  co-operation  in  this  test,  and  congratulation  upon  its  entire 
success. 

Very  truly  yours, 

(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. ' 

(23)  2689 

Fourth  Avenue  Subway,  Ashland  Place  Section. 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

January  27,  1908. 
Public  Service  Commission,  for  the  First  District: 

Sirs — I  have  the  letter  of  the  Secretary  of  the  9th  ult.,  transmitting  a  copy  of 
resolution  adopted  by  the  Commission,  as  follows: 

"Resolved,  That  the  Counsel  and  Chief  Engineer  to  the  Commission  be  authorized 
to  prepare  the  contract  and  plans  for  the  construction  of  Section  ii-A-i  of  the  Fourth 
Avenue  Brooklyn  Subway,  extending  from  Ashland  place  to  Sackett  street,  and  that 
the  Counsel  be  authorized  to  have  the  necessary  printing  done  in  connection  there- 
with." 

In  accordance  with  such  resolution,  I  have  l.ad  prepared  and  now  transmit  to  the 
Commission  a  draft  of  such  contract,  upon  which  a  public  hearing  may  be  ordered, 
pursuant  to  section  37  pi  the  Rapid  Transit  Act. 

This  section  is  part  of  the  Fourth  avenue  route,  as  laid  out  by  the  former 
Rapid  Transit  Board,  but  the  contract  for  it  was  not  prepared  at  the  time  the  other 
five  contracts  were  prepared  because  of  the  storm  sewer  in  Fourth  avenue  which  is 


149 

to  be  abandoned  on  the  completion  of  a  new  sewer  system  by  the  Borough  officials 
of  the  Borough  of  Brooklyn.  It  was  the  intention  of  the  Rapid  Transit  Board,  as 
I  understand  it,  to  wait  until  such  time  as  the  trunk  sewer  was  abandoned  and  then 
b«gin  work  on  this  section.  The  difficulty  is  that  as  this  section  is  practically  a  con- 
necting link  between  the  three  sections  on  Fourth  avenue  proper  and  the  sections 
connecting  with  Manhattan  Bridge,  there  was  danger  that  these  other  sections  would 
be  well  on  toward  completion  before  this  section  was  started,  and  that  the  other 
sections  might  be  entirely  completed  and  thus  be  useless  until  this  section  was  also 
completed,  resulting  in  a  large  interest  loss  on  the  work  already  done.  A  further 
study  on  the  part  of  the  engineering  staff  has  developed  a  method  whereby  this 
storm  sewer  in  Fourth  avenue  can  be  taken  care  of  at  but  a  slight  additional  expense. 

This  contract  includes  practically  all  the  changes  which  have  been  under  con- 
sideration from  the  draft  prepared  by  the  Rapid  Transit  Board,  and  if  the  Commis- 
sion approves,  will  be  carried  over  to  the  other  five  contracts  which  are  being  pre- 
pared for  advertising.  A  marked  change  has  been  made  in  the  form  of  the  con- 
tractor's proposal,  at  page  209,  in  that  the  contractor  is  required  to  submit  in  ad- 
dition to  his  lump  sum  bid  a  copy  of  his  estimate  upon  which  such  bid  is  based. 
This  served  a  two-fold  purpose:  The  first,  in  securing  definite  information  as  to  the 
method  by  which  the  bid  has  been  reached;  and,  secondly,  and  arising  from  the  first 
reason,  is  an  important  protection  to  the  Commission,  if  it  should  ever  become  neces- 
sary to  take  the  same  action  as  that  of  the  Water  Board  in  the  case  of  the  Ashokan 
Dam  contracts;  for  if  a  bid  submitted  is  too  low,  an  examination  of  the  bidder's 
schedules  of  quantities  and  unit  values  should  give  clear  evidence  of  that  fact.  The 
provision  for  the  contractor's  liability  for  injury  to  persons  or  property  has  been 
limited  to  give  greater  protection  to  the  contractor  than  was  given  in  the  contracts 
for  the  loop  lines  in  Centre  street.  Those  provisions  were  very  broad  and  imposed 
liability  on  the  contractor  for  practically  all  damages,  arid  very  probably  was-  one 
of  the  causes  which  resulted  in  the  high  bids  received  for  those  sections.  By  the 
form  of  contract  now  submitted,  this  liability  is  limited  to  direct  physical  damage, 
and  provisions  made  for  an  inspection  of  adjoining  property  by  the  contractor  and 
the  representative  of  the  engineer,  who  shall  file  a  certificate  of  the  exact  condition 
of  the  premises  at  that  time,  and  in  case  any  claim  of  damage  is  made  at  any  future 
time,  a  further  examination  can  be  made,  and  the  results  compared.  It  seems  to  me 
that  this  ought  to  give  the  necessary  protection  to  abutting  property  owners,  and  also 
protect  the  contractor  against  the  necessity  for  defending  himself  against  fraudulent 
claims. 

The  specifications  have  been  carefully  studied  and  largely  rewritten  and  brought 
up  to  date.  The  specifications  for  steel  and  iron  are  entirely  new,  and  those  for 
cement,  mortar  and  concrete  have  been  carefully  revised.  The  idea  underlying  the 
revision  of  the  specifications  and  the  contract  has  been  to  eliminate,  so  far  as  possible, 
provisions  for  contingencies,  so   that  the  bid   received  will   be  for   work  that  will 
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actually  be  done,  and  not  be  overloaded  by  estimates  for  work  that  might  possibly  be 
necessary.  This  may  result  in  the  necessity  of  ordering  extra  work,  but  should  have 
a  marked  effect  in  lowering  the  bids. 

In  addition  to  these  main  matters,  to  which  special  attention  is  called,  there 
has  been  a  careful  study  of  the  form  of  the  subway  contracts  and  a  complete  re- 
vision to  make  provision  for  matters  of  detail  which  experience  has  shown  to  be 
advisable. 

To  place  the  contract  for  this  section  in  the  same  legal  situation  as  the  five  other 
proposed  Fourth  avenue  contracts,  it  will  be  necessary  to  hold  a  public  hearing  under 
the  provisions  of  section  37  of  the  Rapid  Transit  Act  which  provides : 

"Before  finally  fixing  the  terms  and  conditions  of  any  contract  for  any  of  the 
purposes  contained  and  set  forth  in  this  Act,  the  Board  of  Rapid  Transit  Railroad 
Commissioners  of  the  appropriate  city  shall  set  a  date  or  dates  for  a  pubhc  hearing 
upon  the  proposed  terms  and  conditions  thereof  at  which  citizens  shall  be  entitled 
to  appear  and  be  heard.  No  such  hearing  shall  be  held,  however,  until  notice  thereof 
shsQl  have  been  published  for  at  least  two  weeks  immediately  prior  thereto  in  the 
City  Record,  or  other  official  publication  of  the  City,  and  at  least  twice  in  two  daily 
newspapers  published  in  the  City  to  be  designated  by  the  Mayor.  It  shall  be  the  duty 
of  the  Board  of  Rapid  Transit  Railroad  Commissioners  to  cause  not  less  than  five 
hundred  copies  of  a  draft  of  the  proposed  contract  to  be  printed  at  least  two  weeks 
in  advance  of  such  hearing.  The  said  notice  of  such  public  hearing  shall  state  where 
copies  of  such  drafts  may  be  obtained  upon  payment  of  a  fee  to  be  fixed  by  said 
Board,  but  not  to  exceed  one  dollar  for  each  such  copy.  The  said  Board  may,  after 
the  hearing  to  be  held,  as  above  required,  alter,  approve  or  amend  such  draft  contract 
in  any  manner  in  its  discretion." 

To  carry  out  these  provisions,  I  inclose  herewith  a  form  of  letter  to  the  Mayor, 
asking-  him  to  designate  the  two  newspapers  in  which  to  advertise,  and  I  also  inclose 
a  form  of  resolution  and  a  form  of  notice  for  such  hearing. 
Respectfully  yours, 

GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

On  motion,  duly  seconded,  it  was 

Resolved,  That  before  finally  fixing  the  terms  and  conditions  of  the  contract  for 
^  the  construction  of  that  portion  of  the  Fourth  Avenue  Route  in  Brooklyn,  beginning 
at  a  point  in  Ashland  place,  near  Fulton  street,  and  running  through  Ashland  place 
and  Fourth  avenue  to  a  point  on  Fourth  avenue  near  Sackett  street,  a  public  hearing 
upon  the  proposed  terms  and  conditions  thereof  shall  be  held  on  the  i8th  day  of 
February,  1908,  at  2.30  in  the  afternoon,  at  which  citizens  shall  be  entitled  to  appear 
and  be  heard,  and  that  the  Secretary  be  and  he  hereby  is  directed  to  cause  a  notice 
thereof  to  be  published  for  at  least  two  weeks  immediately  prior  to  the  said  hearing 
in  the  Cuy  Record  and  at  least  twice  in  two  daily  newspapers  published  in  the  Gty 
to  be  designated  by  the  Mayor,  and  that  such  notice  shall  state  that  copies  of  such 


151 

draft  contract  may  be  obtained  at  the  offices  of  the  Commission  on  payment  of  th«e 
fee  of  ten  cents  for  each  copy. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

{24)  O-221 

Commissioner  Eustis  presented  the  following  order,  and  it  was  moved  and  duly 
seconded  that  the  same  be  adopted  by  the  Commission: 

Final  Order  (No.  221). 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Com- 
mission on  the  question  of  improvements 
in  and  additions  to  the  service  and 
equipment  of  the  Interborough  Rapid 
Transit  Company  in  the  particulars  here- 
inbelow  mentioned. 

Third  Avenue*  Elevated. 
Under    order    for    hearing    No     145, 
made  December  9,  1907. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  20th 
day  of  December,  1907,  and  the  adjournments  thereof,  and  it  appearing  that  the  said 
hearing  was  held  by  and  pursuant  to  an  order  of  this  Commission,  No.  145,  made 
December  9,  1907,  and  returnable  on  the  20th  day  of  December,  1907,  and  that  the 
said  order  was  duly  served  upon  the  Interborough  Rapid  Transit  Company  and  that 
the  said  service  was  by  it  duly  acknowledged  and  that  the  said  hearing  was  held  by 
and  before  the  Commission  on  the  matters  in  said  order  specified,  on  the  20th  day  of 
December,.  1907,  and  by  adjournment,  duly  had  on  the  26th  day  of  December,  1907, 
and  by  adjournment,  duly  had  on  the  21st  day  of  January,  1908,  and  that  at  each  of 
said  sessions  Mr.  Commissioner  Eustis  presided,  and  proof  being  taken  and  Grosvenor 
H.  Backus,  Esq.,  Assistant  Counsel,  appearing  for  the  Commission  at  each  of  said 
sessions,  and  Alfred  A.  Gardner,  Esq.,  appearing  for  said  Interborough  Rapid  Transit 
Company. 

Now,  it  being  made  to  appear  after  the  proceedings  upon  the  said  hearing  that 
the  service  of  the  said  Interborough  Rapid  Transit  Company,  in  the  transportation 
of  persons  on  its  Third  avenue  elevated  line,  in  the  First  District,  has  been  and  is,  at 
the  points  and  at  the  times  set  forth,  as  follows,  to  wit : 

Southbound  Trains  Passing  Thirty-fourth  Street  Station. 

(i)  From  6130  to  7  a.  m.,  sixteen  trains  of  seven  cars  each;  one  hundred  and 
twelve  cars. 

(2)  From  7  to  7.30  a.  m.,  twenty  trains  of  seven  cars  each;  one  hundred  and 
forty  cars. 
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(3)  From  7.30  to  8  a.  m.,  twenty-six  trains  of  seven  cars  each,  one  hundred  and 
tighty-two  cars.' 

(4)  From  8  to  8.30  a.  m.,  twenty-four  trains  of  seven  cars  each ;  one  hundred  and 
sixty- eight  cars. 

(5)  From  8.30  to  9  a.  m.,  twenty-three  trains  of  seven  cars  each;  one  hundred 
and  sixty-one  cars. 

(6)  From  9  to  9.30  a.  m.,  sixteen  trains  of  seven  cars  each;  one  hundred  and 
twelve  cars. 

Northbound  Trains  Passing  Forty-second  Street  Station. 
( 1 )     From  430  to  5  p.  m.,  fourteen  trains  of  seven  cars  each ;  ninety-eight  cars. 
(2}     From  5  to  5.30  p.  m.,  eighteen  trains  of  seven  cars  each ;  one  hundred  and 
twenty- six  cars. 

(3)  From  5.30  to  6  p.  m.,  twenty-three  trains  of  seven  cars  each;  one  hundred 
and  sixty- one  cars. 

(4)  From  6  to  6.30  p.  m.,  twenty-three  trains  of  seven  cars  each;  one  hundred 
and  sJxty-oMe  cars. 

(5)  Frum  6.30  to  7  p.  m.,  twenty-two  trains  of  seven  cars  each;  one  hundred  and 
fifty- four  cars. 

(6)  From  7  to  7.30  p.  m.,  one  train  of  five  cars,  fourteen  trains  of  seven  cars 
each;  one  hundred  and  three  cars. 

And  it  further  appearing  that  the  said  service  is  unreasonable  and  inadequate,  in 
that  said  company  does  not  operate  trains  enough  or  cars  enough  reasonably  to  ac- 
commodate the  passenger  traffic  transported  by  it,  or  offered  for  transportation  to  it, 
at  the  times  hereinafter  specified,  and  it  appearing  that  it  would  be  just,  reasonable 
and  proper  that  the  said  service  of  the  Interborough  Rapid  Transit  Company  should 
be  supplemented  in  the  particulars  hereinafter  set  forth,  at  the  points*  and  at  the  times 
ao  hereinafter  set  forth, 

Therefare,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commis- 
sion, it  is 

Ordered,  as  follows,  to  wit : 

That  the  said  Interborough  Rapid  Transit  Company  increase  its  said  service  upon 

its  Third  avenue  elevated  line  in  the  particulars  and  by  the  means  hereinafter  stated 

and  at  the  times  hereinafter  set  forth,  except  on  Saturday  afternoons,  Sundays  and 

holidays,  to  wit: 

Southbound  Service. 

(1)  Sottthbound  at  Thirty-fourth  street,  from  7  to  730 •  a.  m.,  by  an  increase 
of  thirty- five  cars,  operated  in  five  trains  of  seven  cars  each,  four  of  said  trains  to 
be  added  to  the  City  Hall  service  and  one  to  the  South  Ferry  service. 

(2)  Southbound  at  Thirty-fourth  street,  from  8  to  8.30  a.  m.,  by  an  increase 
of  one  train  of  seven  cars,  to  be  added  to  the  City  Hall  service. 

(3)  Southbound  at  Thirty-fourth  street,  from  8.30  to  9  a.  m.,  by  an  increase  of 
two  trains  uf  seven  cars  each,  to  be  added  to  the  City  Hall  service. 
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Northbound  Service. 
(i)     Northbound  at  Forty-second  street,  from  4.30  to  5  p.  m.,  by  an  increase  of 
one  train  of  seVen  cars,  to  be  added  to  the  Bronx  Park  service. 

(2)  Northbound  at  Forty-second  street,  from  5  to  5.30  p.  m.,  by  an  increase  of 
five  trains  of  seven  cars  each,  four  of  said  trains  to  be  added  to  the  Bronx  Park 
service  and  one  to  the  Harlem  service. 

(3)  Northbound  at  Forty-second  street,  from  5.30  to  6  p.  m.,  by  an  increase  of 
two  trains  of  seven  cars  each,  to  be  added  to  the  Bronx  Park  service. 

(4)  Northbound  at  Forty-second  street,  from  6  to  6.30  p.  m.,  by  an  increase  of 
two  trains  of  seven  cars  each,  to  be  added  to  the  Bronx  Park  service. 

(5)  Northbound  at  Forty-second  street,  from  6.30  to  7  p.  m.,  by  an  increase 
of  three  trains  of  seven  cars  each,  to  be  added  to  the  Bronx  Park  service. 

(6)  Northbound  at  Forty-second  street,  7  to  7.30  p.  m.,  by  an  increase  of  one  train 
of  seven  cars,  to  be  added  to  the  Bronx  Park  service. 

And  it  is  further 

Ordered,  That  this  order  shall  take  effect  by  or  before  the  loth  day  of  February, 
1908;  and  it  is  further 

Ordered,  That  on  or  before  the  5th  day  of  February,  1908,  the  Intcrborough 
Rapid  Transit  Company  notify  the  Public  Service  Commission  for  the  First  District 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(25)  .  0-223 

The  Secretary  presented  a  communication  from  the  Brooklyn  Heights  Railroad 
Company,  upon  Order  No.  207,  in  regard  to  complaint  of  the  Flushing  Association 
against  the  collection  of  two  fares  on  the  Flushing  line,  requesting  an  extension 
of  ten  days  within  which  to  submit  its  answer  to  said  order.  On  motion,  duly  seconded, 
it  was  thereupon 

Order  for  Extension  of  Time  (No.  223). 

Ordered,  That  the  Brooklyn  Heights  Railroad  Company  be  granted  an  extension 
of  ten  days  within  which  to  submit  its  answer  to  Order  No.  207. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None, 

Carried. 

(26)  3099 

The  Secretary  presented  a  communication  from  Bird  S.  Coler,  President  of  the 
Borough  of  Brooklyn,  transmitting  a  report  of  the  Superintendent  of  Public  Build- 
ings and  Offices,  together  with  a  blueprint  relative  to  certain  alterations  to  be  made 
to  the  steps  leading  to  the  Municipal  Building,  so  as  to  provide  more  space  for  egress 
from  the  subway   station   adjoining  said  building,   submitted  to  the   Commission  in 
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order  that  the  Interborough  Company  might  be  compelled  to  pay  for  the  cost  of  this 
alteration.    The  papers  were  referred  to  Commissioner  McCarroIl. 

(27)  Req. 

The  Secretary  stated  that  a  communication  had  been  received  from  Hon.  J,  May- 
hew  Wainwright,  Chairman  of  the  Assembly  Committee  on  Railroads,  asking  the 
opinion  of  the  Commission  with  regard  to  Assembly  Bill  No.  39,  amending  the  Rail- 
road Law  as  to  rate  of  fare,  and  further  stated  that  it  had  been  referred  to  the  Coun- 
sel to  the  Commission,  and  submitted  the  opinion  of  the  Counsel  thereon.  The  com- 
munication was  referred  to  Commissioner  McCarrolL  to  draft  a  suitable  reply  to  the 
request  from  the  Committee  on  Railroads. 

(38)  0-224 

The  Secretary  presented  the  following  order,  and  it  was  moved,  and  duly 
seconded,  that  the  same  be  adopted  by  the  Commission : 

Okder  Granting  Leave  to  Discontinue  Certain   Stations   (No.  224). 

In  the  matter  of 
the 

Application  of  the  Brooklyn  Union  Ele- 
vated Railroad  Company,  under  section 
34  of  the  Railroad  Law,  for  consent  to 
the  discontinuance  of  two  (2)  elevated 
stations  of  the  Fulton  street  line  at 
Court  street,  at  the  junction  of  Court 
and  Fulton  streets  and  at  Boerum  place, 
at  the  junction  of  Boerum  place  and 
Fulton  street. 

This  application  by  the  Brooklyn  Union  Elevated  Railroad  Company,  under  section 
34  of  the  Railroad  Law,  filed  with  this  Commission,  January  11,  1908,  asking  the 
consent  of  the  Commission  to  the  discontinuance  of  two  (2)  elevated  stations  on  the 
Fulton  street  line  of  said  company,  to  wit: 

Court  street  station,  at  the  junction  of  Court  and  Fulton  streets,  and 
Boerum  place  station,  at  the  junction  of  Boerima  place  and  Fulton  street;  the  same 
to  depend  upon  the  procurement  from  the  City  authorities  of  the  right  to  construct  a 
station  about  midway  between  the  two  above  named,  which  will,  both  as  to  capacity 
and  location,  much  better  serve  the  requirements  of  traffic  at  that  point  and  especially 
facilitate  the  transfer  of  passengers  between  elevated  and  subway  lines  at  the  City 
Hall  station,  came  on  January  16,  1908,  at  3  o'clock  in  the  afternoon,  Commissioners 
McCarroll  and  Bassett  presiding,  pursuant  to  an  order  and  resolution  of  the  Com- 
mission adopted  on  the  14th  day  of  January,  1908,  the  same  being  Order  No.  201, 
which  appointed  the  i6th  day  of  January,  1908,  at  3  o'clock  in  the  afternoon,  as  the 
time  and  place  of  hearing  the  said  application  and  further  directed  that  the  said  com- 
pany publish  a  notice  of  the  time  and  place  of  such  hearing  in  newspapers  published 
in  Brooklyn  specified  therein,  to  wit,  the  "Brooklyn  Eagle,"  "Brooklyn  Times," 
"Brooklyn  Standard  Union"  and  "Brooklyn  Citizen,"  at  least  two  (2)  days  in  succes- 
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sion  before  such  hearing  and  file  proof  of  such  publication  with  the  Secretary  of  the 
Commission  on  or  before  the  opening  of  the  hearing. 

The  Brooklyn  Union  Elevated  Railroad  Company,  at  the  opening 'of  said  hearing, 
duly  filed  proof  of  the-  publication  of  such  notice  in  the  papers  aforesaid,  in  accordance 
with  said  order  for  hearing,  and  the  following  appearances  were  noted :  Mr.  George 
D.  Yeomans  and  Mr.  C.  L.  Woody  of  counsel  for  the  Brooklyn  Union  Elevated  Rail- 
road Company,  Oliver  C.  Semple,  Esq.,  Assistant  Counsel  for  the  Commission,  William 
D.  Veeder,  Esq.,  Counsel,  and  Julius  C.  Nehrenkrauss,  Treasurer,  for  the  Germania 
Savings  Bank ;  after  hearing  the  evidence  and  arguments,  it  appearing  to  the  satisfac- 
tion of  the  Commission  that  the  proposed  discontinuance  of  the  said  stations  by  the 
Brooklyn  Union  Elevated  Railroad  Company  is  dependent  upon  an  intention  of  the 
said  company  to  construct  a  new  station  on  Fulton  street  at  or  near  the  Borough  Hall 
and  that  the  latter  will  better  serve  the  conveniences  of  the  public  in  respect  to  trans- 
portation of  passengers  and  a  closer  connection  with  the  Brooklyn  City  Hall  station 
of  the  Interborough  Rapid  Transit  Company,  in  the  operation  of  its  subway  between 
the  Borough  of  Brooklyn  and  the  Borough  of  Manhattan, 

Now,  therefore,  the  application  of  the  Brookl3m  Union  Elevated  Railroad  Company 
is  hereby  granted  and  the  Public  Service  Commission  for  the  First  District  hereby 
consents,  under  section  34  of  the  Railroad  Law,  to  the  discontinuance  of  the  stations 
of  the  said  company  on  the  Fulton  street  line,  described  as  follows,  namely: 

Court  street  station,  at  the  junction  of  Court  and  Fulton  streets; 

Boerum  place  station,  at  the  junction  of  Bperum  place  and  Fulton  street. 

This  consent  to  become  effective,  however,  only  if  and  when  the  new  station  at 
or  near  the  Borough  Hall  on  Fulton  street,  mentioned  in  said  application  filed  by  the 
said  company  upon  the  hearing  herein,  shall  have  been  completed,  with  accommoda- 
tions approved  by  the  Commission,  and  opened  for  use  of  passengers  for  and  upon  the 
said  road  of  said  Brooklyn  Union  Elevated  Railroad  Company. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(29)  0-222 

Commissioner  Eustis  presented  the  following  order  for  hearing,  and  it  was  moved, 
and  duly  seconded,  that  the  same  be  adopted  by  the  Commission: 

Hearing  Order  (No.  222). 
In  the  Matter 
of 
The  hearing  of  the  motion  of  the  Commis- 
sion on  the  question  of  repairs,  improve- 
ments   and    additions   to   equipment   and 
appliances,  including  rolling  stock,  of  the 
Union  Railway  Comoany,  in  the  particu- 
lars hereinafter  set  forth. 

Overhauling  cars,  etc. 

It  is  hcrebv  Ordered.  That  a  hearing  be  held  on  the  roth  day  of  February,  1908,  at 
10.30  o'clock  in  the  forenoon,  or  at  anv  time  or  times  to  which  the  same  may  be  ad- 
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journed,  at  the  rooms  of  the  Commission,  No.  154  Nassau  street.  Borousfh  of  Man- 
hattan, City  and  State  of  New  York,  to  inquire  whether  the  reprulations,  practices,  equip- 
ment and  appliances  of  the  Union  Railway  Company  in  respect  of  transportation  of 
persons  in  the  First  District  are  unsafe,  improper  and  inadequate,  and  whether  im- 
provements, repairs  and  additions  to  cars  and  car  equipments  of  said  company  ourHi 
reasonably  to  be  made  in  order  to  promote  the  security  and  convenience  of  the  public 
or  employees,  and  in  order  to  secure  adequate  service  and  facilities  for  the  transporta- 
tion of  passenfirers  and  property,  and  if  such  is  found  to  be  the  fact,  then  to  determine 
whether  additions,  repairs  and  improvements  therein,  as  hereinafter  set  forth,  are  such 
as  would  be  just,  reasonable,  safe,  adequate  and  proper,  and  ouRfht  reasonably  to  be 
made  to  promote  such  security  and  convenience  of  the  public  or  employees,  and  in 
order  to  secure  adequate  service  and  facilities  for  the  transportation  of  passengers 
and  property,  that  is  to  say: 

(i).  That  every  car  of  said  company  receive  a  thorough  inspection  covering  car 
body,  motor  and  electric  equipment,  wirinj?  and  trucks;  that  all  defects  therein  be  care- 
fully noted  and  the  car  sent  through  various  shops,  and  there  overhauled  and  repaired 
so  as,  when  completed,  to  be  in  first-class  operating  and  practically  new  condition.  This 
applies  for  illustration    but  not  for  specification  to  the  following: 

Inspection — By  a  thorough  inspection  and  general  overhauling  of  the  car  body  and 
its  entire  equipment,  it  is  intended  that  each  car  should  be  brouj^ht  into  the  car  house 
and  placed  over  a  pit;  seats  and  trap  doors  removed  and  covers  taken  off  to  facilitate 
careful  inspection,  which  should  be  made  by  competent  enjrfneers,  and  not  by  car  house 
employees. 

Car  Bodies — Where  the  car  body  must  be  completely  repainted,  it  should  be  sent 
first  through  the  carpenter  shop  to  have  all  defects  of  the  woodwork  repaired.  It 
should  then  ro  to  the  paint  shop  to  be  properly  painted. 

Special  care  should  be  given  to  the  inspection  of  all  car  bodies,  covering  framing, 
flooring,  moulding  and  panels,  and  in  every  case  where  the  wood  is  not  in  sound  condi- 
tion such  part  is  to  be  replaced,  strengthened  and  made  practically  new ;  also,  all  metal 
work  pertaining  to  the  car  body  must  be  renewed  if  in  a  defective  state,  and  the  floors 
and  parts  of  platforms,  doors,  windows  and  roofs  must  be  given  the  same  careful  in- 
spection and  renewal. 

On  account  of  the  especially  bad  condition  of  the  car  steps,  which  were  found  to  be 
loose,  bent  and  worn  so  that  in  many  cases  they  are  unsafe,  special  attention  should 
be  given  to  the  renewal  of  oar  steps  to  put  them  in  a  fit  condition. 

Headlights — All  headlights  should  be  overhauled  and  put  in  a  fit  condition  with 
new  refleclors  where  necessary;  broken  glasses  replaced  with  semaphore  glass  and 
lamps  removed  when  known  to  be  below  normal  candle  power. 

Pilot  Boards — All  pilot  boards  should  be  gone  over  carefully  and  renewed  wher- 
ever the  present  board  is  found  to  be  defective. 

Wiring — ^The  wiring  upon  the  cars  of  this  road  has  been  found  to  be  badly  de- 
fective inasmuch  that  insulation  is  impaired  and  the  opportunities  for  defects  occurring 
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"which  would  make  the  service  of  the  car  unreliable  and  possibly  unsafe,  so  that  all 
improvements  possible  in  the  present  method  of  wiring:,  hanjring:  and  placing:  of  equip- 
ment appliances  should  be  made  a  careful  study,  and  a  universal  system  of  wiring: 
adopted.  This  is  one  of  the  most  important  matters  pertaining  to  the  entire  car 
equipment. 

Brasses — All  brasses  throu|?:hout  the  car  should  be  renewed.  Armature  and  axle 
shafts  and  other  bearing:  parts  should  be  normal. 

Commutators — Should  be  turned  and  made  in  first-class  condition,  and  when  ab- 
normally worn  must  be  renewed. 

Field  Coils  and  Armature  Winding:s — Should  be  tested  for  insulation  and  if  found 
to  be  below  normal  should  be  replaced  with  new  ones,  otherwise  they  should  be  well 
cleaned  and  painted. 

Trucks — All  trucks  must  be  thorougrhly  cleaned  and  lined;  all  broken,  weak  or 
otherwise  defective  parts  must  be  replaced  with  new  ones,  not  repaired  except  in  very 
minor  defects,  and  that  especially  all  springrs  must  be  renewed  where,  their  normal 
effectiveness  has  been  lost 

Brakes — Should'  be  given  careful  inspection  and  improvements  made  in  the 
mechanism  and  form  at  present  employed,  which,  in  the  judgement  of  the  company's 
engineers,  will  be  beneficial. 

Controllers — Should  have  all  contact  and  other  parts  renewed  that  show  indication 
of  abnormal  wear;  connections  tig:htened  and  the  controller  thoroug:hly  cleaned  and 
painted. 

Automatic  Circuit  Breakers — Should  be  tested  and  maintained  operative  for  the 
proper  load  corresponding:  to  the  motor  capacity  of  the  car.  Especial  care  should 
be  given  to  this  matter. 

Resistances — Should  be  cleaned,  tested  and*  any  section  not  up  to  the  standard,  re- 
newed, and  a  form  of  hanger  used  so  that  the  resistance  will  not  be  bolted  directly  to 
the  bottom  of  the  car,  and  that  there  is  sufficient  space  between  the  resistance  and  the 
car  floor  to  prevent  danger  to  the  woodwork  of  the  car  from  the  resistance  becoming 
abnormally  heated,  and,  also,  to  increase  insulation  as  it  has  been  found  that  the 
present  form  of  hanging  the  resistance  has  been  the  cause  of  passengers  getting  an 
electric  shock.    This  matter  should  be  given  immediate  and  careful  attention. 

Axle  Gear  Wheels,  Armature  Pinions  and  Car  Wheels — Should  in  every  instance 
be  renewed  when  the  indication  is  found  of  abnormal  wear.  All  gears  and  pinions 
must  be  replaced  where  the  teeth  are  worn  down  to  less  than  1/16  of  an  inch  on  top, 
and  the  lower  half  of  each  gear  case  should  at  all  times  be  maintained  not  less  than 
half  full  of  gear  grease  so  as  to  minimize  the  noise  as  much  as  possible  resulting  from 
the  gears  and  pinions. 

Car  Lights  and  Wiring — ^It  has  been  noted  that  the  car  lighting  appliances  are  not 
maintained  in  a  clean  and  well-kept  manner,  and  also  that  the  light  wiring  in  many 
cases  has  defective  insulation.     Loosely  made  connections,  the  wiring  exposed  in  the 
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car  subject  to  improper  handling,  goes  to  make  th^  lighting  service  unreliable,  and  it 
is  recommended  that  all  our  lighting  appliances  and  wiring  should  be  overhauled  and 
such  part  as  may  be  necessary  should  be  renewed. 

Time — Facilities  should  be  created  and  a  reconstruction  department  organized  to 
carry  on  the  above  work  in  such  a  manner  as  to  cover  at  the  rate  of  four  (4)  cars 
per  day. 

(2).  When  any  car  has  been  overhauled  and  prepared  for  service,  as  above  pro- 
vided, notice  thereof  be  sent  to  the  Commission  and  the  inspection  of  its  then  condi- 
tion allowed  by  Inspectors  of  the  Commission  before  the  same  is  put  into  service. 

And  if  any  such  improvements,  repairs  and  additicms  be  found  to  be  such  as 
ought  to  be  made,  as  aforesaid,  then  to  determine  what  period  would  be  a  reas6nable 
time  within  which  the  same  should  be  directed  to  be  executed  and  in- what  manner 
execution  of  the  same  should  be  specified  to  be  made. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  as  shall  be  just 
and    reasonable. 

And  it  is  further  Ordered,  That  the  Union  Railway  Company  be  given  at  least 
ten  days*  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail,  of  a 
certified  copy  of  this  order,  and  that  at  such  hearing  it  be  afforded  all  reasonable  op- 
portunity for  presenting  evidence  and  examining  and  cross-examining  witnesses  as  to 
the  matters  aforesaid. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(30) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  had  been  duly 
approved  by  Commissioner  McCarroll  as  Committee  on  Audit  for  the  month  of 
January,  whereupon,  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  The  City  of  New  York  for  payment: 

No.  Name.  Services   and , Material.  Amount. 

615.  Martin  B.  Brown  Company Printing,  as  per  bill  of  January  20,   1908....  $17  50 

616.  Clarke  &   Baker  Company Stationery  supplies,  as  per  bill  of  January  9, 

X908    

617.  Carbon  Art  Metal  Company Stationery    supplies,    as    per    bill    of    January 

20,    1 908 

618.  E.    Belcher  Hyde Maps,   as  per  bills  of  January   18,    1908 

6x9.     A.  A.  Weeks-Hoskins  Company..      Furniture,  as  per  bills  of  January   13,   1908.. 

620.     Law  Reporting  Company Stenographic  work  and  copying,  as  per  bills  of 

January    17,   18;   1908 

6ai.     J.  B.  Lyon  Company Subscription    to    Law    Reports,    as   per  bill   of 

January   1 7,  1 908 
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No.  Name.  Services  and  Material.  Amount 

632.     John  H.  McCullagh  &  Sons Office  fixtures,  as  per  bill  of  January  ao,  1908 

623.  The   Macey   Company Furniture,  as  per  bill  of  January  az,  zoo8.... 

624.  A.  Nehrbaa  &   Son Binding  law  volumes,  aa  per  bill  of  January 

17,  1908   

625.  August  R.  Ohman  &  Co Maps,  as  per  bill  of  January  18,  1908 

626.  Pontrichet     Black     Print     Paper 

Company   Prints,  as  per  bills  of  October  31,   November 

30,    December    31,    1907,    January    6,    13, 

1908    

Say.     Rapid  Safety   Filter  Company  of 

New  York   Filter  service,  as  per  bills   of  December    3ii  1907 

628.  Tiffany  &  Co Desk  lamp,  as  per  bill  of  January  6,  1908 

629.  Twinlock  Company    Stationery,  as  per  bill  of  January  22,  1908. . . . 

630.  Underwood  Typewriter  Company.     Typewriter  and  stationery  supplies,  as  per  bills 

of  December  20,    1907,  January    11,    1908 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(31)  0-225 

Commissioner  Maltbie — "Order  No.  179  provides  that  the  New  York  City  Rail- 
way Company,  or  its  receivers,  shall  report  daily  to  the  Commission  in  a  form  pre- 
scribed by  this  Commission,  the  number  of  cars  repaired  under  Order  No.   179,  as 
rapidly  as  such  cars  have  been  repaired  and  are  ready  for  inspection. 
I  move,  therefore,  the  adoption  of  the  following  resolution:" 

Order  (No.  225). 
Resolved,   That  the   New  York   City   Railway   Company,  or   its   receivers,  shall 
use  the  following  form  in  reporting  the  cars  repaired  and  ready  for  inspection,  as 
provided  by  Order  No.  179: 

New  York  City, 

To  the  Public  Service  Commission  for  the  First  District,  Bureau  of  Transportation, 
No.  154  Nassau  street,  New  York  City: 
Sirs — We  hereby  notify  you  that  the  following  cars  have  been  overhauled  and 

repaired  at car  barn,  as  provided  in  Order 

No.  179,  of  your  Commission,  and  may  be  tested  at 

on  

(date) 
Cars  numbered 

(Signed) 
Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 
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(33) 

Commissioner  Bassett  offered  the  followins:  resolution: 

Resolved,  That  the  Chief  Engineer  be  requested  to  investigate  the  desirability 
of  placing  side  doors  in  the  elevated  trains  operated  on  the  Brookl3m  Bridge*  and 
to  report  thereon  at  the  earliest  possible  time. 

Ayes — Commissioners  McCarrolI,  Bassett,  Maltbic,  Eustis. 

Nays — None. 

Carried. 

(33) 

Commissioner  Bassett  offered  the  following  resolution: 

Resolved,  That  the  Sub- Committee  on  Safety  Devices  consider  and  report  on  the 
advisability  of  ordering  the  use  of  magnetic  track  brakes  on  the  elevated  cars  operat- 
ing across  the  Brooklyn  Bridge. 

Ayes — Commissioners  McCarrolI,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

TRAVIS  H.  WHITNEY.  Skkktary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  January  31,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York, 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll,  John 
E.  Eustis- 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  January  28,  as 
printed  in  the  City  Record  for  January  31  was  approved. 

(2)  1361 
The  Chief  Engineer  presented  plan  No.  T-459  and  memorandum  for  additional 

accommodations  at  the  station  at  Seventy-second  street  and  Broadway,  as  constructed 
under  the  contract  with  John  B.'  McDonald  for  the  Manhattan-Bronx  subway. 

Commissioner  Eustis  moved,  and  it  was  duly  seconded,  that  this  plan  and  memo- 
randum be  transmitted  to  the  Interborough  Rapid  Transit  Company  for  examination 
and  for  obtaining  of  such  bids  and  estimates  as  may  be  necessary. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

(3)  1371 
Commissioner  Eustis,  to  whom  had  heretofore  been  referred  the  matter  of  an 

appropriate  station  at  the  end  of  the  West  Farms  branch  of  the  Manhattan-Bronx 
subway,  presented  a  communication  from  Henry  B.  Seaman,  Chief  Engineer,  giving 
several  estimates  as  to  the  cost  of  various  plans,  as  follows : 

'  January  28,  1908. 

Hon.  John  E.  Eustis,  Commissioner: 

Dear  Sir — Herewith  for  your  information  are  several  estimates  of  the  cost  of 
carrying  out  as  many  plans  for  the  construction  of  the  Bronx   Park  station,  at  the 
end  of  the  West  Farms  branch  of  the  subway. 
(8) 
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1.  Structure  extended  in  accordance  with  Contract  No.  i  and  the  station  building 
at  One  Hundred  and  Eighty-second  street.  Type  of  station  to  be  standard  type  of 
elevated  stations,  which  have  been  constructed  under  Contract  No.  i,  with  one  island 
platform.  The  station  not  to  be  particularly  ornate;  accessible  by  stairways.  Com- 
parative estimated  cost,  $92,000. 

2.  Station  and  structure  terminating  at  the  north  side  of  One  Hundred  and 
Eighty-first  street.  Type  of  station  to  be  ornate  in  design  in  accordance  with  special 
plans  prepared  by  this  office,  with  a  central  and  two  side  platforms.  The  side  plat- 
forms to  be  enclosed  within  the  park  limits  with  an  ornamental  enclosure,  accessible 
by  stairways.    Comparative  estimated  cost,  $140,000. 

3.  Station  to  terminate  at  the  north  side  of  One  Hundred  and  Eightieth  street. 
One  and  four-tenths  per  cent,  down-grade  to  the  station  to  be  eliminated  by  raising 
the  structure  to  level  base  of  rail  at  an  elevation  of  63.97,  or  approximately  34  feet 
above  the  street  level.  Type  of  station  to  be  the  same  as  standard  construction,  not 
particularly  ornate.  One  island  platform,  with  terminal  ticket  house;  accessible  by 
one  stairway  and  one  ascending  escalator.    Comparative  estimated  cost,  $86,000. 

4.  If  an  additional  descending  escalator  be  added  to  No.  3,  add  $34,000,  or  com- 
parative estimated  cost  of  $120,000. 

All  of  the  above  comparative  estimates  include  the  whole  cost  of  the  structure 
work,  as  well  as  the  station  finish  work,  to  carry  the  line  to  the  terminatftig  points 
indicated.  For  the  estimated  total  cost  of  any  one  of  the  projects  15  per  cent,  should 
be  added  to  the  comparative  cost  to  cover  contingencies.  If  plan  No.  3  is  carried 
out  instead  of  plan  No.  i,  the  latter  plan  called  for  under  Contract  No.  i,  a  saving 
to  the  City  of  approximately  $7,000  would  be  effected. 

Respectfully, 
(Signed)         HENRY  B.  SEAMAN,  Chief  Engineer. 

After  discussion,  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  Commission  determine  upon  the  third  of  the  said  suggestions 
that  a  station  be  constructed  to  terminate  at  the  north  side  of  One  Hundred  and 
Eightieth  street,  that  the  down  grade  be  eliminated,  that  the  type  of  the  station  be  the 
same  as  the  standard  construction,  with  one  island  platform  and  terminal  ticket  house, 
accessible  by  one  stairway  and  one  ascending  escalator,  and  that  detailed  plans  for  the 
same  be  prepared. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

(4)  2569 

The  Secretary  presented  a  communication  from  the  Counsel  to  the  Commission 
appointing  Howard  A.  Butler  as  Junior  Assistant  Counsel,  second  grade,  and  recom- 
mending that  his  salar>'  be  fixed  at  the  rate  of  $1,200  per  annum. 
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On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  following  appointment  from  the  Civil  Service  list  be  confirmed 
and  -alarv  fixed  as  indicated : 


.     To  Take 
Name.  Position.  Salary.  Effect. 

Ht)\var<l  A.   Butler Junior  Assistant  Counsel,  Second  Grade..      $1,200  per  annum     Feb.   1,   1908 


Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Xays — None. 

Carried. 

(5)  2528 
On  motion,  duly  secdnded,  it  was 

Resolved,  That  the  appointment  of  Winifred  Reidy  as  provisional  FiHng  Clerk 
be  terminated  as  of  February  i,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Xays — None. 

Carried. 

(6)  2927,  2965 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  List: 

Xame.  Position.  Salary.  To  Take  Effect. 

Rebecca    Langerman Stenographer $75  00  per  month       February  i,   1908 

Joseph     IJaradel Office  Boy 30  00  per  month       February  i,   1908 

John   X.    Uobcrstein Office  Boy 30  00  per  month       February   1,   1908 


Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

(7)  2911 

Extension  of  Time  to  New  York  Connecting  Railro.\d  Company. 

After  consideration  of  the  application  of  the  New  York  Connecting  Railroad 
Company,  dated  January  22,  1908,  and  presented  to  the  Commission  at  its  session  on 
January  28,  on  motion,  duly  seconded,  it  was 

Order  for  Extension  of  Time  (No.  235). 
Resolved,  That  the  time  of  the  New  York  Connecting  Railroad  Company  to  ob- 
tain, so  far  as  may  be  necessary,  and,  if  and  when  obtained,  file  in  the  office  of  the 
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Commission,  the  consent  of  the  owners  of  one-half  in  value  of  the  property  boundad 
on  the  portions  of  streets  over  or  under  which  the  new  railroad  or  any  part  of  the 
route  thereof  runs,  to  the  construction  and  operation  of  the  new  railroad  or  such 
part  thereof,  or  in  lieu  thereof  to  obtain  the  determination  of  Commissioners  to  be 
appointed  pursuant  to  law  by  the  Appellate  Division  of  the  Supreme  Court  in  the 
First  Department,  or  the  Second  Department,  as  the  case  may  be,  and  the  confirma- 
tion of  the  said  Appellate  Division  as  required  by  the  certificate  or  franchise  of  the 
Board  of  Rapid  Transit  Railroad  Commissioners  to  the  said  company,  dated  Febru- 
ary 14,  1907,  be  and  the  same  hereby  is  extended  to  the  28th  day  of  February,  1910; 
and  it  was  further 

Resolved,  That  the  Chairman  and  Secretary  of  the  Public  Service  Commission 
for  the  First  District  be  and  they  hereby  are  authorized,  in  behalf  of  the  Commission, 
to  execute  and  deliver  to  said  railroad  company  a  written  certificate  extending  the 
time  of  such  railroad  company  to  obtain  and  file  such  consent  or  determination  as 
aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

The  form  of  certificate  referred  to  in  the  foregoing  resolution  was  as  follows: 

Certificate  Extending  the  Time  of  the  New  York  Connecting  Railroad  Company 
TO  Obtain  Consents,  or  in  Lieu  Thereof  the  Determination  of  Com- 
missioners. 

Whereas,  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of 
New  York,  did,  by  certificate  dated  the  14th  day  of  February,  1907,  authorize  the 
New  York  Connecting  Railroad  Company,  a  railroad  corporation  duly  incorporated 
under  the  laws  of  tlie  State  of  New  York,  to  construct  and  operate  a  certain  railroad 
in  The  City  of  New  York ;  and 

Whereas,  The  said  certificate  duly  executed  by  the  Board  aforesaid  was  deliv- 
ered by  the  said  Board  to  the  said  New  York  Connecting  Railroad  Company,  which 
company  on  the  28th  day  of  February,  1907,  duly  accepted  the -franchise  and  all  the 
terms,  conditions  and  requirements  thereof  by  an  instrument  in  writing;  and 

Whereas,  By  the  terms,  conditions  and  requirements  of  the  said  certificate  it 
was  provided,  among  other  things,  that  the  franchise  thereby  granted  should,  if  the 
Board  should  so  determine,  become  void  unless  within  one  year  after  the  time  of  the 
acceptance  of  the  certificate  by  the  said  company,  that  company  should  further  and 
in  due  and  lawful  form  obtain  so  far  as  might  be  necessary,  and  if  and  when  obtained 
file  in  the  office  of  the  said  Board  the  consent  of  the  owners  of  one-half  in  value 
of  the  property  bounded  on  the  portions  of  streets  over  or  under  which  the  new 
railroad  or  any  part  of  the  route  thereof  should  run,  to  the  construction  and  operation 
of  the  new  railroad  or  such  part  thereof,  or  in  case  such  consent  of  such  property 
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owners  could  not  where  necessary  be  so  obtained,  then  the  determination  of  Com- 
missioners to  be  appointed  pursuant  to  law  by  the  Appellate  Division  of  the  Supreme 
Court  in  the  First  Department,  or  the  Second  Department,  as  the  case  might  be,  that 
such  portion  of  the  new  railroad  ought  to  be  constructed  and  operated,  the  said  deter- 
mination of  such  Commissioners,  when  confirmed  by  the  Appellate  Division  which 
appointed  such  Commissioners,  to  be  taken  in  lieu  of  such  consent  of  property  owners ; 
and 

Whereas,  The  said  New  York  Connecting  Railroad  Company  has  obtained  the 
consent  of  the  Board  of  Estimate  and  Apportionment  and  the  Mayor  of  the  City, 
as  required  by  said  certificate,  but  has  not  obtained  the  consent  of  the  requisite  number 
of  owners  of  property  bounded  on  the  portions  of  streets  over  or  under  which  its 
new  railroad  or  any  part  of  the  route  thereof  runs,  and  has  shown  reasonable  cause 
why  such  consent  has  not  been  obtained  and  the  period  fixed  for  obtaining  such 
consent  has  not  now  elapsed ;  and 

Whereas,  Under  and  pursuant  to  the  provisions  of  chapter  429  of  the  Laws  of 
1907,  the  said  Board  of  Rapid  Transit  Railroad  Commissioners  was  abolished  and 
went  out  of  office,  and  all  the  powers  and  duties  of  the  said  Board  conferred  and 
imposed  by  any  statute  of  this  State  were  directed  to  be  exercised  and  performed 
by  the  Public  Service  Commission  of  the  First  District;  now 

Therefore,  The  Public  Service  Commission  for  the  First  District  does  hereby 
certify  that  the  time  of  the  New  York  Connecting  Railroad  Company  to  obtain  and 
file  consent  of  property  owners,  or  in  lieu  thereof  to  obtain  the  determination  of 
Commissioners  to  be  appointed  pursuant  to  law  by  the  Appellate  Division  of  the 
Supreme  Court  in  the  First  Department,  or  in  the  Second  Department,  as  the  case 
may  be,  and  the  confirmation  of  the  said  determination  as  required  by  the  certificate 
or  franchise  of  the  Board  of  Rapid  Transit  Railroad  Commissioners  to  the  said  rail- 
road company,  dated  February  14,  1907,  be  and  the  same  hereby  is  extended  to  the 
28th  day  of  February,  1910. 

In  witness  whereof,  this  certificate  has  been  made  by  the  Public  Service  Commis- 
sion for  the  First  District,  and  is  now  attested  by  the  signature  of   its   Chairman, 

who  is  its  presiding  officer,  and  its  Secretary,  this day  of , 

1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

By Chairman. 

By Secretary. 

State  of  New  York,  County  of  New  York,  ss. : 

On  the day  of ,  1908,  before  me  personally  ap- 
peared William  R.  Willcox  and  Travis  H.  Whitney,  to  me  known  and  known  to  me 
to  be  the  said  William  R.  Willcox,  Chairman,  and  the  said  Travis  H.  Whitney, 
Secretary,  of  the  Public  Service  Commission  for  the  First  District,  and  the  said 
William  R.  Willcox  aod  Travis  H.  Whitney,  being  by  me  duly  sworn,  did  depose  and 
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say,  each  for  himself,  and  not  one  for  the  other,  the  said  William  R.  Willcox,  that  he 
resided  in  the  Borough  of  Manhattan,  in  the  said  City ;  that  he  was  the  Chairman  of  the 
said  Commission,  and  that  he  subscribed  his  name  to  the  foregoing  instrument  by 
virtue  of  the  authority  thereof,  and  the  said  Travis  H.  Whitney  that  he  resided  in  the 
Borough  of  Brooklyn,  in  the  said  City;  that  he  was  the  Secretary  of  the  said  Com- 
mission, and  that  he  subscribed  his  name  thereto  by  like  authority;  and  both  the  said 
W^illiam  R.  Willcox  and  Travis  H.  Whitney  that  they  knew  the  seal  of  the  said 
Commission,  and  that  the  same  was  affixed  to  the  foregoing  instrument  by  the  au- 
thority of  the  said  Commission,  and  of  a  resolution  duly  adopted  by  the  same. 


Notary  Public, 

County,  New  York. 

(8)  0-226 

Commissioner  Eustis  presented  the  following  order  for  hearing,  and  it  was  moved 
and  seconded  that  the  same  be  adopted  by  the  Commission : 

Hearing  Order   (No.  226). 
■  In  the  Matter 
of 
The  hearing  on  the  motion  of   the   Com- 
mission as  to   the  regulations,   practices, 
equipment   and   service   of   the   Interbor- 
ough    Rapid    Transit    Company,    in    the 
respects  hereinafter  mentioned. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  12th  day  of  February,  1908,  at  3  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at 
the  rooms  of  the  Commission,  at  No.  154  Nassau  street.  Borough  of  Manhattan, 
Cily  and  State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment, 
appliances  or  service  of  said  company,  upon  and  near  its  line  on  and  along  Second 
avenue,  in  the  Borough  of  Manhattan,  at  its  Ninety-second  street  station  on  said  line, 
in  respect  to  the  transportation  of  persons,  freight  or  property  within  the  State,  are 
unjust,  unreasonable,  unsafe,  improper  or  inadequate,  and  if  it  be  so  found,  then 
to  determine  whether  changes  in  said  regulations,  practices,  equipment,  appliances  or 
service  in  the  particulars  following,  at  the  place  or  places  herein  mentioned,  would 
be  just,  reasonable,  safe,  adequate  and  proper,  and  whether  such  changes  shall  be  put 
in  force,  observed  and  used  on  the  line  of  said  company,  and  also  to  inquire 
and  determine  whether  repairs,  improvements,  changes,  or  additions  to  or  in 
the  tracks,  switches,  terminals,  terminal  facilities  or  other  property  or  de- 
vice used  by  said  company  in  the  particulars  following,  ought  reasonably  to 
be  made  in  order  to  promote  the  security  or  convenience  of  the  public  or  employees 
or  in  order  to  secure  adequate  facilities  for  the  transportation  of  passengers,  freight 
or  property,  namely: 


1 6; 

Whether  said  company  should  be  directed  to  erect  and  maintain  a  larger  ticket 
office  than  is  now  kept  and  maintained  by  it  at  the  Ninety-second  street  station  of  its 
Second  avenue  elevated  line,  and  if  so,  then  to  determine  what  addition  or  addi- 
tions, extension  or  extensions  of  the  present  ticket  office  at  said  station  ought  rea- 
sonably to  be  made,  and  particularly  whether  said  ticket  office  should  be  extended 
farther  to  the  west. 

Whether  said  company  should  be  directed  to  make  changes  in,  additions  to  or 
extensions  of  the  main  stairway  at  said  station  leading  from  the  train  platform  to 
the  underhanging  gallery  or  transverse  passageway  at  the  foot  thereof,  and  if  so, 
then  to  determine  what  changes,  additions  or  extensions  thereof  ought  reasonably 
to  be  made,  and  particularly  whether  a  wider  stairway  than  the  one  at  present  in  use 
at  said  station  ought  properly  to  be  constructed  and  maintained. 

Whether  said  company  should  be  directed  to  construct  and  maintain  additions 
to  or  extensions  of  the  underhanging  gallery  or  transverse  passageway  at  the  said  sta- 
tion, so  that  the  same  will  extend  farther  to  the  east  than  at  present,  and  if  so,  then  to 
determine  the  extent  of  such  additions  or  extensions. 

Whether  said  company  should  be  directed  to  construct  a  new  stairway  from  the 
easterly  end  of  said  underhanging  gallery  or  transverse  passageway  at  said  station 
to  the  easterly  side  of  Second  avenue. 

Whether  said  company  should  be  directed  to  make  other  changes  in  its  property, 
equipment  or  apphanccs  or  in  its  regulations,  practices  and  service  upon  said  line 
at  said  Ninety-second  street  station. 

And  if  such  changes,  improvements  and  additions,  or  any  of  them,  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  the  extent  thereof  and  what  period 
would  be  a  reasonable  time  within  which  the  same  ought  to  be  directed  to  be  exe- 
cuted- 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable;  further 

Ordered,  That  said  Interborough  Rapid  Transit  Company  be  given  at  least  ten 
days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail,  of  a 
certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  afforded  all 
reasonable  opportunity  to  present  evidence  and  to  examine  and  cross-examine  wit- 
nesses as  to  the  matters  hereinbefore  set  forth. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 
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(9)  0-227 
Order  for  Answer  (No.  227). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  Interborough  Rapid  Transit  Company  be  required  to  make 
answer  to  the  following  questions  and  to  furnish  information  called  for  herein,  within 
one  week  after  the  receipt  of  this  resolution : 

(1)  At  what  points  on  the  Subway  and  Elevated  lines  are  train  despatchers 
stationed  ? 

(2)  Do  these  despatchers  make  a  record  of  the  actual  time  of  the  train  move- 
ment past  such  points,  covering  any  or  all  of  the  24  hours? 

(3)  If  the  train  despatchers  do  not  make  such  a  record  what  are  their  functions, 
and  arc  such  records  obtained  by  any  other  employees  of  the  Railroad  Company? 

(4)  Furnish  the  Commission  with  a  certified  copy  of  such  records  as  were 
made  on  January  21,  1908,  covering  the  Subway  and  Elevated  train  movement,  on 
that  day. 

(5)  Are  any  of  the  general  officers  of  tlie  operating  company  supplied  each 
day  with  "Trouble"  reports,  or  any  reports  which  would  indicate  whether  the  trains 
on  the  various  lines  were  or  were  not  being  operated  in  accordance  with  the 
schedules,  and  the  causes  of  such  variations  therefrom  as  might  occur? 

(6)  Furnish  the  Commission  with  a  certified  copy  of  such  "Trouble"  report  or 
reports  as  referred  to  in  paragraph  No.  S,  for  January  21,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

(10)  0-228 
Order  for  Answer  (No.  228). 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  Brooklyn  Union  Elevated  Railroad  Company  be  required  to 
make  answer  to  the  following  questions  and  to  furnish  information  called  for  herein, 
within  one  week  after  the  receipt  of  this   resolution : 

(i)     At  what  points  on  the  Elevated  lin«s  are  train  despatchers  stationed? 

(2)  Do  these  despatchers  make  a  record  of  the  actual  time  of  the  train  move 
ment  past  such  points,  covering  any  or  all  of  the  24  hours? 

(3)  If  the  train  despatchers  do  not  make  such  a  record  what  are  their  functions, 
and  are  such  records  obtained  by  any  other  employees  of  the  Railroad  Company? 

(4)  Are  any  of  the  general  officers  of  the  operating  company  supplied  each 
day  with  "Trouble"  reports,  or  any  reports  which  would  indicate  whether  the  trains 
on  the  various  lines  were  or  were  not  being  operated  in  accordance  with  the 
schedules,  and  the  causes  of  such  variations  therefrom  as  might  occur? 

Ayes — Commissioners,  Willcox,   McCarroll,  Eustis. 

Nays — None. 

Carried. 
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(ii)  0-217 

The  Secretary  stated  that  a  communication  had  been  received  from  the  Staten 
Island  Rapid  Transit  Railway  Company  upon  Order  No.  217  of  the  Commission, 
with  regard  to  improvements  in  and  additions  to  service  and  equipment.  The  com- 
munication was  ordered  filed,  and  was  as  follows: 

The  Staten  Island  Rapid  Transit  Railway  Company,  I 
New  York,  January  28,  1908.         j 

The  Public  Service  Commission  for  the  First  District,  No.  154  Nassau  Street,  New 
York  City: 
Gentlemen:  Referring  to  your  order  No.  217,  changing  and  modifying  order 
No.  175,  The  Staten  Island  Rapid  Transit  Railway  Company  begs  to  advise  that  it 
is  its  intention  to  comply  with  section  No.  i  of  said  order,  in  regard  to  bells  and 
signals,  and  it  will  attempt  to  provide  same  within  the  dates  therein  specified. 
Whether  or  not  it  is  able  to  comply  therewith  within  the  dates  specified  depends 
upon  whether  or  not  it  is  able  to  obtain  the  necessary  materials. 

It  is  its  intention  to  comply  with  section  No.  2  of  said  order;  also  with  section 
No.  3  and  section  No.  4  of  said  order. 

Very  truly  yours, 
(Signed)  GEORGE  H.  CAIMPBELL,  Vice-President. 

State    of    New    York,  1 
County  of  New  York,  l-  ss. : 
City    of     New    York,  J 

On    this    30th    day    of   January,    1908,    before    me    personally   came    George    H. 

Campbell,  to  me  known  and  known  to  me  to  be  the  same  person  described  in  and 

who    signed    the    foregoing,    and    he    thereupon    acknowledged    to    me    that    he    had 

signed  the  same. 

(Signed)  W.  J.  KENNEY,  Commissioner  of  Deeds, 

City  of  New  York. 

(12)  O-216 

The  Secretary  stated  that  a  communication  had  been  received  from  the  Staten 

Island  Railway  Company  upon  Order  No.  216  of  the  Commission,  with  regard  to 

improvements  in  and  additions  to  service  and  equipment.     The  communication  was 

ordered  filed,  and  was  as  follows : 

The  Staten  Island  Rapid  Transit  Railway  Company,  7 
New  York,  January  28,  1908.         3 

The  Public  Service  Commission  for  the  First  District,  No.  154  Nassau  Street,  New 

York  City: 

Gentlemen:    Referring  to  your  order   No.  216,   changing  and  modifying  your 

order   No.    174,   The    Staten    Island   Railway    Company   hereby   notifies   you   that   it 

is    its    intention    to    comply    with    subdivision    No.    i,    a,    of    said    order,    for    the 
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provision  and  maintenance  of  warning  bells  and  other  warning  apparatus,  and  it  will 
endeavor  to  complete  such  precautions  by  March  15,  1908.  It  is  its  intention  to  com- 
ply with  subdivision  No.  i,  b,  of  said  order,  and  will  endeavx>r  to  complete  this  by 
February  20,  1908.  It  is  its  intention  to  comply  with  subdivision  i,  c,  of  said  order, 
and  will  endeavor  to  do  so  by  April  i,  1908;  although  whether  or  not  such  compliance 
can  be  effected  will  depend  on  whether  or  not  it  is  able  to  secure  the  materials 
necessary.  It  further  intends  to  comply  with  subdivision  No.  i,  d,  thereof,  and  No. 
I,  e,  thereof. 

It  is  its  intention  to  comply  with  section  No.  2  of  said  order  and  section  No.  3 
of  said  order.  It  is  its  intention  to  comply  with  section  No.  4  of  said  order,  with 
the  proviso  that  it  is  unable  now  to  state  whether  or  not  it  will  be  able  to  secure 
the  necessary  materials  in  order  to  comply  by  April  i,  1908. 

It  is  its  intention  to  comply  with  section  No.  5  of  said  order,  by  running  trains 
at  all  hours  stated  therein,  and  for  that  purpose  it  intends  to  readjust  its  schedule 
within  the  time  stated  in  said  section,  and  on  said  readjustment  to  operate  trains  hence- 
fortli  at  the  hours  stated. 

Very  truly  yours, 
(Signed)  GEORGE  H.  CAMPBELL,  Vice-President. 


■}' 


State  of  New  York, 
County  of  New  York, 
City    of    New    York, 

On    this    3Dth    day    of    January.    1908,    before    me    personally    came    George    H. 

Campbell,  to  me  known  and  known  to  me  to  be  the  same  person  described  in  and 

who    signed    the    foregoing,    and    he    thereupon    acknowledged    to    me    that    he    had 

signed  the  same. 

(Signed)  W.  J.   KENNEY,   Commissioner  of  Deeds, 

City  of  New  York. 

(13)  2184 

The  Secretar>'  presented  a  communication  from  the  Committee  of  One  Hun- 
dred transmitting  resolutions  of  the  Prospect  Heights  Citizens'  Association  to  the 
effect  that  the  Prospect  Park-Flatbush  subway  should  be  built  by  the  City  as  a  branch 
of  the  Fourth  avenue-Manhattan  Bridge  route;  and  urging  that  the  Commission 
consider  the  practicability  of  combining  into  one  system  the  Prospect  Park-Flatbush 
route,  the  Fourth  avenue-Manhattan  Bridge  route,  the  Lexington  avenue- Broadway- 
Church  street  route  and  the  Liberty  street  and  Maiden  lane  tunnel  route;  and  that  the 
Commission  arrange  for  the  construction  of  the  Prospect  Park-Flatbush  route  simul- 
taneously with  the  Fourth  avenue  route. 
The  communication  was  ordered  filed. 
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(H)  3102 

The  Secretary  presented  the  following  communication,  requesting  the  Commis- 
sion to  change  the  name  of  the  Hoyt  street  subway  station  jn  Brooklyn  to  Hoyt-Duffield 
street  station,  for  the  purpose  of  more  definite  identification. 

Which  was  referred  to  Commissioner  McCarroll,  and  was  as  follows : 

Frederick  Loeser  &  Co.,         { 
Brooklyn,  January  28,   1908.     j 

Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission,  No.   154   Nassau 

street,  New  York  City: 

Dear  Sir — We  desire  to  ask  the  Public  Service  Commission  to  change  the  name  of 
the  Hoyt  street  subway  station  in  Brooklyn  to  the  Hoyt-Dufficld  street  station,  and 
for  these  reasons : 

The  entrance  to  the  subway  on  the  south  side  is  at  Hoyt  street.  On  the  north  side 
there  are  entrances  at  Bridge  street  and  at  Duffield  street.  Thus,  though  two  streets, 
each  some  distance  away  from  Hoyt  street,  have  entrances  to  the  subway,  neither  of 
them  is  named  under  the  present  plan. 

We  appreciate  the  fact  that  the  use  of  "Bridge"  in  the  name  of  a  subway  station 
might  be  inadvisable  because  of  the  possibility  of  confusion  in  the  minds  of  passengers ; 
but  Duffield  street  is  not  subject  to  such  an  objection  and  a  name  which  would  include 
Duffield  street  would  more  definitely  identify  the  station. 

There  are,  of  course,  thousands  of  people  who  will  daily  make  use  of  this  subway 
and  have  their  destination  east  of  it.  Our  own  personal  interest  in  the  matter  centers 
in  the  great  number  of  these  people  who  are  customers  of  the  Loeser  store ;  the  Duf- 
tield  street  exit  landing  them  almost  diagonally  opposite  the  store's  entrance. 

It  seems  to  us  that  Hoyt-Dufficld  street  would  more  satisfactorily  and  accurately 
identify  the  station  and  we  ask  your  Honorable  Body  to  direct  the  change. 

Yours  respectfully, 

FREDERICK  LOESER  &  CO., 

(Signed)       Walter  Ham  mitt. 

^ 15)  3050 

The  Secretary  presented  a  communication  from  Frank  G.  Stark  as  to  trafiic  condi- 
tions in  Manhattan,  advocating  the  establishment  in  the  district  centering  in  One  Hun- 
dred and  Twenty-fifth  street  of  terminals  of  all  transportation  lines  entering  that  sec- 
tion, for  the  purpose  of  making  that  section  the  shopping  and  amusement  district  in 
place  of  the  present  one  between  Twenty-third  and  Forty-second  streets.  The  letter 
was  referred  to  Commissioner  Eustis. 

(16)  2184 

The  Secretary  presented  a  communication  from  Dr.  George  W.  Brush  transmit- 
ting a  letter  from  the  Prospect  Heights  Citizens'  Association  and  the  Flatbush  Tax- 
payers' Association,  expressing  their  opinion  that  the  East  River  tunnel  had  shown 
its  efficiency  and  value,  and  that  extensions  should  be  built  as  speedily  as  possible; 
urging  the  Commission  to  authorize  the  construction    of    a    four-track    extension 
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through  Flatbush  avenue  to  Parkside  avenue,  to  be  begun  simultaneously  with  the 
Fourth  avenue  subway,  and  to  be  connected  with  the  Interborough  system,  the 
Fourth  avenue  subway  system,  the  Manhattan  Bridge  and  the  Broadway-Lafayette 
avenue  subway  loop;  and  to  begin  the  construction  of  the  Maiden  Lane-Cranberry 
street  tunnel  to  complete  the  system;  calling  attention  to  the  fact  that  the  Prospect 
Heights-Flatbush  extension  is  the  shortest  line  that  could  be  built  to  accommodate 
so  large  a  number  of  citizens ;  and  recommending  that  the  Flatbush  avenue  extension 
be  advertised  as  part  of  the  Fourth  avenue  subway  system,  if  necessary  to  make  the 
plan  possible. 

The  communication  was  ordered  filed. 

(17)  '  0-233 

Order  for  Hearing  (No.  233). 

The  following  resolution  was  moved  and  duly  seconded: 

Whereas,  The  Commission  has  received  the  petition  of  the  Coney  Island  and 
Brooklyn  Railroad  Company,  verified  January  22,  1908,  for  an  order  authorizing  an 
issue  of  bonds  of  said  company  of  the  par  value  of  thirty  thousand  dollars  ($30*000), 
in  payment  of  new  cars,  as  in  said  petition  set  forth: 

Resolved,  That  the  said  petition  of  the  said  Coney  Island  and  Brooklyn  Railroad 
Company  be  heard  by  and  before  the  Public  Service  Commission  for  the  First  Dis- 
trict on  the  6th  day  of  February,  1908,  at  2.30  o'clock  in  the  afternoon,  and  that  the 
aaid  company  publish  a  notice  of  the  said  application  and  of  the  time  and  place  of  the 
said  hearing  in  the  following  newspaper,  published  in  the  Borough  of  Brooklyn,  City 
of  New  York,  at  least  two  days  in  succession  before  said  hearing,  and  file  proof  of 
such  publication  with  the  Secretary  of  this  Commission  on  or  before  the  opening  of 
the  said  hearing: 

'The  Brooklyn  Daily  Eagle." 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 

The  above  mentioned  form  of  notice  was  as  follows: 

Notice  is  hereby  given  that  an  application  of  the  Coney  Island  and  Brooklyn 
Railroad  Company  to  the  Public  Service  Commission  for  the  First  District  has  been 
made  for  an  order  of  said  Commission  authorizing  an  issue  of  bonds  of  the  said 
company  of  the  par  value  of  thirty  thousand  dollars  ($30,000),  for  the  purchase  of  ten 
(10)  new  cars,  and  that  said  application  will  be  heard  by  the  said  Commission  at 
its  office,  No.  154  Nassau  street,  Borough  of  Manhattan,  New  York  City,  on  the  6th 
day  of  February,  1908,  at  2.30  o'clock  in  the  afternoon. 

Dated  Brooklyn,  New  York,  January  ..,  1908. 

CONEY  ISLAND  AND  BROOKLYN  RAILROAD  COMPANY, 

By 


L 
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(i8}  0-239 

Commissioner  Eustis  presented  the  following  order  for  hearing,  and  it  was  moved 
and  duly  seconded  that  the  same  be  adopted  by  the  Commission: 

Hearing  Order  (No.  229). 

In  the  Matter 
of 

The  complaint  of  Francis  P.  Kenney,  as 
president  of  the  High  Bridge  Taxpayers' 
Alliance, 

Complainant, 
against 

The  New  York  Central  and  Hudson  River 
Railroad  Company, 

Defendant. 

Upon  the  complaint  herein  of  Francis  P.  Kenney,  as  president  of  the  High  Bridge 
Taxpayers*  Alliance,  dated  December  19,  1907,  on  which  Order  No.  206  was  issued 
January  17,  1908,  and  upon  the  answer  of  the  New  York  Central  and  Hudson  River 
Railroad  Compan/,  which  was  received  by  the  Commission  on  January  29,  1908 ; 

Ordered,  That  upon  the  matters  therein  a  hearing  be  had  on  the  6th  day  of 
February,  1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission  at  No.  154  Nassau 
street.  Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  proper,  further 

Ordered,  That  said  Francis  P.  Kenney,  complainant,  and  said  New  York  Central 
and  Hudson  River  Railroad  Company  be  given  at  least  three  days'  notice  of  such 
hearing,  by  service  upon  each  of  them,  either  personally  or  by  mail,  of  a  certified 
copy  of  this  order,  and  that  at  such  hearing  they  may  be  afforded  all  reasonable  op- 
portunity for  presenting  evidence  and  examining  and  cross-examining  witnesses  as  to 
the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroU,  Eustis. 

Nays — None. 

Carried. 

(19)    •  2014 

Application  of  The  City  of  New  York  as  to  First,  Second  and  Third  Streets,  Bor- 
ough OF  Queens. 

The  Secretary  presented  the  following  communication  from  Counsel : 

January  28,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — ^Referring  to  the  Secretary's  letter  of  January  7,  transmitting  four  applica- 
tions of  The  City  of  New  York,  requesting  your  Commission  to  determine  whether 
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certain  streets  shall  pass  over  or  under  or  at  grade  of  the  tracks  of  certain  divisions 
of  the  Long  Island  Railroad  Company,  I  beg  to  advise  you  as  follows : 

The  application  by  The  City  of  New  York,  dated  December  i8,  1907,  refers  to  the 
crossing  of  the  track  of  Northside  Division  of  the  Long  Island  Railroad  by  the  pro- 
posed opening  or  extension  of  three  new  streets  in  the  Borough  of  Queens,  City  of 
New   York,   namely, 

First  street,  between  Thomson  avenue  and  Jackson  avenue ; 

Second  street,  between  Woodside  avenue  and  Jackson  avenue; 

Third  street,  between  Thomson  avenue  and  Jackson  avenue. 

This  application  is  made  to  your  Commission  as  successor  to  the  Board  of  Rail- 
road Commissioners  under  section  61  of  the  Railroad  Law.  As  the  change  of  these 
gtadc  crossings  is  a  matter  of  construction  or  maintenance  on  the  portion  of  a  rail- 
road within  the  First  District,  the  application  is  properly  made  to  your  Commission 
under  subdivision  3  of  section  5  of  the  Public  Service  Commissions  Law,  even  in  the 
case  of  a  steam  railroad  running  from  one  district  to  the  other. 

Under  section  61  of  the  Railroad  Law,  the  following  is  the  procedure  in  this  case : 

The  City  of  New  York  shall  give  to  the  Railroad  Company  notice  of  intention  to 
lay  out  the  street. 

The  notice  shall  fix  a  day  on  which  the  railroad  may  be  heard  on  the  question  of 
the  necessity  of  the  new  street. 

If  the  street  is  deemed  necessary,  the  City  shall  apply  to  the  Public  Service  Com- 
mission to  determine  whether  the  new  street  shall  pass  over  or  under  or  at  grade  of 
the  railroad. 

(The  above  steps  have  apparently  been  taken.) 

The  Public  Service  Commission  shall  appoint  a  time  and  place  for  hearing  the 
application,  and  shall  give  reasonable  notice  of  hearing,  not  less  than  ten  days,  to  the 
following  persons: 

(i)     To  the  railroad  company  whose  railroad  is  to  be  crossed  by  the  new  street. 

(2)  To  The  City  of  New  York. 

(3)  To  the  owner  of  land  adjoining  the  railroad  and  that  part  of  the  street  to 
be  opened  or  extended. 

Upon  the  hearing  the  Public  Service  Commission,  under  section  61  of  the  Railroad 
Law,  "shall  determine  whether  such  street,  avenue  or  highway  or  new  portion  of  a 
street,  avenue  or  highway,  shall  be  constructed  over  or  under  such  railroad  or  at  grade, 
and  if  said  board  determine  that  such  street,  avenue  or  highway  shall  be  carried 
across  sucli  railroad  above  grade,  then  said  board  shall  determine  the  height,  the 
length  and  the  material  of  the  bridge  or  structure  by  means  of  which  such  street, 
avenue  or  highway  shall  be  carried  across  such  railroad,  and  the  length,  character  and 
grades  of  the  approaches  thereto;  and  if  said  board  shall  determine  that  such  street, 
avenue,  or  highway  shall  be  constructed  or  extended  below  the  grade,  said  board 
shall  determine  the  manner  and  method  in  which  the  same  shall  be  so  carried  under, 
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and  the  grade  or  grades  thereof,  and  if  said  board  shall  determine  that  said  street, 
avenue  or  highway  shall  be  cpnstructed  or  extended  at  grade,  said  board  shall  deter- 
mine the  manner  and  method  in  which  the  same  shall  be  carried  over  said  railroad  at 
grade  and  what  safeguards  shall  be  maintained.  The  decision  of  the  said  board  as  to 
the  manner  and  method  of  carrying  such  new  street,  avenue  or  highway,  or  new  portion 
of  a  street,  avenue  or  highway,  across  such  railroad,  shall  be  final,  subject,  however, 
to  the  right  of  appeal  hereinafter  given.  The  decision  of  said  board  rendered  in  any 
proceeding  under  this  section  shall  be  communicated  within  twenty  days  after  final 
hearing  to  all  parties  to  whom  notice  of  the  hearing  in  such  proceeding  was  given  or 
who  appeared  at  such  hearing  by  counsel  or  in  person." 

Under  section  65  of  the  Railroad  law,  the  expense  of  these  alterations  in  grade 
crossings  is  to  be  paid  half  by  the  railroads  and  half  by  The  City  of  New  York. 

The  City  having  made  application  for  the  hearing  above  described,  the  next  step 
is  for  the  Commission  to  fix  a  time  and  place  for  a  hearing. 

The  procedure  of  your  Commission  is  the  same  in  dealing  with  the  application  by 
The  City  of  New  York,  dated  December  18,  1907,  and  referring  to  the  crossing  the 
track  of  the  Flushing  and  Northside  Division  of  the  Long  Island  Railroad  Company 
by  a  proposed  opening  or  extension  of  Grout  avenue  from  Greenpoint  avenue  to  Fisk 
avenue,  in  the  Borough  of  Queens,  City  of  New  York,  and  the  application  by  The  City 
of  New  York,  dated  December  18,  1907,  and  referring  to  the  crossing  of  the  tracks 
of  the  Northside  Division  of  the  Long  Island  Railroad  Company  by  the  proposed 
opening  and  extension  of  two  streets  in  the  Borough  of  Queens,  City  of  New  York, 
namely. 

Sixth  street,  between  Thomson  avenue  and  Seventh  street; 

Seventh  street,  between  Thomson  avenue  and  Jackson  avenue. 

The  situation  is  quite  diflFerent  in  regard  to  the  fourth  application  by  The  City 
of  New  York,  dated  December  18,  1907,  and  referring  to  the  crossing  of  the  tracks  of 
the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad  Company,  and  the  tracks  of 
the  Brooklyn  and  Rockaway  Beach  Railroad  Company  by  a  proposed  opening  or  ex- 
tension of  Hegeman  avenue,  between  East  Ninety-eighth  street  and  New  Jersey  avenue, 
Borough  of  Brooklyn,  Citj'  of  New  York,  and  this  application  is  dealt  with  in  a  separate 
opinion. 

I  return  you  herewith  the  original  applications  of  The  City  of  New  York,  cover- 
ing First,  Second  and  Third  streets,  Queens  Borough. 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 
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On  motion,  duly  seconded,  the  following  was  adopted: 

Notice  of  Hearing  (Order  No.  230-A). 

In  the  Matter 
of 
The  apjplication  of  The  City  of  New  York 
relative  to  opening  across  the  tracks 
of  the  Northside  Division  of  the  Long 
Island  Railroad  the  following  streets: 
First  street,  between  Thomson  avenue 
and  Jackson  avenue;  Second  street, 
between  Woodside  avenue  and  Jack- 
!ion  avenue,  and  Third  street,  between 
Thomson  avenue  and  Jackson  avenue, 
in  the  Borough  of  Queens,  The  City  of 
New  York. 

An  application  having  been  made  by  The  City  of  New  York,  under  section  61  of 
the  Railroad  Law,  to  this  Commission,  to  determine  whether  certain  proposed  new 
streets,  namely.  First  street,  between  Thomson  avenue  and  Jackson  avenue;  Second 
street,  between  Woodside  avenue  and  Jackson  avenue,  and  Third  street,  between 
Thomson  avenue  and  Jackson  avenue,  all  in  the  Borough  of  Queens,  City  of  New 
York,  shall  pass  over  or  under  or  at  grade  of  the  tracks  of  the  Northside  Division 
of  tile  Long  Island  Railroad  Company,  and  application  having  been  made  to  the 
Public  Service  Commission  for  the  First  District  by  The  City  of  New  York  for  the 
appointment  of  a  time  and  place  for  a  hearing  in  relation  thereto, 

Resolved,  That  a  hearing  be  had  in  the  hearing  room,  in  the  office  of  the  Public 
Service  Commission  for  the  First  District,  at  No.  154  Nassau  street.  Borough  of 
Manhattan,  City  of  New  York,  at  2  p.  m.,  February  20,  1908,  and  that  at  least  ten 
days'  notice  of  the  said  hearing  be  given  to  the  proper  persons,  as  required  by  law. 

Ayes — Commissioners  Willcox,  McCarrolI,  Eustis. 

Nays — None. 

Carried. 

2959 
Application  of  The  City  of  New  York  as  to  Grout  Avenue,  Borough  of  Queens. 

The  Secretary  also  presented  the  following  communication  from  Counsel: 

January  28.  1008. 
Pubhc  Serifice  Commission  for  the  First  District: 

Sirs— Referring  to  the  Secretary's  letter  of  January  7,  1908,  transmitting  four  ap- 
plications by  The  City  of  New  York  and  asking  for  an  opinion  as  to  procedure,  I  beg 
to  inform  you  that  the  procedure  in  the  matter  of  the  application  by  The  City  of 
New  Yorki  dated  December  18,  1907,  and  referring  to  the  crossing  the  track  of 
the  Flushing  and  Northside  Division  of  the  Long  Island  Railroad  Company  by  a 
proposed  opening  or  extension  of  Grout  avenue  from  Greenpoint  avenue  to  Fisk 
avenue^  in  the  Borough  of  Queens,  City  of  New  York,  is  the  same  as  that  set  forth 
in  my  letter  of  January  28,  1908,  covering  the  crossing  of  the  track  of  the  Northside 
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Division  of  the  Long  Island  Railroad  Company  by  First,  Second  and  Third  streets,. 
Borough  of  Queens. 

I  return  you  herewith  the  original  application  as  to  extension  of  Grout  avenue. 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commissioa 

On  motion,  duly  seconded,  the  following  was  adopted: 

Notice  of  Hearing  (Order  No.  230- B.) 

In  the  Matter 

of 

The  application  of  the  City  of  New  York, 
relative  to  opening  across  the  tracks  of 
the  Flushing  and  Northside  Division 'of 
the  Long  Island  Railroad,  the  following 
street :  Grout  avenue,  between  Greenpoint 
avenue  and  Fisk  avenue.  Second  Ward, 
Borough  of  Queens,  City  of  New  York. 

An  application  having  been  made  by  The  City  of  New  York,  under  section  61  of 
the  Railroad  Law,  to  this  Commission,  to  determine  whether  a  certain  proposed  new 
street,  namely.  Grout  avenue,  between  Greenpoint  avenue  and  Fisk  avenue,  Second 
Ward,  Borough  of  Queens,  City  of  New  York,  shall  pass  over  or  under  or  at  grade  of 
the  tracks  of  the  Flushing  and  Northside  Division  of  the  Long  Island  Railroad  Com- 
pany, and  application  having  been  made  to  the  Public  Service  Commission  for  the  First 
District  by  the  City  of  New  York  for  the  appointment  of  a  time  and  place  for  a  hearing 
in  relation  thereto. 

Resolved,  That  a  hearing  be  had  in  the  Hearing  Room,  in  the  Office  of  the  Public 
Service  Commission  for  the  First  District,  at  No.  154  Nassau  street,  Borough  of  Man- 
hattan, City  of  New  York,  at  2  p.  m.,  February  20,  1908,  and  that  at  least  ten  days' 
notice  of  the  said  hearing  be  given  to  the  proper  persons,  as  required  by  law. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

L         '  2960 

Application  of  the  City  of  New  York  as  to  Sixth  and  Seventh  Streets, 

Borough  of  Queens. 
The  Secretary  also  presented  the  following  communication  from  Counsel : 

January  28,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — Referring  to  the  Secretary's  letter  of  January  7,  1908,  transmitting  four  appli- 
cations by  The  City  of  New  York  and  asking  for  an  opinion  as  to  procedure,  I  beg 
to  inform  you  that  the  procedure  in  the  matter  of  the  application  by  the  City  of  New 
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York,  dated  December   i8,  1907,  and  referring  to  the  crossing  of  the  tracks  of  the 
Northside  Division  of  the  Long  Island  Railroad  Company  by  the  proposed  opening 
and  extension  of  two  streets  in  the  Borough  of  Queens,  City  of  New  York,  namely, 
Sixth  street,  between  Thomson  avenue  and  Seventh  street. 
Seventh  street,  between  Thomson  avenue  and  Jackson  avenue, 
— is  the  same  as  that  set  forth  in  my  letter  January  28, 1908,  covering  the  crossing  of 
the  tracks  of  the  Northside  Division  of  the  Long  Island  Railroad  by  First,  Second  and 
Third  streets,  Borough  of  Queens. 

I  return  you  herewith  the  original  application  as  to  opening  and  extension  of  Sixth 
and  Seventh  streets. 

Respectfully  yours, 

(SiCTied)  GEO.  S.  COLEMAN. 

Counsel  to  the  Commission. 

On  motion,  duly  seconded,  the  following:  was  adopted : 

Notice  of  Hearing  (Order  No.  230-C.) 
In  the  Matter 
of 

The  application  of  The  City  of  New  York, 
rtlativi?  to  openiner  across  the  tracks  of 
the  Xorth*iide  Division  of  the  Long 
L^Iand  Railror^d,  the  following?  streets: 
Sixtls  strtrcr,  between  Thomson  avenue 
au'l  Seventh  street,  and  Seventh  street, 
between  Thomson  avenue  and  Jackson 
n venue.  Second  Wrvrd,  in  the  Borousrh 
of  Queens,  City  of  New  York. 

An  npplicatjon  having  been  made  by  The  City  of  New  York,  under  section  61.  of 
the  R;i]1road  L^w,  to  this  Commission,  to  determine  whether  certain  proposed  new 
streets,  namely^  Sixth  street,  between  Thomson  avenue  and  Seventh  street,  and 
Seventh  «;lreet,  between  Thomson  avenue  and  Jackson  avenue,  both  in  the  Borough  of 
Queen 5*.  City  of  New  York,  shall  pass  over  or  under  or  at  grade  of  the  tracks  of  the 
Northside  Division  of  the  Long  Island  Railroad  Company,  and  application  having  been 
made  to  the  Public  Service  Commission  for  the  First  District  by  The  City  of  New 
York  for  the  appointment  of  a  time  and  place  for  a  hearing  in  relation  thereto. 

Resolved,  That  a  hearing  be  had  in  the  Hearing  Room,  in  the  office  of  the  Public 
Service  Commission  for  the  First  District,  at  No.  154  Nassau  street,  Borough  of  Man- 
hattan, City  of  New  York,  at  2  p.  m.,  February  20,  1908,  and  that  at  least  ten  days' 
notice  of  the  said  hearing  be  given  to  the  proper  persons,  as  required  by  law. 

Ayes— Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 
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Application   of  the   City  of   New   York   as   to   Hegeman   A\tnue.    Borough   of 

Brooklyn. 
The  Secretary  also  presented  the  following:  communication  from  Counsel: 

_   , ,.     ^      .  -    January  28.  IQ08. 

Public  Scrz'ice  Commission  for  the  First  District: 

Sirs — Referring  to  the  letter  of  the  Secretary  of  January  7,  asking  me  to  determme 
procedure  and  enclosing  four  applications  of  The  City  of  New  York,  requesting  your 
Commission  to  determine  whether  certain  streets  shall  pass  over  or  under  or  at  grade 
of  the  tracks  of  certain  divisions  of  the  Long  Island  Railroad  Company,  I  beg  to  ad- 
vise you  as  follows :  ' 

The  application  by  The  City  of  New  York,  dated  December  18,  1907,  refers  to  the 
crossing  of  the  tracks  of  the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad 
Company,  and  the  tracks  of  the  Brooklyn  and  Rockaway  Beach  Railroad  Company  by 
a  proposed  opening  or  extension  of  Hegeman  avenue,  between  East  Ninety-eighth 
street  and   New  Jersey  avenue,   Borough  of  Brooklyn. 

From  the  papers  now  in  the  Franchise  Bureau,  it  appears  that  the  proposed  ex- 
tension of  Hegeman  avenue  would  cross  two  separate  lines  of  railroad: 

(i)  The  Manhattan  Beach  Division  of  the  Long  Island  Railroad,  formerly  the 
New  York,  Brooklyn  and  Manhattan  Beach  Railroad. 

(2)  The  tracks  of  the  Brooklyn  Union  Elevated,  formerly  the  Canarsie  Railroad, 
and  at  one  time  the  Brooklyn  and  Rockaway  Beach  Railroad. 

These  two  lines  of  railroad  are  not  more  than  two  hundred  feet  apart  at  Hege- 
man avenue,  the  Brooklyn  Union  Elevated  Railroad  at  this  point  running  on  Vesta 
avenue.  The  Long  Island  Railroad  meets  Vesta  avenue,  at  or  near  New  Lots  road, 
within  one  thousand  feet  of  Hegeman  avenue,  and  from  New  Lots  road  north  both 
roads  run  on  Vesta  avenue. 

Your  procedure  in  acting  upon  this  application  is  the  same  as  that  outlined  in 
my  letter  of  January  24,  1908,  covering  the  crossing  of  the  tracks  of  the  Northside 
Division  of  the  Long  Island  Railroad  by  First,  Second  and  Third  streets,  Borough  of 
Queens,  but  this  fact  should  be  carefully  noted. 

By  chapter  507  of  Laws  of  1903,  and  its  amendment,  by  chapter  603  of  Laws  of 
1905,  by  chapter  589  of  Laws  of  1905,  by  chapter  635  of  Laws  of  1905,  and  by  chapter 
735  of  Laws  of  1907,  certain  grade  crossings  on  the  line  of  the  New  York,  Brooklyn 
and  Manhattan  Beach  Railway  Company  (leased  to  the  Long  Island  Railroad  Com- 
pany) and  on  the  line  of  the  Brooklyn  Union  Elevated  Railroad  were  abolished,  and 
the  Brooklyn  Grade  Crossing  Commission  was  formed  (section  3),  "to  take  the  entire 
charge  and  control  of  the  said  improvement."  The  act  as  amended  determined  the 
points  at  which  the  tracks  were  to  be  elevated  and  depressed,  leaving  the  details  to 
the  Brooklyn  Grade  Crossing  Commission. 

The  line  of  the  Manhattan  Beach  branch  of  the  Long  Island  Railroad  (formerly 
the  New   York,  Brooklyn  and   Manhattan   Beach   Railroad   Company),  at  the   point 
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of  intersection  with  the  proposed  extension  of  He^eman  avenue,  is  covered  by  that 
portion  of  the  act  dealing  with  the  Bay  Ridge  improvement.  The  Brighton  Beach 
improvement  affects  the  Brooklyn  Union  Elevated  Railroad  Company,  but  not  that 
portion  of  the  line  to  be  crossed  by  the  Hegeman  avenue  extension. 

It  follows,  therefore,  that  the  Brooklyn  Grade  Crossing  Commission  has  juris- 
diction over  the  Long  Island  Railroad  at  Hegeman  avenue,  but  not  over  the  Brooklyn 
Union  Elevated  Railroad  Company  at  that  point. 

I  am  informed  that  the  attitude  of  the  Brooklyn  Grade  Crossing  Commission 
is  that,  while  the  act  above  referred  to  determines  practically  all  the  questions  which 
your  Commission  would  naturally  deal  with  under  section  6i  of  the  Railroad  Law, 
yet  the  act  does  not  in  its  terms  take  the  matter  out  of  your  hands. 

They  further  state  that  tlie  two  crossings  being  so  close  together,  they  must  of 
necessity  be  treated  alike. 

I  am  of  the  opinion  that  as  to  the  crossing  of  Hegeman  avenue  by  the  Brookl3m 
Union  Elevated  Railroad,  your  Coiiimission  is  free  to  act  as  it  thinks  best  under  the 
procedure  outlined  in  my  letter  of  January  24,  1908. 

As  to  the  crossing  of  the  Long  Island  Railroad,  I  am  of  the  opinion  that  under 
the  act  above  referred  to,  the  Brooklyn  Grade  Crossing  Commission  is  empowered 
to  direct  and  superintend  the  details  of  the  construction  of  the  railroad  "so  as  to 
avoid  future  crossings  at  grade."  There  is,  however,  no  distinct  provision  for  the 
Brooklyn  Grade  Crossing  Commission  to  act  upon  the  opening  of  new  streets.  Sec- 
lion  3  of  chapter  507  of  Laws  of  1903  reads  in  part  as  follows: 

''There  shall  be  a  Board  whose  duty  it  shall  be  to  direct  and  superintend  the 
construction  of  said  improvement,  which  Board  shall  be  called  the  Brooklyn  Grade 
Crossing  Commission.     *     *    * 

The  said  Board  are  hereby  authorized  and  directed  to  take  entire  charge  and  con- 
trol of  the  said  improvement,  and  to  direct  and  superintend  the  construction  of 
the  same  in  conformity  with  the  provisions  of  this  act  in  a  substantial  and  workmanlike 
manner." 

The  only  reference  to  the  laying  out  of  new  streets  is  contained  in  section  i  of 
the  act,  as  amended  by  chapter  589  of  Laws  of  1905,*  which  reads  as  follows  (relating 
to  P>ay  Ridge  improvement)  : 

"  *  *  *  Nothing  in  this  act  contained  shall  prevent  the  laying  out,  opening  and 
construction  of  new  streets,  avenues  or  highways  or  portions  of  new  streets,  avenues 
or  highways  across  the  right  of  way  of  said  railroad  company  between  said  ter- 
minus and  said  dividing  line,  pursuant  to  law,  provided,  however,  that  all  such  new 
streets,  avenues  or  highways  shall  be  carried  over  said  railroad  at  sufficient  height 
to  allow  proper  and  safe  clearance  for  cars  and  locomotives  using  said  railroad,  or 
shall  be  carried  under  said  railroad  at  such  grade  as  shall  permit  the  free  use  of  such 
new  street,  avenue  or  highway  unobstructed  by  any  railroad  crossing  at  grade,  without 
in  either  case  changing  or  altering  the  grade  of  the  right  of  way  and  tracks  of  said 
railroad  company  as  fixed  and  established  by  or  pursuant  to  this  act." 
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It  would  seem,  therefore,  that  in  laying  out  this  new  highway  that  your  Com- 
mission is  authorized  to  act  under  section  6i  of  the  Railroad  Law,  but  that  your  action 
is  restricted  by  the  above  enactments.  As  the  Brooklyn  Grade  Crossing  Commission 
has  already  determined  the  details  of  the  railroad  construction,  I  assume  that  you 
would  wish  to  act  in  harmony  with  them.  Mr.  Edwin  C.  Swezey,  General  Superin- 
tendent of  that  Commission,  has  expressed  himself  as  desiring  to  act  only  after  con- 
ferring with  you,  and  I  understand  that  he  so  informed  the  Corporation  Counsel's 
office  when  the  petition  now  before  you  was  presented  to  the  Brooklyn  Grade  Cross- 
ing Commission. 

I  am  of  the  opinion  that  the  Brooklyn  Grade  Crossing  Commission  is  a  proper 
party  to  be  notified  of  the  hearing  you  hold. 

I  send  you  herewith  a  roll  of  blue  prints  given  to  -me  by  the  Brooklyn  Gra^c 
Crossing  Commission,  and  which  show  the  grades  they  have  adopted  for  the  Long 
Island  Railroad  at  this  point;  also,  a  pamphlet  containing  in  convenient  form  the 
laws  and  bj'-laws  relating  to  the  Bay  Ridge  and  to  the  Brighton  Beach  improvement, 
with  amendments  to  July  i,  1907. 

The  sections  of  this  law  now  in  force  are  found  in  this  pamphlet  as  follows: 

Section  i,  in  chapter  589  of  Laws  of  1905,  on  page  C. 

Sections  2,  3,  4,  in  chapter  507  of  Laws  of  1903,  pages  12  to  18. 

Section  5,  in  chapter  735  of  Laws  of  1907,  page  CC. 

Sections  6,  7  and  8,  in  chapter  507,  Laws  of  1903,  pages  21  to  23. 

Section  9,  in  chapter  735  of  Laws  of  1907,  page  ii. 

Sections  10,  11,  12,  13,  14  in  chapter  507  of  Laws  of  1903,  pages  25  to  29. 

Respectfully  yours, 

(Signed)  GEO.   S.    COLEMAN,  . 

Counsel  to  the  Commission. 

On  motion,  duly  seconded,  the  following  was  adopted: 

Notice  of  Hearing   (Order  No.  230-D). 

In  the  Matter 
of 
The  application  of  The  City  of  New  York 
relative  to  opening  across  the  tracks 
of  the  Manhattan  Beach  Branch  of  the 
Long  Island  Railroad  Company  and 
the  Brooklyn  Union  Elevated  Railroad 
Company  the  following  street :  Hege- 
man  avenue,  between  East  Ninety- 
eighth  street  and  New  Jersey  avenue, 
in  the  Borough  of  Brooklyn,  City  of 
New  York. 

An  application  having  been  made  by  The  City  of  New  York,  under  section  61  of 
the  Railroad  Law,  to  this  Commission  to  determine  whether  a  certain  proposed  new 
street,  namely,  Hegeman  avenue,  between  East  Ninety-eighth  street  and  New  Jersey 
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avenue,  in  the  Borough  of  Brooklyn,  City  of  New  York,  shall  pass  over  or  under  or 
at  grade  of  the  tracks  of  the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad 
Company  and  the  Brooklyn  Union  Elevated  Railroad  Company,  and  application  having^ 
been  made  to  the  Public  Service  Commission  for  the  First  District  by  The  City  of 
New  York  for  the  appointment  of  a  time  and  place  for  a  hearing  in  relation  thereto. 

Resolved,  That  a  hearing  be  had  in  the  Hearing  Room,  in  the  office  of  the  Public 
Service  Commission  for  the  First  District,  at  No.  154  Nassau  street,  Borough  of  Man- 
hattan, City  of  New  York,  at  2  p.  m.,  February  20,  1908,  and  that  at  least  ten  days' 
notice  of  the  said  hearing  be  given  to  the  proper  persons,  as  required  by  law. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearings  upon 
the  above  applications. 

(20J  3013 

The  Secretary  presented  the  following  communication  -from  Bird  S.  Coler,  Presi- 
dent of  the  Borough  of  Brooklyn,  which  was  referred  to  the  Chief  Engineer : 

The  City  of  New  York,  1 

Office  of  the  President  of  the  Borough  of  Brooklyn,  }• 

Brooklyn,  January  29,  1908.         J 

The  Honorable  the  Public  Service  Commission: 

Gentlemen — In  reply  to  your  communication  of  the  22d  inst.,  regarding  the 
driving  of  wells  on  the  line  of  the  proposed  Fourth  avenue  subway,  under  a  contract 
made  by  the  Department  of  Water  Supply,  in  which  you  ask  if  there  is  further  infor- 
niation  in  this  matter  which  would  be  of  benefit  to  the  Commission,  I  enclose  for  your 
consideration  copy  of  the  original  revocable  permit  which  I  issued  to  Silas  W.  Titus 
on  July  19,  1907,  allowing  the  driving  of  test  wells  in  the  locations  described  in  his 
contract  of  July  15,  1907;  and  I  send  also  copy  of  communication  of  the  2d  inst., 
which  I  addressed  to  Hon.  William  C.  Cozier,  Deputy  Commissioner  of  Water  Supply, 
objecting  to  continuation  of  work  on  the  line  of  the  subway  as  an  unwarranted  en- 
croachment on  an  important  public  work. 

I  understand  that  at  your  meeting  of  the  21st  inst.,  when  the  Consulting  Engineer 
of  tills  office  first  brought  this  matter  to  your  attention,  the  general  features  of  the 
work  proposed  by  the  Department  of  Water  Supply  under  the  Titus  contract  were 
briefly  outlined,  and  that  he  also  explained  that  in  laying  the  matter  before  Hon. 
John  H*  O'Brien,  Commissioner  of  Water  Supply,  and  repeating  my  protest  against 
tlie  continuation  of  well  driving  on  Fourth  avenue,  which  I  had  entered  on  several 
previous  occasions,  it  was  stated  by  Commissioner  O'Brien  that  your  Commission 
had,  through  one  of  your  engineering  staff,  approved  a  continuation  of  this  work  as 
not  interfering  with  the  subway  or  the  pipe  galleries,  which  could  be  relocated  so  as 
to  avoid  encroachment  of  the  Titus  wells  on  the  latest  plans  of  your  Chief  Engineer. 
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This  Titus  contract  was  referred  by  the  Board  of  Estimate  to  the  Comptroller 
and  reported  upon  favorably  by  him  to  the  Board  before  a  vote  was  taken.  W^iile 
4  arid  S  of  the  contract  (City  Record  of  August  2,  1907)  indicate  that  the  con- 
tractor was  to  acquire  private  property  and  "to  construct  on  each  site  a  well  sys- 
tem complete  with  all  necessary  appurtenances "  the  provisions  of  paragraph  15  are 
so  general  in  allowing  "the  contractor  to  place  such  wells  and  connections  as  he 
may  desire  on  the  public  streets  or  highways"  that  I  issued  a  general  permit  allowing 
wells  to  be  driven  in  the  streets  of  the  Borough  within  the  limits  prescribed  in  the 
contract,  but  limiting  the  work  to  test  wells,  and  as  you  see  by  letter  of  the  2d  inst, 
subsequently  protested  against  any  permanent  construction  of  this  character  along  the 
line  of  the  subway. 

I  am  now  laying  the  entire  matter  before  the  Mayor,  bringing  out  these  facts, 
but  more  especially  noting  the  provisions  of  the  contract  under  which  an  alteration  in 
the  terms  of  the  contract,  wherfein  the  contractor  has  not  apparently  complied  with 
the  provisions  of  section  6,  would  require  its  reference  to  the  Board  of  Estimate  and 
Apportionment,  in  accordance  with  paragraph  471  of  the  Charter.  I  am  also  sending 
notice  to  the  Department  of  Water  Supply  that  the  permit  of  July  last  is  revoked 
so  far  as  it  allows  the  driving  of  any  wells  whatever  on  subway  routes. 

As  to  the  disposition  of  the  wells  now  located  near  the  west  curb  of  F6urth 
-avenue,  it  seems  advisable  to  have  them  cut  off  and  capped  at  such  time  as  the  con- 
struction of  the  Fourth  avenue  subway  in  this  location  is  about  to  commence. 

I  have  recently  been  informed  that  the  Department  of  Water  Supply  contemplated 
allowing  these  wells  to  be  driven  on  Fourth  avenue,  from  Atlantic  avenue  to  Ninth 
street,  and  that  the  manholes,  some  6  feet  in  diameter,  with  water"  main  connections, 
would  be  a  serious  interference  to  subway  construction  and  a  direct  interference  with 
the  location  and  construction  of  the  pipe  galleries  which  your  Commission  intend, 
according  to  the  plans  sent'  my  Engineer,  to  place  under  the  westerly  sidewalk  of 
Fourth  avenue. 

It  does  not  'seem  probable  that  the  provisions  of  paragraph  15  of  the  Titus  con- 
tract would  allow  so  serious  an  interference  with  public  work,  especially  as  the  deep 
water-bearing  strata  cannot  be  limited  to  this  location,  and  producing  wells,  as  I  set 
.forth  to  the  Deputy  Commissioner  some  time  ago,  cpuld  as  well  be  driven  by  Titus 
at  some  other  location,  without  interference  with  the  subway  work. 

Very  truly  yours, 
•  (Signed)        BIRD  S.  COL£R. 

•     President,  Borough  oi  Brooklyn. 

January  29,  1908. 
■         Notice  is  hereby  given  to  Silas  W.  Titus,  Na.  662  Carroll  street,  Brooklynj  that 
the  revocablie  permit  allowing  the  driving  of  test  wells  in  certain  streets  which  was 
issued  by  me  on  July  19,  1907,  is  hereby  annulled  and  revoked  in  so  far  as  such  permit 
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would  allow  the  driving  of  wells  for  procuring  water  within  the  lines  of  Fourth  ave- 
nue, between  Atlantic  avenue  on  the  north  and  Bay  Ridge  parkway  on  the  south,  or 
within  the  lines  of  any  street  described  in  said  permit  in  which  the  former  Rapid 
Transit  Commission,  or  their  successors,  the  Public  Service  Commission  of  the 
First  District,  have  laid  out  any  rapid  transit  route,  or  in  which  relief  sewers  or  other 
structures  of  public  importance  have  been  laid  out  or  authorized. 

(Signed)  BIRD  S.  COLER, 

President,  Borough  of  Brooklyn. 

July  19,  1907. 

Permission  is  hereby  given  to  Mr.  Silas  W.  Titus,  of  No.  662  Carroll  street,  to 
make  openings  in  the  highways  in  the  Borough  of  Brooklyn  in  the  territories  bounded 
as  follows: 

No.  I.  Covert  avenue,  Cornelia  street  on  the  west,  Hoffman  boulevard  on  the 
east.  Myrtle  avenue  on  the  south  and  Metropolitan  avenue  on  the  north,  or  as  'much 
of  such  territory  as  is  in  the  Borough  of  Brooklyn. 

No.  2.  Eighteenth  avenue,  Eighty-first  street.  New  Utrecht  avenue,  Fort  Hamil- 
ton avenue,  Ocean  Parkway,  Ocean  avenue,  Malbone  street  and  Washington  avenue 
on  the  east,  Atlantic  avenue  on  the  north.  New  York  Bay  on  the  west,  Gravesend 
avenue  on  the  south.  Said  permit  being  granted  for  the  purpose  of  making  tests  in 
accordance  with  the  contract  or  agreement  made  between  the  said  Silas  W.  Titus  and 
The  City  of  New  York  on  July  15,  1907,  and  the  said  Silas  W.  Titus  being  required 
to  report  to  the  Superintendent  of  Highways  all  openings  made  by  him  in  accordance 
with  the  provisions  of  this  permit.  ^ 

This  permit  is  revocable  at  the  discretion  of  the  President  of  the  Borough. 

(Signed)  BIRD  S.  COLER, 

President  of  the  Borough. 

January  2,  1908. 
Hon.  William  C.  Cozier,  Deputy  Commissioner  of  Water  Supply: 

Dear  Sir — In  the  matter  of  permit  issued  by  me  to  Silas  W.  Titus  on  July  19, 
1907,  I  call  your  attention  to  the  fact  that  this  permission  was  granted  explicitly  for 
the  purpose  of  putting  down  test  wells  only  in  accordance  with  the  application  of 
Mr.  Titus  under  his  agreement  with  the  City  of  July  15,  1907  (a  copy  of  which  is  at- 
tached), ajid  that  the  representations  made  to  me  at  that  time,  and  my  entire  under- 
standing of  the  matter,  were  not  that  locations  for  permanent  wells  had  been  asked 
for  in  the  city  streets. 

From  the  number  and  location  of  the  wells  which  you  are  having  driven  on 
Fourth  avenue,  it  would  appear  that  you  contemplate  authorizing  these  as  permanent 
wells,  to  be  operated  by  Titus  during  the  term  of  his  contract  and  taken  over  by  the 
City  at   its   termination. 
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Assuming  that  these  are  so  intended  as  permanent  wells,  I  am  strongly  of  the 
opinion  that  all  work  along  the  line  of  the  subway  should  be  discontinued,  as  an  un- 
warranted encroachment  on  a  very  important  public  work,  and  in  any  case  the  fnr^ 
ther  driving  of  test  wells  along  this  route  is  inadvisable,  and  use  of  those  in  place 
should  be  terminated  probably  within  six  months  from  date. 

Yours  very  truly, 

(Signed)  BIRD  S.  COLER, 

President,  Borough  of  Brooklyn. 

<2i)  Req. 

Commissioner  McCarroll,  to  whom  had  heretofore  been  referred  the  request  from 
Hon.  J.  Mayhew  Wainwright,  Chairman  of  the  Committee  on  Railroads  of  the  As- 
sembly, inquiring  as  to  Assembly  Bill  No.  39,  and  the  opinion  of  George  S.  Coleman, 
Counsel  to  the  Commission,  for  the  purpose  of  drafting. a  suitable  reply,  presented  the 
following  correspondence  thereon,  which  was  ordered  filed : 

Albany,  January  22,  1908. 
Hon.   William   R.  Willcox,   Chairman,  Public  Service   Commission,  First  Distri€i, 
New  York  City: 

Dear  Sir — On  behalf  of  the  Committee  on  Railroads,  I  desire  to  call  your  attention 
to  Assembly  Bill  No.  39,  introduced  by  Mr.  Wagner,  and  request  whether  the  purpose 
of,  or  the  legislative  action  proposed  by  this  is  within  the  power  of  your  Commission; 
also  whether  any  application  has  been  made  to  your  Commission  for  an  order  redudns 
fares  as  contemplated  in  this  bill,  and,  if  so,  what  action,  if  any,  has  been  taken  by  your 
Commission  thereon.  Further,  that  if  any  such  proceeding  has  been  taken,  yoa  will 
furnish  us  with  the  evidence  produced  before  your  Commission  therein.  The  Comr 
mittee  will  also  be  glad  to  receive  any  views  that  your  Commission  may  desire  to  ex- 
press upon  the  wisdom  or  justice  of  the  proposed  measure. 

As  a  hearing  before  this  Committee  on  this  bill  has  been  set  for  next  Wednesd^r» 
January  29,  we  will  appreciate  it  if  the  above  request  will  be  complied  with  before  that 
date. 

Very  respectfully  yours, 

J.  M.  WAINWRIGHT,  Chairman. 

New  York,  January  28,  1908. 
The  Hon.  J.  Mavhew  Wainwright,  Chairman,  Committee  on  Railroads,  Assembly 
Room,  Albany,  N.  Y. : 

De.\r  Sir — In  further  acknowledgment  of  your  communication  of  January  22,  calling 
the  attention  of  this  Commission  to  Assembly  Bill  No.  39,  introduced  by  Mr.  Wagner, 
and  requesting  whether  the  purpose  of  the  legislative  action  proposed  by  this  is  within 
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tfie  power  of  this  Commission,  and  whether  any  application  has  been  made  for  an 
order  reducing  fares,  and,  if  so,  what  action,  if  any,  has  been  taken  by  this  Commission 
tfaereon,  and  further  stating  that  your  Committee  will  be  glad  to  receive  the  views  which 
this  Commission  may  desire  to  express  upon  the  wisdom  or  justice  of  the  proposed 
measure,  I  desire  to  state  that  your  request  was  referred  by  the  Commission  to  its 
Counsel  for  his  opinion  thereon,  and  that  such  opinion  was  received  by  the  Commis- 
sion to-day.  In  so  far  as  the  proposed  bill  bears  upon  existing  rates  and  obligations 
under  contracts  between  companies,  he  is  of  the  opinion  that  the  Commission  is  given 
sufficient  power  to  do,  after  a  hearing,  all  that  the  proposed  bill  can  accomplish,  and 
possibly  more. 

He  adds,  in  his  opinion,  however,  that  should  it  be  found,  notwithstanding,  to  be  the 
purpose  of  the  legislature,  to  enact  such  measure,  it  should  be  considered  that  in  lixing 
obligations  for  a  single  five-cent  fare  which  are  to  be  assumed  by  corporations  enter- 
ing in  future  into  contracts  of  the  nature  described  in  the  bill,  the  act  ^viIl  accomplish 
something  which  the  Commission  has  not  now  the  power  to  effect,  but  that  it  seems 
very  important  that  the  definition  of  the  word  "control,"  as  including  control  by  stock 
ownership,  should  be  more  clearly  specified  than  it  is  at  present  in  this  proposed  act; 
that  the  word  ''corporation"  which  holds  control  should  include  individuals  or  associa- 
tions of  individuals  not  incorporated;  that  inasmuch  as  the  persons  wiiose  control  is  by 
virtue  of  stock  ownership  do  not  themselves  operate  the  road  or  charge  fares  for  trans- 
f»rtiition,  there  ought  to  be  a  clause  forbidding  them  to  allow  a  greater  rate  to  be 
charged  for  transportation  than  the  amount  specified,  and  that  the  exception  of  the  steam 
road  and  the  trunk  line  in  sections  loi  and  104  of  the  Railroad  Law,  as  proposed,  should 
ilbt'  exempt  them  entirely  from  fare  regulation  Or  reduction,  either  as  to  their  own 
lines'  dr  other  lines  which  they  may  operate  or  control,  which  is  the  effect  of  the  bill 
as'  at  present  drafted. 

In  reply  to  your  question  as  to  whether  any  application  has  been  made  to  this 
Commission,  I  desire  to  state  that  no  application  has  been  made  for  an  order  reducing 
fares  as  contemplated  by  this  bill.  It  is,  therefore,  impossible  to  furnish  you  with  any 
evidence  upon  the  subject.  I  may  add,  however,  that  owing  to  the  shortness. of  time 
since  the  receipt  of  your  communication,  the  Commission  has  not  had  opportunity  to 
pfive  full  consideration  to  the  measure,  and  that  if  you  desire  a  further  expression  of  its 
views,  it  will  communicate  them  if  requested. 

Yours  very  truly, 
(Signed)  TR.WIS  H.  WHITNEY,  Secretary. 
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(22)  O-231 

The  Secretary  presented  a  petition  of  John  H.  O'Brien,  Commissioner  of  Water 
Supply,  Gas  and  Electricity,  as  follows : 

Public  Service  Commission,  First  Department. 

Petition. 
In  the  Matter 
of 
The   petition   of   John   H.    O'Brien,    Com- 
missioner   of    Water    Supply,    Gas    and 
Electricity  of  The    City   of   New   York, 
for   an  order   directing   the    New   York 
Central    and     Hudson     River     Railroad 

Company  to  place  its  electrical  conduct-  * 

ors    underjarround    within    the    limits    of 
The  City  of  New  York. 

To  the  Public  Service  Commission,  First  Department: 

The  petition  of  John  H.  O'Brien,  Commissioner  of  Water  Supply,  Gas  and  Elec- 
tricity of  The  City  of  New  York,  respectfully  shows : 

1.  That  on  or  about  the  8th  day  of  October,  1906,  pursuant  to  law,  the  Hon. 
George  B.  McClellan.  Mayor  of  The  City  of  New  York,  as  such,  appointed  your  peti- 
tioner Commissioner  of  the  Department  of  Water  Supply,  Gas  and  Electricity  of  said 
City  of  New  York,  and  your  petitioner  thereupon  duly  qualified  as  such  Commissioner 
and  has  continued  as  such,  and  still  is  the  Commissioner  of  Water  Supply,  Gas  and 
Electricity  of  the  said  The  City  of  New  York. 

2.  That  under  and  by  virtue  of  the  Greater  New  York  Charter,  and  particularly 
sections  469  and  528  thereof,  your  petitioner  has  cognizance  and  control  of  the  use  and 
transmission  of  electricity  for  all  purposes  within  the  limits  of  The  City  of  New  York 
and  of  the  construction  therein  of  electrical  mains,  conduits,  conductors,  subways  and 
of  the  erection  of  poles  for  the  transmission  of  electricity. 

3.  That  the  New  York  Central  and  Hudson  River  Railroad  Company,  the  com- 
pany complained  of,  was  created  a  steam  surface  railroad  on  November  i,  1869,  and  is 
engaged  in  the  business  of  operating  a  railroad  for  the  carrying  of  passengers  and 
freight  and  maintains  tracks  and  operates  cars  thereon  for  that  purpose  within  the 
limits  of  The  City  of  New  York. 

4.  That  pursuant  to  Chapter  425  of  the  Laws  of  1903  and  the  consent  of  The 
City  of  New  York  granted  thereunder,  said  New  York  Central  and  Hudson  River 
Railroad  Company  has  changed  the  motive  power  of  its  railroad  from  steam  to  elec- 
tricity and  is  now  operating  its  railroad  by  electricity  witliin  the  limits  of  The  City 
of  New  York. 

5.  That  pursuant  to  section  528  of  the  Greater  New  York  Charter,  said  New  York 
Central  and  Hudson  River  Railroad  Company  applied  to  the  Commissioner  of  Water 
Supply,  Gas  and  Electricity  for  a  permit  to  electrify  its  road,  and  on  or  about  June  9, 
1906,  William  B.  Ellison,  the  then  Commissioner  of  Water  Supply,  Gas  and  Electricity 
of  The  City  of  New  York  issued  a  permit  therefor,  which  was  accepted  by  said  com- 
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pany,  a  copy  of  which,  together  with  accompanyins:  letter  to  said  company,  is  annexed 
hereto,  made  a  part  hereof  and  marked  Exhibit  "A,"  which  permit  provides  in  part : 
"Nothing  in  this  permit  shall  be  construed  as  allowing  or  authorizing  the  erec- 
tion, construction,  maintenance  and  operation  of  a  pole  line,  over-head  transmission 
conductors  or  feeder  conductors  along  tracks  or  over  any  part  of  the  territory  em- 
braced within  the  limits  of  The  City  of  New  York." 

6.  That  despite  the  express  provisions  of  said  permit  and  lack  of  authority  from 
your  petitioner,  said  New  York  Central  and  Hudson  River  Railroad  Company  con- 
structed and  is  now  maintaining  an  overhead  high  tension  transmission  pole  line  and 
conductors  along  the  railroad  of  such  company,  beginning  at  a  point  north  of  Ma« 
comb's  Dam  Bridge  along  the  Harlem  River  and  along  the  Harlem  Ship  Canal  and 
along  the  Hudson  River  to  the  city  line. 

7.  That  such  overhead  high  tension  pole  line  and  conductors  arc  maintained  and 
operated  without  legal  authority  and  in  violation  of  the  law,  and  are  a  menace  to  the 
lives  and  property  of  the  passengers  and  employees  of  said  road,  to  the  residents  of 
The  City  of  New  York  along  said  route,  to  users  of  the  streets  and  highways  crossed 
by  said  road  and  to  the  structure  of  the  Interurban  Rapid  Transit  Railroad  at  Kings- 
bridge  and  the  users  of  the  railroad  thereon. 

8.  That  on  or  about  the  i8th  day  of  October,  1907,  your  petitioner  addressed  a 
communication  to  the  said  New  York  Central  and  Hudson  River  Railroad  Company,  a 
copy  of  which  is  annexed  hereto  and  made  a  part  hereof,  marked  Exhibit  "B,"  in 
which  your  petitioner  said  that  if  the  said  New  York  Central  and  Hudson  River  Rail- 
road Company  did  not  place  its  high  tension  system  underground,  he  would  apply  to 
the  Public  Service  Commission  for  an  order  compelling  such  removal.  The  said  rail- 
road company  has  ignored  said  communication  and  still  continues  to  maintain  and 
operate  overhead  the  high  tension  system  of  its  railroad. 

Wherefore  your  petitioner  prays  that  under  and  pursuant  to  the  authority  con- 
ferred on  the  Public  Service  Commission  for  the  First  Department  by  Chapter  42Q  of 
the  Laws  of  1907,  your  Honorable  Commission  shall  issue  an  order  directed  to  the 
said  New  York  Central  and  Hudson  River  Railroad  Company  requiring  that  the  mat- 
ters herein  complained  of  be  satisfied,  or  that  the  charges  herein  contained  be  an* 
swered  in  writing  within  a  time  to  be  specified  by  your  petitioner,  and  that  for  failure 
of  the  said  company  to  cease  to  commit  the  said  violation  of  law,  that  your  Commis- 
sion shall  investigate  such  charges  and  take  action  thereon  to  the  end  that  the  said 
violation  of  law  may  be  stopped  and  the  rights  and  property  of  the  citizens  of  New 
York  along  the  route,  or  traveling  in  the  cars  of  the  said  New  York  Central  and  Hud- 
son River  Railroad  Company  may  be  safeguarded  and  your  petitioner  will  ever  pray. 

(Signed)  JOHN  H.  O'BRIEN,  Petitioner. 

pRANas  K.  Pendleton,  Corporation  Counsel,  Attorney  for  Petitioner.  Hall  of 
Records,  Borough  of  Manhattan,  New  York  City. 
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State   of    New    York,) 
County  of  New  York,  )  ^^- ' 

John  H.  O'Brien,  bein;?  duly  sworn,  says  he  is  the  petitioner  named  in  the  fore- 
going petition,  and  that  the  same  is  true  to  his  knowledffe,  except  as  to  matters  therein 
stated  to  be  alleged  upon  information  and  belief  and  that  as  to   those  matters  he 

believes  it  to  be  true. 

(Signed)  JOHN   H.   O'BRIEN. 

Sworn  to  before  me  this  23rd  day  of  January,  1908. 

(Signed)  John  A.  Langol,  Commissioner  of  Deeds,  New  York  City. 

"A." 


City  of  New  York — Department  of  Water  Supply,  Gas  and  Electricity,' 
Nos.  13  to  21  Park  Row, 

New  York,  June  5, 
Permit  No.  26. 


ECTRICITY,  1 

5,  1906.     J 


J.  C.  Brackinridge,  Esq.,  Consulting  Engineer  Electrical  Department,  New  York  Cen- 
Ual  and  Hudson  River  Railroad  Company,  City: 
Dear  Sir — I  have  compared  the  amended  permit  submitted  by  you  on  behalf  of 
the  New  York  Central  and  Hudson  River  Railroad  Company,  for  the  electrification 
of  iheir  railroad  within  the  limits  of  New  York  City,  and  herewith  transmit  to  you  a 
new  form  of  permit  authorizing  the  electrical  construction  necessary  for  the  operation 
of  an  electrical  railway;  which  it  is  requested  the  Railroad  Company  will  sign,  then 
secure  the  signatures  of  the  Presidents  of  the  Boroughs  of  Manhattan  and  of  The  Bronx 
and  you  will  then  please  return  same  to  this  office  where  it  will  be  properly  recorded 
and  made  valid. 

Your  early  attention  is  urged. 

Respectfully, 
(Signed)  WILLIAM    B.    ELLISON,    Commissioner. 

Permit  No.  26. 

Office  of  the  Department  of  Water  Supply,  Gas  and  Electricity/ 
Boroughs  of  Manhattan  and  The  Bronx, 

New  York,  March  27^  1906. 

William  B.  Ellison,  Commissioner. 
Permit  for  the  Construction  of  Electrical  Conductors  and  Apparatus  for  the 

Operation  of  Electric  Railways. 
To  the  New  York  Central  and  Hudson  River  Railroad  Company: 

The  above-named  company  having  on  tlic  24th  day  of  August,  1905,  and  Feb- 
ruary 8,  1906  (the  latter  being  accompanied  by  a  portfolio  containing  "a  shori  general 
description  of  the  proposed  electrification  of  the  New  York  Central  aid  Hudson 
River  Railroad  Company  within  the  limits  of  New  York  City,"  dated  January  29, 
1906),  made  application  for  a  permit  authorizing  the  construction  of  necessary  tile 
and   pipe   insulated   conduits,   cable   conductors,  power   stations,   sub-stations,    battery 
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stations,  electric  cars,  electric  locomotives  and  apparatus  for  the  purpose  of  operating^ 
its  railroad  by  means  of  electric  motive  power,  and  has  submitted  plans  and  maps 
showing  the  proposed  method  of  construction. 

Permission  is  hereby  granted  to  the  New  York  Central  and  Hudson  River  Rail- 
road Company  to  construct,  operate  and  maintain  electrical  conductors,  devices  and 
fixtures  as  above,  in  accordance  with  the  plans  and  specifications  submitted,  for  the 
exclusive  use  of  the  railroad  operated  by  said  company,  with  the  exception  of  the 
proposed  subway  construction  shown  in  said  maps  and  plans,  through  East  One 
Hundred  and  Fiftieth  street  from  the  tracks  of  the  Port  Morris  Branch  to  the  tracks 
of  the  Harlem  Division  of  the  New  York  Central  and  Hudson  River  Rail- 
road; and  through  East  One  Hundred  and  Ninety- fourth  street  and  Kingsbridgre 
road  from  the  tracks  of  the  Harlem  Division  to  the  power  station  located  at  Kings- 
bridge. 

1.  Beginning  at  a  point  in  New  York  City  known  as  the  Grand  Central  Depot, 
Park  avenue  and  Forty-second  street,  through  and  along  Park  avenue  to  and  across 
the  Harlem  River,  continuing  along  Park  avenue  to  a  point  at  or  near  One  Hundred 
and  Fiftieth  street;  thence  through  and  along  the  right  of  way  now  operated  by  said 
company  along  the  banks  of  the  Harlem  River  and  Harlem  Ship  Canal,  and  along 
Harlem  Ship  Canal  to  Spuyten  Duyvil,  thence  northerly  along  the  Hudson  River  to 
the  city  limit. 

2.  Commencing  at  or  near  a  point  known  as  One  Hundred  and  Fiftieth  street 
and  Park  avenue,  where  the  lines  of  the  New  York  Central  and  Hudson  River  Rail- 
road and  the  lines  of  the  Harlem  Division  of  the  New  York  Central  and  Hudson 
River  Railroad  meet,  northerly  along  Park  avenue  on  the  right  of  way  said  company 
is  now  occupying,  to  the  city  line. 

3.  Commencing  at  a  point  at  the  East  River,  Borough  of  The  Bronx,  known  as 
Port  Morris,  through  and  along  the  right  of  way  said  company  is  now  occupying,  to 
where  the  tracks  of  the  Port  Morris  Branch  of  the  New  York  Central  and  Hudson 
River  Railroad  connect  with  the  tracks  of  the  Harlem  Division  of  the  New  York 
Central  and   Hudson  River  Railroad. 

4.  Commencing  at  a  point  known  as  Eighth  avenue  and  Harlem  River,  Borough 
of  Manhattan.  New  York  City,  crossing  the  Harlem  River  to  the  right  of  way 
occupied  by  the  tracks  of  tl:e  Putnam  Division  of  the  New  York  Central  and  Hudson 
River  Railroad,  thence  northerly  along  said  right  of  way  to  a  point  known  as  Van 
Cortlandt  Park  Station,  all  of  which  work  is  authorized  by  the  provisions  of  Chapter 
425  of  the  Laws  of  1903. 

This  permit  is  granted  upon  the  following  express  conditions,  which  are  accepted 
by  the  applicant  by  the  acceptance  of  this  permit: 

I.  Nothing  in  this  permit  shall  be  construed  as  authorizing  the  New  York  Cen- 
tral and  Hudson  River  Railroad  Company  to  take  up  the  pavements,  construct,  main- 
tain or  operate  electrical  conductors  in  any  street  or  avenue  in  The  City  of  New 
York  other  than  those  specifically  mentioned  in  this  permit. 
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2.  Nothing  in  this  permit  shall  be  construed  as  allowing  or  authorizing  the 
erection,  construction,  maintenance  and  operation  of  a  pole  line,  overhead  trans- 
mission conductors  or  feeder  conductors,  along  the  tracks  or  through  any  part  of 
the  territor>'  embraced  within  the  limits  of  The  City  of  New  York. 

3.  The  said  company  shall  indemnify  and  hold  The  City  of  New  York  harm- 
less from  all  damages  and  costs  by  reason  of  injury  to  person  or  property  or  the  acts 
or  omissions  of  the  applicant,  its  agents,  servants  or  employees,  arising  directly  or 
indirectly  from  the  opening  of  the  streets  in  question  for  thfs  construction  or  the 
operation  of  the  same,  or  by  reason  of  any  failure  to  repair  the  streets  to  the 
satisfaction  of  the  President  of  the  Borough  of  Manhattan  and  the  President  of  the 
Borough  of  The  Bronx. 

4-  The  streets  shall  be  repaved  to  the  satisfaction  of  the  President  of  the 
Borough  of  Manhattan  and  the  President  of  the  Borough  of  The  Bronx. 

5.  This  permit  shall  be  void  unless  construction  authorized  l.ercin  shall  be 
completed  on  or  before  July  i,  1909. 

6.  All  the  rules  and  regulations  of  this  department  for  the  construction,  care^ 
maintenance  and  operation  of  poles,  wires,  conduits,  subways  and  other  electrical 
appliances  in,  on,  over  or  under  the  streets  or  in  buildings  in  The  City  of  New  York 
shall  be  complied  with. 

7.  Nothing  herein  contained  shall  be  construed  as  an  admission  of  the  truth  of 
any  of  the  statements  upon  which  this  application  is  based,  nor  as  a  waiver  of  the 
rights  to  revoke  the  same  at  any  time,  if  they  are  not  true,  or  for  any  other  reason 
or  any  violation  of  those  conditions. 

8.  No  portion  of  any  structure  laid  under  this  permit  shall  be  built  nearer 
than  one  foot  from  existing  water  mains,  that  at  least  one  foot  clear  space  shall  be 
left  between  existing  water  mains  and  the  construction  authorized  by  this  permit^ 
and  that  no  portion  of  this  construction  shall  be  built  over  any  water  mains. 

No  change  to  existing  water  mains  shall  be  made  without  the  permit  of  the 
Commissioner,  and  unless  the  plan  showing  the  desired  change  has  been  submitted 
to  and  approved  by  the  Chief  Engineer  of  the  Department  of  Water  Supply,  Gas  and 
Electricity;  and  all  such  changes  shall  be  made  under  his  supervision,  and  at  the 
expense  of  the  applicant. 

Access  to  existing  water  mains  shall  not  be  prevented  or  in  any  manner 
obstructed  by  changes  made  to  subway,  gas  or  other  mains,  or  other  sub-surface 
structures  due  to  this  reconstruction  or  any  work  done  under  this  permit. 

9.  In  case  the  Commissioner  ofi  Water  Supply,  Gas  and  Electricity  desires  in  the 
future  to  lay  new  mains  or  change  the  old  one,  and  such  work  should  necessitate  a 
change  in  the  ducts  for  underground  feeders  constructed  under  this  permit,  the 
applicant  agrees  to  make  such  change  at  its  own  expense  on  the  request  of  the 
said  Commissioner. 

10.  No  work  shall  be  done  except  under  the  supervision  of,  to  the  satisfaction 
of  and  in  the  presence  of  inspectors  appointed  by  the  Commissioner  of  Water  Supply^ 
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Gas  and  Electricity,  and  said  company  shall  notify  the  Chief  Engineer  of  said  De> 
partment  immediately  before  commencing  work  uhder  this  permit,  in  order  that 
such  inspectors  may  be  detailed,  and  shall  pay  for  the  services  of  said  inspectors  at 
the  rate  of  One  Hundred  and  Twenty  ($120)  Dollars  per  month  each,  during*  the 
lime  the  work  under  this  permit  shall  be  actually  in  progress. 

II.  This  permit  shall  be  of  no  effect  until  and  unless  the  same  shall  be  issued 
in  quadruplicate  and  accepted  in  quadruplicate  by  the  said  company,  together  with 
all  the  conditions  and  provisions  above  specified,  and  approved  by  the  President  of 
the  Borough  of  Manhattan  and  the  President  of  the  Borough  of  The  Bronx. 

WILLIAM  B.   ELLISON, 
Commissioner  of  Water  Supply,  Gas  and  Electricity. 

The  New  York  Central  and  Hudson  River  Railroad  Company  hereby  accepts  the 
terms  and  conditions  of  the  above  permit  this  9th  day  of  June,  1906. 

WILLIAM  J.  WILGUS,  Vice-President,  E.  W.  K. 
Approved  1906. 

JOHN  F.  AHEARN, 

President  Borough  of  Manhattan. 

Approved  1906. 

LOUIS  F.  HAFFEN, 

President  Borough  of  The  Bronx. 


"  B." 

Department  of  Water  Supply,  Gas  and  Electricity, 
Commissioner's  Office,  Nos.  13  to  21  Park  Row 
New  York,  October  18,  1907, 


[CITY,  1 


New  York  Central  and  Hudson  River  Railroad  Company,  Grand  Central  Depot, 
Forty-second  Street  and  Fourth  Avenue,  New  York : 

Gentlemen— Since  our  conference  of  July  29  I  have  had  the  overhead  construo- 
tion  of  your  11,000-volt  transmission  lines  crossing  streets,  etc.,  and  along  your  right 
of  way  in  the  Borough  of  The  Bronx,  carefully  examined  by  the  Consulting  Engineer 
of  this  Department,  Mr.  George  F.  Sever,  and  the  Chief  Engineer  of  Light  and  Power, 
Mr.  C.  F.  Lacombe.    Copies  of  their  reports  are  attached  hereto. 

After  careful  consideration  of  these  reports  and  the  opinions  of  the  Corporation 
Counsel's  office,  it  appears  to  me  that  it  is  my  duty  to  order  that  you  make  certain 
temporary  changes  in  the  present  construction  for  the  strengthening  and  additional 
safety  of  same,  and  endeavor  to  arrange  that  within  a  reasonable  time  thereafter  you 
place  all  the  wires  of  your  high  tension  system  underground  on  streets,  etc.,  and  along 
your  right  of  way. 

At  our  last  conference  the  counsel  for  your  road,  Mr.  Harris,  advised  me  that 
he  did  not  recognize  my  jurisdiction  as  to  this   high  tension  construction  on  your 
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right  of  way.  At  this  conference,  however,  there  was  no  dispute  as  to  my  jurisdiction 
where  your  wires  exist  on  or  across  streets,  public  places  and  so  on  in  The  City  of 
New  York.  This  makes  a  problem  which  I  think  should  be  solved  with  as  little  delay 
and  litigation  as  is  possible,  and  I  assume  that  the  railroad  as  well  as  the  City  would 
be  glad  to  have  the  matter  finally  determined. 

The  Corporation  Counsel  in  his  opinion  to  me  of  September  20,  1907,  states  as 
follows : 

Department  of  Water  Supply,  Gas  and  Electricity. 
N,  Y.  C.  &  H.  R.  R.  Co.— 2. 

10/10/1907. 

"As  I  have  already  stated  several  times,  I  believe  that  the  jurisdiction  of  your 
Department,  which  is  practically  unquestionable  as  to  the  streets  across  the  railroad, 
also  extends  to  the  entire  right  ai  way,  but,  of  course,  there  may  be  enough  in  the 
doubt,  raised  by  the  counsel  for  the  company  as  to  the  jurisdiction  of  your  Department 
to  produce  litigation  and  delay. 

It  being  of  vital  importance  in  this  matter  that  action  should  promptly  be  taken, 
I  suggest  that  you  confer  with  the  Public  Service  Commission  in  the  First  District, 
and  either  by  concurrent  action  with  it,  or  if  it  should  appear  preferable  by  an  applica- 
tion to  it  to  exercise  its  powers  under  section  49  of  the  Public  Utilities  Law  to  make 
provision  for  the  necessary  changes  in  the  electric  system  in  question. 

Section  49  of  the  Public  Utilities  Law,  so  far  as  relevant,  is  as  follows : 

'Whenever  the  Commission  shall  be  of  opinion  after  hearing  had  upon  its  own 
motion  or  upon  complaint  that  the  regulation,  practices,  equipment,  appliances  or 
service  of  any  such  common  carrier,  railroad  comporation  or  street  railroad  corpora- 
tion, in  respect  to  the  transportation  of  persons,  freight  or  property  within  the  State  arc 
unjust,  unreasonable,  unsafe,  improper  or  inadequate,  the  Commission  shall  determine 
the  just,  reasonable,  safe,  adequate  and  proper  regulations,  practices,  equipment,  ap- 
pliances and  service  thereafter  to  be  enforced  and  to  be  observed  in  respect  to  such 
transportation  of  persons,  freight  and  property,  and  so  fix  and  prescribe  the  same 
by  order  to  be  served  upon  every  common  carrier,  railroad  corporation  and  street 
railroad  corporation  to  be  bound  thereby,  and  thereafter  it  shall  be  the  duty  of  every 
common  carrier,  railroad  corporation  and  street  railroad  corporation  to  observe  and  obey 
each  and  every  requirement  of  every  such  order  so  served  upon  it,  and  to  do  every- 
thing necessary  or  proper  in  order  to  secure  absolute  compliance  with  and  observance 
of  every  such  order  by  all  its  officers,  agents  and  employees.* 

I  think,  therefore,  your  course  should  be  as  follows:  While  it  is  your  duty  to 
cause  such  change  or  modification  of  the  system  as  shall  make  it  safe,  you  must,  of 
course,  perform  it  in  a  reasonable  manner,  and  give  the  company,  should  it  desire  it, 
such  time  as  may  be  necessary  to  make  the  changes  directed  by  you. 

You  should,  therefore,  communicate  with  the  company  and  ascertain  positively 
whether  it  intends  to  obey  such  order  as  you  may  give  in  this  matter,  and  if  it  shows 
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a  reasonable  spirit  and  agrees  to  comply  with  your  directions,  the  only  thing  remain- 
ing to  be  done  will  be  to  give  such  directions  which  may  be  necessary,  and  see  that 
they  are  carried  out  within  a  reasonable  time. 

If,  on  the  contrary,  the  company  declines,  as  indicated  by  their  counsel,  to  rec- 
ognize your  authority,  then  I  think  your  duty  will  be,  in  the  first  instance  at  least,  not 
to  take  action,  which,  as  you  truly  observe,  would  produce  litigation  and  delay,  but  to 
lay  the  matter  before  the  Public  Service  Commission  of  the  First  District,  and  re- 
quest it  to  exercise  the  broader  authority  conferred  upon  it  by  the  section  49  pre- 
viously mentioned. 

It  would  be  preferable,  in  view  of  the  apparent  duplication  of  authority  con- 
ferred upon  the  Public  Service  Commission  and  your  Department,  to  give  an  order 
from  each  for  the  making  of  the  necessary  changes,  but  such  a  course  would  be  dif- 
ficult, and  the  fact  that  two  different  authorities  were  supervising  the  same  work 
might  give  rise  to  uncertainties  and  the  very  delays  which  we  are  seeking  to  prevent. 
The  City's  course,  therefore,  if  the  company  disputes  your  authority,  is  to  ap- 
peal to  the  Public  Service  Commission,  as  I  suggested,  and  request  its  action." 

The  above  advice,  as  you  will  note,  points  out  that  the  speediest  method,  as  well 
as  the  one  least  open  to  dispute,  is  to  submit  the  entire  question  to  the  Public  Service 
Commission. 

The  only  alternative  course  which  could  be  pursued  is  that  this  Department  should 
order  you  to  place  your  lines  under  ground,  where  they  cross  the  streets,  public  places, 
etc.  The  legality  of  this  course  is  unquestioned,  and  while  it  may  have  to  be  resorted 
to  it  is  condemned  entirely  by  my  engineers  on  technical  grounds.  They  state  that 
it  would  result  in  an  electrically  weak  system  on  account  of  the  numerous  joints  be- 
tween overhead  and  underground  wires,  on  account  of  the  weakening  of  the  resistance 
of  the  line  as  to  insulation  against  lightning,  the  difficulty  in  locating  line  troubles 
and  electrical  defects  on  such  a  mixed  system,  and  ako  the  difficulty  in  maintaining 
it. 

As  your  railroad  is  a  very  important  one,  and  as  there  is  no  desire  on  the  part 
of  the  City  to  either  cripple  or  interfere  with  the  operation  of  it,  it  would  appear  that 
this  course  would  not  produce  satisfactory  results. 

My  Engineers  also  assure  me  that  the  equipment  can  be  placed  underground  in 
its  entirety  without  any  great  difficulty,  and  that  it  can  be  operated  in  the  long  run 
probably  better  and  more  economically  from  underground  lines  than  from  ovediead 
lines.  As  you  know,  a  number  of  underground  lines  of  this  voltage  are  now  opera- 
ting successfully  in  the  city. 

I  also  note,  from  correspondence  submitted  to  me  by  the  Board  of  Estimate  and 
Apportionment,  between  the  Hon.  John  H.  Starin,  Vice-President  of  the  Rapid 
Transit  Commission,  and  President  Newman  of  the  New  York  Central  and  Hudson 
River  Railroad  Company,  that  the  railroad  also  realizes  some  of  the  objections  of  a 
mixed  system. 
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At  the  conference  of  July  29  it  was  suggested  that  a  further  conference  might  be 
held  after  an  investigation  of  the  matter  had  been  made  by  me,  to  discuss  the  matter 
further  if  necessary. 

With  the  information  that  is  now  before  me,  for  the  reasons  I  have  stated  above, 
it  is  my  intention  to  follow  the  advice  of  the  Corporation  Counsel,  issue  the  neces- 
sary order  and  refer  the  matter  to  the  Public  Service  Commission,  whose  authority 
under  the  law  to  deal  with  the  subject  at  large  is  not  questioned.  Before  finally  doing 
so,  should  you  desire  to  have  me  further  consider  the  matter,  I  would  be  glad  to  ap- 
point a  date  for  another  conference  and  consider  further  arguments  which  you  may 
care  to  make.    I  am, 

Yours  very  truly, 


Commissioner,  Department  of  Water  Supply,  Gas  and  Electricity. 

Commissioner  Eustis  thereupon  moved  the  following  order  for  satisfaction  and 

answer,  which  was  thereupon  approved  and  confirmed  and  ordered  filed  in  the  office  of 

the  Commission: 

Complaint  Order  (No.  231). 

John  H.  O'Brien,  Commissioner  of  Water 
Supply,  Gas  and  Eleptricity  of  The  City 
of  New  York, 

Complainant, 
against 

New  York  Central  and  Hudson  River 
Railroad  Company, 

Defendant. 

This  matter  coming  on  upon  the  complaint  of  John  H.  O'Brien,  Commissioner 
of  Water  Supply,  Gas  and  Electricity  of  The  City  of  New  York,  by  which  it  appears 
that  said  complainant  is  aggrieved  by  acts  done  or  omitted  to  be  done  by  said  de- 
fendant, New  York  Central  and  Hudson  River  Railroad  Company,  and  set  forth  in 
said  complaint,  which  are  claimed  to  be  in  violation  of  some  provision  of  law  or  of 
the  terms  and  conditions  of  defendant's  franchise  or  of  an  order  of  this  Commis- 
sion. 

Now,  upon  said  complaint,  it  is 

Ordered,  That  a  copy  of  the  said  complaint  be  forwarded  to  the  said  defendant 
and  that  the  matters  therein  complained  of  be  satisfied  or  the  charges  in  said  com- 
plaint set  forth  be  answered  by  said  defendant  within  ten  days  after  service  upon  it 
of  this  order,  exclusive  of  the  day  of  service. 

(23)  C-I2SI 

Commissioner  Eustis  presented  the  following  report,  and  on  motion,  duly  sec- 
onded, the  Secretary  was  directed  to  send  a  copy  thereof  to  the  High  Bridge  Tax- 
payers' Alliance: 
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To  the  Public  Service  Commission  for  the  First  District: 

In  the  matter  of  the  communication  received  from  the  Secretary  of  the  High 
Bridge  Taxpayers'  Alliance,  inclosinj?  a  copy  of  a  resolution  passed  by  said  Alliance 
on  the  7th  day  of  Januarj',  1908,  and  which  was  referred  to  me,  I  beg  to  report : 

That  the  statement  in  the  first  resolution  wherein  said  Alliance  protests  against 
the  recent  order  of  this  Commission  requiring  all  Ogden  avenue  cars  of  the  New  York 
City  Interborough  Railway  Company  to  continue  up  Aqueduct  avenue  instead  of  cross- 
ingf  Washington  Bridge  to  the  subway  station,  is  incorrect,  and  that  no  such  order 
has  been  issued  by  this  Commission.  The  order  evidently  referred  to  was  the  order 
of  this  Commission,  No.  158,  in  which  the  said  railway  company  was  ordered 
to  maintain  a  service  from  One  Hundred  and  Fifty-fifth  street  and  Eighth  avenue  to 
Kingsbridgc  road  along  Ogden  avenue  and  Aqueduct  avenue  on  a  schedule  of  not 
less  than  ten  minutes  headway  during  the  greater  portion  of  the  day.  There  is 
plenty  of  time  between  said  cars  for  through  service  up  Ogden  avenue  and  across 
Washington  Bridge  were  the  same  necessary. 

And  the  further  resolution  passed  by  said  Alliance  that  this  Commission  be  re- 
quested to  issue  an  order  providing  for  adequate  service  of  through  cars  over  the 
Ogden  avenue  line  to  the  said  One  Hundred  and  Eighty-first  street  station  of  the  subway 
is  not,  in  my  opinion,  required  by  the  travel. 

The  neople  along  the  line  of  Ogden  avenue  who  use  this  line  of  cars  live  between 
One  Hundred  and  Sixty-first  street  and  about  One  Hundred  and  Sixty-ninth  street, 
and  if  they  wished  to  go  to  their  business  down  town  by  the  proposed  new  route 
they  would  have  to  travel  north  on  the  Ogden  avenue  line  nearly  half  a  mile,  and 
then  west  over  Washington  Bridge  nearly  half  a  mile  further,  and  then  south  on  the 
subway. 

It  was  found  during  the  period  that  the  said  railway  company  operated  the 
line  from  One  Hundred  and  Fifty-fifth  street  to  One  Hundred  and  Eighty-first  street 
station  that  very  few  passengers  used  said  line  beyond  the  northerly  limits  of  High 
Bridge,  and  that  the  cars  crossing  Washington  Bridge  to  One  Htmdred  and  Eighty- 
first  street  never  had  more  than  three  or  four  passengers,  and  often  none  at  all,  as 
shown  by  the  examinations  made  during  the  time  said  line  was  in  operation. 

H  the  High  Bridge  Taxpayers*  Alliance  believe  such  a  line  is  necessary,  and 
can  furnish  evidence  that  there  is  a  sufficient  demand  for  it  to  require  the  estab- 
lishing of  a  separate  line,  that  would  be  the  subject  of  a  separate  and  distinct  order 
from  the  one  referred  to  in  their  resolutions;  but  it  is  my  opinion  that  the  few 
people  that  desire  to  travel  from  High  Bridge  north  to  Washington  Bridge,  and  thence 
across  the  river  to  One  Hundred  and  Eighty-first  street  station  of  the  subway,  are 
sufficiently  accommodated  by  transfer  at  the  east  end  of  Washington  Bridge  to  One 
llnnilrcd  and  Eighty-first  street. 

It  must  be  borne  in  mind  that  the  present  service  from  One  Hundred  and  Fifty- 
fifth  street  to  Kingsbridge  road  is  a  direct  north  and  south  line,  and  is  one  that 
l>rings  the  people  most  directly  to  the  elevated   station  by  which  it  is  desirable  to 
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divert  as  many  of  the  passenj^ers  as  possible  along  the  line  of  that  road  to  the  elevated 
line,  as  this  line  as  not  anywhere  near  as  conj^ested  during  the  rush  hours  morning  and 
night  as  the  subway  line  is,  and  it  would  furnish  the  greatest  relief  to  do  everything 
in  our  power  to  relieve  the  congested  condition  of  the  subway  at  such  times. 

Respectfully  submitted, 

(Signed)  JOHN   E.    EUSTIS,   Commissioner. 

Dated  January  28,  1908. 

(24)  0-232 

Report  and  Dismissal  Order. 

Commissioner  Eustis  presented  the  following  report  and  order: 
To  the  Public  Service  Commission  for  the  First  District: 

The  undersigned,  to  whom  was  referred  the  complaint  against  the  Interborough 
Rapid  Transit  Company  for  the  lack  of  tools  for  use  in  case  of  accident  on  the  cars 
of  the  subway,  begs  to  report  as  follows : 

This  hearing  was  given  to  ascertain  whether  the  Interborough  Company  were 
complying  with  the  law  in  running  their  cars  without  a  kit  of  tools  in  each  car,  as 
provided  in  subdivision  6  of  section  49  of  the  Railroad  Law,  and  also  whether  they 
were  complying  with  the  terms  of  their  contract  with  the  City,  which  required 
them  to  operate  the  railroad  carefully  and  skillfully  according  to  the  highest  known 
standards  of  railway  operation. 

It  appeared  upon  the  hearing  that  the  railway  company  maintained  complete 
wrecking  outfits,  consisting  of  rerailing,  frogs,  jacks,  chains,  block  and  fall,  wrenches, 
bars,  wedges,  etc.,  at  eight  different  stations  along  the  main  line,  at  six  of  the  sta- 
tions on  the  Broadway  line  north  of  One  Hundredth  street,  and  at  six  of  the  stations  on 
the  Lenox  avenue  line  north  of  One  Hundred  and  Tenth  street,  and  that  also  at  every 
station  emergency  tool  kits  were  contained,  such  as  hand-saws,  hack-saws,  axes, 
chisels,  bars,  wrenches,  pliers,  etc.,  and  that  in  the  judgment  of  the  management  of 
the  railroad,  the  tools  provided  at  such  stations  would  be  far  safer  and  better  for 
use  in  the  case  of  any  accident  than  would  be  the  case  if  tools  were  carried  in  the 
cars.  I  am*  of  the  opinion  that  they  are  correct  in  their  judgment,  in  view  of  the 
fact  that  during  the  crowded  rush  hours  it  would  be  impossible  to  handle  the  tools 
in  any  of  their  cars  even  if  they  were  there,  and  better  service  could  be  secured 
with  the  tools  if  they  were  brought  from  a  nearby  station  and  used  by  experienced 
persons.  It  must  not  be  forgotten  that  many  of  the  cars  in  use  on  this  road  are 
of  steel  construction,  and  the  tools  are  of  steel,  and  there  is  grave  danger  from  the 
live  third  rail,  especially  if  such  tools  were  handled  by  inexperienced  persons. 


198 

It  is  my  opinion  that  subdivision  6  of  section  49  of  the  Railroad  Law  was  not 
intended  to  apply  to  an  electric  city  railroad,  but  to  steam  railroads. 
I  would,  therefore,  recommend  that  the  complaint  be  dismissed. 

(Signed)  JOHN  E.  EUSTIS,  Commissioner. 

Dated  January  28,  1908. 

Commissioner  Eustis  thereupon  moved  the  adoption  of  the  following  order: 

Dismissal  Order  (No.  232). 

In  the  Matter 

of 

The  hearing  on  the  motion  of  the  Com- 
mission on  the  question  of  an  improve- 
ment in  and  addition  to  the  property  or 
devices  of  the  Interborough  Rapid  Transit 
Company. 

Tools  for  use  in  case  of  accident. 
Under  order  for  hearing  No.  162. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  January  23, 
1908,  and  it  appearing  that  the  said  hearing  was  held  by  and  pursuant  to  an  order 
of  this  Commission,  No.  162,  made  the  20th  day  of  I>ecember,  1907,  to  inquire  whether 
the  regulations,  equipment  and  appliances  of  the  Interborough  Rapid  Transit  Com- 
pany in  respect  to  transportation  of  persons  in  the  First  District  were  unsafe,  improper 
OT  inadequate,  and  it  further  appearing  that  the  said  order  was  duly  served  upon  the 
Interborough  Rapid  Transit  Company  and  that  the  said  service  was  by  said  company 
duly  acknowledged  and  that  the  said  hearing  was  held  by  and  before  the  Commission 
on  the  matters  in  said  order  for  hearing  specified  on  January  23,  1908,  at  which  hearing 
Mr.  Commissioner  Eustis  presided  and  AWred  E.  Mudge,  Esq.,  appearing  for  the 
Interborough  Rapid  Transit  Company,  and  Arthur  DuBois,  Esq.,  Assistant  Counsel, 
appearing  for  the  Public  Service  Commission  for  the  First  District ;  it  is 

Ordered,  That  the  said  proceedings  be  dismissed  without  prejudice  to  an  order 
for  further  or  additional  hearings  and  action  thereon  by  the  Commission  in  respect 
of  any  matters  covered  by  said  order  for  hearing  No.  162  or  the  proceedings  thereon. 

Ayes — Commissioners  VVillcox,  McCarroll,  Eustis. 

Nays-^Nonc. 

Carried. 
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(25)  0-234 

The  Secretary  presented  the  following  order  for  hearing,  and  it  was  moved,  and 
duly  seconded,  that  the  same  be  adopted  by  the  Commission : 

Hearing  Order  (No.  234). 
In  the  Matter 
of 

The  hearing  on  the  motion  of  the  Com- 
mission on  the  question  of  how  the  duty 
imposed  under  an  order  of  the  Commis- 
sion made  December  30,  1907,  directing 
the  New  York  City  Railway  Company, 
or  Adrian  H.  Joline  and  Douglas  Robin- 
son, its  receivers,  on  and  after  February 
IS,  1908,  to  turn  out  not  fewer  than  ten 
cars  daily,  not  including  Sundays  and 
holidays,  overhauled  and  repaired  as  pro- 
vided in  said  order,  should  be  divided 
between  said  New  York  City  Railway 
Company,  or  its  said  receivers,  and  the 

,  Third  Avenue  Railroad  Company,  or 
Frederick  W.  Whitridge,  its  receiver. 

An  order,  being  Order  No.  179,  having  been  duly  made  by  the  Commission  on 
December  30,  1907,  in  a  proceeding  entitled  In  the  Matter  of  the  Hearing  on  the  Motion 
of  the  Commission  on  the  Question  of  Repairs,  Improvements  and  Additions  to  Equip- 
ment and  Appliances,  Including  Rolling  Stock,  of  the  New  York  City  Railway  Company 
and  of  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  said  company,  in  the 
particulars  in  said  order  set  forth,  and  said  Adrian  H.  Joline  and  Douglas  Robinson, 
as  said  receivers  having  thereafter  and  on  the  4th  day  of  January,  1908,  notified  the 
Commission  in  writing  that  they  would  use  their  best  endeavors  to  obey  said  order, 
and  thereafter  and  on  or  about  January  6,  1908,  an  order  having  been  made  by  Hon. 
E.  Henry  Lacombe,  Circuit  Judge  of  the  United  States  in  a  suit  duly  instituted  in 
the  United  States  Circuit  Court  for  the  Southern  District  of  New  York,  by  the  Central 
Trust  Company  of  New  York  against  the  Third  Avenue  Railroad  Company  and 
others,  wherein  and  whereby  one  Frederick  W.  Whitridge  was  appointed  receiver  of 
certain  property  whereof  said  Adrian  H.  Joline  and  Douglas  Robinson  had  theretofore 
been  the  receivers,  and  the  question  having  arisen  as  to  how  the  duty  imposed  under 
said  order  of  the  Commission  should  be  divided  between  the  said  New  York  City 
Railway  Company,  or  its  said  receivers,  and  the  Third  Avenue  Railroad  Company,  or 
its  said  receiver. 

It  is  hereby 

Ordered,  That  a  hearing  be  held  on  the  13th  day  of  February,  1908,  at  10.30 
o'clock  in  the  forenoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
at  the  rooms  of  the  Commission,  No.  154  Nassau  street,  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  inquire  and  determine  how  the  duty  imposed  under  said 
order  of  the  Commission  should  be  divided  between  said  New  York  City  Railway 
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Company,  or  its  said  receivers,  and  the  Third  Avenue  Railroad  Company,  or  its  said 
receiver;  and  it  is  further 

Ordered,  That  the  New  York  City  Railway  Company,  and  its  said  receivers,  and 
the  Third  Avenue  Railroad  Company,  and  its  said  receiver,  be  given  at  least  ten  days' 
notice  of  such  hearing,  by  service  upon  them,  personally  or  by  mail,  of  certified  copies 
of  this  order,  and  that  at  such  hearing  they  and  each  of  them  be  afforded  all  reasonable 
opportunity  for  presenting  evidence  and  examining  and  cross-examining  witnesses  as 
to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  February  4,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  ok  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  Milo  R.  Maltbie,  John 
E.  Eustis. 

(i)  3122 

The  Secretary  presented  the  following  resolution  adopted  by  the  Board  of  Alder- 
men on  January  28,  1908,  and  transmitted  to  this  Commission: 

Whereas,  The  danger  to  life  and  limb  at  the  crossing  of  the  Long  Island  Rail- 
road at  the  junction  of  Fresh  Pond  road  and  Sherman  street,  Glendale,  in  tr.e  Bor- 
ough of  Queens,  is  growing  in  alarming  proportions,  and  should  be  checked  ere  there 
be   a   frightful  catastrophe;  therefore 

Resolved,  That  the  Board  of  Aldermen  urges  upon  the  Public  Service  Commission 
for  the  First  District  to  compel  the  Long  Island  Railroad  Company  to  establish  and 
maintain  safety  gates  or  other  equally  reliable  devices  or  appliances  at  the  said 
crossing  so  that  the  present  attendant  dangers  may  be  minimized,  if  not  wholly  elimi- 
nated.   The  resolution  was  referred  to  Commissioner  Bassett. 

(2)  3121 

The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of 
Aldermen  on  January  28,  igo8,  and  transmitted  to  this  Commission: 

Whereas,  The  conditions  prevailing  at  the  stations  of  the  subway  at  One  Hundred 
and  Sixty-eighth  street  and  One  Hundred  and  Eighty-first  street,  on  the  west  side  or 
Broadway  branch,  are  a  menace  to  the  health  of  those  who  are  compelled  to  use 
them  because  of  the  severe  draughts  raised  by  the  powerful  suction  of  the  elevators 
used  for  purposes  of  ingress  and  egress,  the  wells  or  hoistway  shafts  of  said 
elevators  having  a  depth  of  more  than  a  hundred  feet;  and 
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Whereas,  The  said  cdnditiond  at  the  points  named  are  particularly  discoiator^ag 
and  means  of  annoyance  to  women  in  that  their  clothing  is  disarranged,  often  making 
it  extremely  embarrassing  for  them;  and 

Whereas,  Constant  complaint  for  relief  has  brought  no  answer,  nor  has  any 
apparent  effort  been  made  on  the  part  of  the  operating  company  to  relieve  what  is  an 
indelicate  situation  for  thousands  of  people;   therefore 

Resolved,  That  the  Public  Service  Commission  for  the  First  District  be  and 
hereby  is  earnestly  requested  to  give  attention  to  the  plaint  herein  set  forth,  and  to 
exact  that  the  Interborough  Rapid  Transit  Company  adopt,  at  as  early  a  day  as 
practicable,  some  measure  of  relief  from  the  deplorable  conditions  from  which 
thousands  of  people  daily  suffer  at  the  subway  points  named. 

The  resolution  was  referred  to  the  Chief  Engineer  for  report  as  to  a  possible 
remedy. 

(3)  2532 

The  Secretary  presented  a  communication  from  William  M.  Laurence,  Assistant 
Secretary  of  the  Board  of  Estimate  and  Apportionment,  transmitting  the  following 
resolution,  adopted  by  that  Board  on  January  24,  1908: 

Resolved,  That,  pursuant  to  the  provisions  of  section  10  of  chapter  4  of  the  Laws 
of  1891,  as  amended,  and  section  14  of  chapter  429  of"  the  Laws  of  1907,  and  a  requi- 
sition of  the  Public  Service  Commission  for  the  First  District,  duly  made  by  the 
Secretary  thereof,  on  January  14,  1908,  for  an  issue  of  Corporate  Stock  of  The  City 
of  New  York,  to  provide  means  for  acquiring  easements  from  the  owner  of  premises 
known  as  Block  3268,  Lot  i,  and  Block  3269,  Lot  i.  Borough  of  The  Bronx,  be- 
ginning at  Two  Hundred  and  Thirty-third  street  and  running  north  about  720  feet, 
in  connection  with  the  operation  of  a  rapid  transit  railroad  along  the  front  of  this 
property;  the  Comptroller  be  and  is  hereby  authorized  to  issue  Corporate  Stock  of 
The  City  of  New  York,  to  an  amount  not  exceeding  six  thousand  dollars  ($6,000), 
to  provide  means  for  the  purpose  aforesaid. 

The  communication  was  ordered  filed. 

(4)  2532 
The  Secretary  presented  the  following  notice  of  issue  of  bonds  from  the  De- 
partment of  Finance,   which   was   ordered   filed: 

January  22,   1908. 

At  a  meeting  of  the  Board  of  Estimate  and  Apportionment,  held  January  10, 
1908^  the  Comptroller  was  authorized  to  issue  Special  Revenue  Bonds  to  the  amount 
of  $100,000,  which  was  approved  by  the  Mayor  190    . 

I  beg  to  advise  you  that  in  accordance  with  the  above  authorization,  an  account 
has  been  established  upon  our  records  from  which  all  vouchers  properly  chargeable 
against  this  authorization  should  be  drawn,  entitled  Revenue  Bond  Fund — For  Public 
Service  Commission,  First  District,  New  York,  Expenses  of. 


203 

(5) 

The  Secretary  presented  the  following  notices  of  deposit  from  H.  L.  Smith, 
Assistant  Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  filed: 

2063 
January  30,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  23,  1908,  the  sum  of  thirty-five  thou- 
sand seven  hundred  and  twenty-two  dollars  and  thirty-one  cents  ($35,722.31)  was  de- 
posited to  the  credit  of  Rapid  Transit  Construction  Fund — ^Manhattan-Bronx  (Sub- 
title No.  I,  Van  Cortlandt  Park  Extension),  authorized  November  23,  1906,  pursuant 
to  chapter  4,  Laws  of  1891,  as  amended,  chapter  7,  Laws  of  1900,  and  sections  45, 
169  and  170  of  the  Greater  New  York  Charter  as  amended. 

Principal,  $35,ooo. 

Premium,  $722.31. 

2532 
January  30,  1908. 

Dear  Sir— I  beg  to  advise  you  that  on  January  27,  1908*  the  sxmi  of  seventy-eight 
thousand  dollars  ($78,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — ^For 
Public  Service  Commission  for  the  First  District,  New  York,  Expenses  of,  authorized 
December  6,  1907,  $59,Soo,  and  December  20,  1907,  $18,500,  pursuant  to  section  10, 
chapter  4,  Laws  of  1891,  and  section  14,  chapter  429,  Laws  of  1907. 

2063 
January  22,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  11,  1908,  the  sum  of  eighty-five 

thousand  five  hundred  dollars  ($85,500)  was  deposited  to  the  credit  of  Rapid  Transit 

Construction    Fund — Manhattan-Bronx,    authorized    March    31,     1905,    pursuant    to 

chapter  4,  Laws  of  1891,  as  amended  by  chapter  7,  Laws  of  1900,  and  sections  45,  169 

and  170  of  the  Greater  New  York  Charter,  as  amended. 

2063 

January  22,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  14,  1908,  the  sum  of  one  hundred 
and  two  thousand  and  sixty-three  dollars  and  seventy -five  cents  ($102,063.75)  was 
deposited  to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines, 
Borough  of  Manhattan,  Subtitle  No.  i,  authorized  April  19,  1907,  pursuant  to  chapter 
4,  Laws  of  1891,  as  amended  by  chapter  7,  Laws  of  1900. 

Principal,  $100,000. 

Premium,  $2,063.75. 

2063 

January  22,  1908. 

Dear  Sir— I  beg  to  advise  you  that  on  January  11,  1908,  the  sum  of  forty-two 

thousand  eight  hundred  and  sixty-six  dollars  and  seventy-seven  cents  ($42,866.77)  was 

deposited  to  the  credit  of  Rapid  Transit  Construction  Fund— Brooklyn  Loop  Lines, 
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Borough  of  Manhattan,  Subtitle  No.  2,  authorized  May  24,  1907,  pursuant  to  chapter 

4,  Laws  of  1891,  as  amended  by  chapter  7,  Laws  of  1900. 

Principal,  142,000. 

Premium,  $866.77. 

2063 

January  23,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  22,  1908,  the  sum  of  twenty-two 
thousand  four  hundred  and  fifty-four  dollars  and  two  cents  ($22454.02)  was  deposited 
to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines,  Borough  of 
Manhattan,  Subtitle  No.  3,  authorized  June  21,  1907,  pursuant  to  chapter  4,  Laws  of 
1891,  as  amended  by  chapter  7,  Laws  of  1900. 

Principal,  $22,oco. 

Premium,  $454.02. 

2063 

January  22,  1908. 

Dear  Sir— I  beg  to  advise  you  that  on  January  22,  1908,  the  sum  of  twenty-five 
thousand  five  hundred  and  fifteen  dollars  and  ninety-four  cents  ($25,515.94)  was 
deposited  to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines, 
Borough  of  Manhattan,  Subtitle  No.  4,  authorized  June  21,  1907,  pursuant  to  chapter 
4,  Laws  of  1891,  amended  by  chapter  7,  Laws  of  1900. 

Principal,  $25,000. 

Premium,  $5 15-94- 

2063 

January  22,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  Januarj-^  6,  1908,  the  sum  of  one  thousand 
six  hundred  and  fifty  dollars   ($1,650)   was  deposited  to  the  credit  of  Rapid  Transit 
Fund  No.  2,  authorized  March  22,  1907,  pursuant  to  the  provisions  of  section  10,  chapter 
4,  Laws  of  1891,  and  section  7,  chapter  752,  Laws  of  1894,  as  amended. 

2532 

January  22,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  6,   1908,  the  sum  of  thirty- two 

thousand  dollars  ($32,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund,  for  the 

Public,  Service  Commission  for  the  First  District,  New  York — Expenses  of,  authorized 

November  22,  1907,  pursuant  to  the  provisions  of  section  10,  chapter  4,  Laws  of  1891, 

as  amended  by  section  14,  chapter  429  of  the  Laws  of  1907. 

2532 

January  22,  1908. 

Pear  Sir — I  beg  to  advise  you  that  on  January  9,  1908,  the  sum  of  two  thousand 

dollars   ($2,000)   was  deposited  to  the  credit  of  Revenue  Bond  Fund,  for  the  Public 

Service    Commission    for    the    First    District,    New    York — Expenses    of,    authorized 

November  22,  1907,  pursuant  to  the  provisions  of  section  10,  chapter  4,  Laws  of  1891, 

and  section  14,  chapter  429,  Laws  of  1907. 
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2532 
January  22,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  11,  1908,  the  sum  of  two  thousand 
dollars  ($2,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund,  for  the  Public 
Service  Commission  for  the  First  District,  New  York — Expenses  of,  authorized  Novem- 
ber 22,  1907,  pursuant  to  the  provisions  of  section  10,  chapter  4,  Laws  of  1891,  as 
amended  by  section  14,  chapter  429,  Laws  of  1907. 

'  2532 

January  22,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  January  14,  1908,  the  sum  of  twelve 
thousand  five  hundred  dollars  ($12,500)  was  deposited  to  the  credit  of  Revenue  Bond 
Fund,  for  Public  Service  Commission  for  the  First  District,  New  York — Expenses  of, 
authorized  November  22,  1907,  pursuant  to  section  10,  chapter  4,  Laws  of  1891,  and 
section  14  of  chapter  429,  Laws  of  1907. 

2532 
January  22,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  15,  1908,  the  sum  of  two  thousand 
dollars  ($2,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund,  for  Public  Service 
Commission  for  the  First  District,  New  York — Expenses  of,  authorized  November  22, 
1907,  $1,500;  December  6,  1907,  $500,  pursuant  to  section  10,  chapter  4,  Laws  of  1891, 
and  section  14  of  chapter  429,  Laws  of  1907. 

2063 

January  22,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  16,  1908,  the  !sum  of  seven  hundred 

dollars  ($700)  was  deposited  to  the  credit  of  Rapid  Transit  Fund  No.  2,  authorized 

March  22,  1907,  pursuant  to  section  10,  chapter  4,  Laws  of  1891,  and  section  7,  chapter 

752,  Laws  of  1894,  as  amended.  ^ 

2532 

January  23,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  January  18,  1908,  the  sum  of  six  thousand 

dollars   ($6,000)   was  deposited  to  the  credit    of    Revenue    Bond    Fund — For  Public 

Service    Commission    for    the    First    District,   New   York,   Expenses   of,   authorized 

December  6,  1907,  pursuant  to  section  10,  chapter  4,  Laws  of  1891,  and  section   14, 

chapter  429,  Laws  of  1907. 

2532 

January  22,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  January  20,  1908,  the  sum  of  five  thousand 
dollars  ($5,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund— For  Public 
Service  Commission  for  the  First  District,  New  York,  Expenses  of,  authorized  Decem- 
ber 6,  1907,  pursuant  to  section  10,  chapter  4,  Laws  of  1891,  and  section  14,  chapter  429, 
Laws  of  1907. 
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(6)  2605 

The  Secretary  stated  that  the  following  fees  collected  during  the  month  of  Januaxy 
had  been  transmitted  to  the  Comptroller  of  the  City  of  New  York : 
Amount  collected  in  payment  for  testing  of  gas  meters  by  the  Commission.  $377  50 

For  certified  copies  of  reports  made  by  corporations  to  the  Commission ;  of 
evidence;  of  corporations  before  the  Commission;   for  records  and 

papers  of  the  Commission ;  for  copies  of  contracts  and  maps 181  75 

Subpoena  and  witness  fees  received  in  various  litigations 3  50 

$562  75 


(7)  0-156 

The  Secretary  presented  a  communication  from  the  Brooklyn  Union  Elevated  Rail- 
road Company,  upon  Order  No.  156  of  the  Commission,  which  had  been  referred  to 

Commissioner  Bassett,  and  which  was  as  follows: 

January  31,  IQ08. 

Mr.  Travis  H.  Whitney,  Secretary  Public  Service  Commission,  No.  IS4  Nassau  Street 
N.  Y.  City: 
Dear  Sir — Order  No.  156  of  the  Public  Service  Commission  provides  for  the  erec- 
tion of  143  station  signs  on  or  before  the  loth  of  February  proximo. 

The  signs  which  it  is  proposed  to  install  are  enamelled,  much  more  costly  to  manu- 
facture and  more  durable  than  painted  wooden  siiims. 

We  have  proceeded  with  due  diligence  and  find  that  it  will  be  impossible  to  obtain 
delivery  of  these  signs  in  time  to  comply  with  the  date  specified  in  the  order.  It  will 
hardly  be  possible  to  complete  the  work  before  April  i,  and  we  therefore  be^  that  an 
extension  of  time  within  which  to  install  these  signs  be  granted  until  that  date. 

Yours  truly, 

J.  F.  CALDERWOOD. 
Vice  President  and  General   Manager. 

It  was  thereupon  moved,  and  duly  seconded,  that  the  following  order  be  adopted 
by  the  Commission: 

Order  for  Extension  of  Time  (No.  236). 
In  the  Matter 
of 
The   regulations,   practices   and   service  of 
the    Brooklyn   Union    Elevated   Railroad 
Company. 

An  order.  No.  156,  having  been  made  on  or  about  the  i6th  day  of  December.  igo7, 
in  the  above  entitled  proceeding,  ordering  and  directing  the  Brooklyn  Union  Elevated 
Railroad  Company  to  procure  and  place  additional  station  signs  at  stations  within  the 
time  therein  specified,  and  the  Brooklyn  Union  Elevated  Railroad  Company  having  ap- 
plied for  an  extension  of  such  time. 
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Ordered,  That  the  time  of  the  Brooklyn  Union  Elevated  Railroad  Company  with- 
in which  to  procure  additional  station  sijfns  above  mentioned  and  to  place  said  signs  at 
their  stations  at  the  points  mentioned  in  said  order  No.  156,  be,  and  the  same  hereby 
is,  extended  to  and  including:  the  first  day  of  April,  IQ08. 

Ayes — Commissioners    Willcox,    Maltbie,    Eustis. 

Nays — None. 

Carried. 

(8^  0-2.^7 

Complaint  Order  (No.  237). 

Francis   P.    Kenney,   as    President    of   the 

HiRh    Bridife    Taxpayers    Alliance, 

Complainant. 

vs. 

Union    Railway    Company, 

Defendant. 

The  order  of  the  Commission,  beinj?  Order  No.  237,  as  to  the  operation  of  the 
Boscobel  avenue  line  over  a  portion  of  the  route  not  yet  completed,  was  approved,  con- 
fmned  and  ordered  filed  in  the  office  of  the  Commission. 

(9) 

The  Secretary  presented  the  following : 

Opinion  of  Commissioner  Bassett. 

In  the  matter  of  the  hearing  on  the  motion  of  the  Commission  on  the  question  of 
improvements  in  and  additions  to  the  equipment  of  the  Coney  Island  and  Brookljm  Rail- 
road Company.  Matter  of  rehearing  on  portion  of  order  entered  December  4.  IQ07, 
No.  134- 

Among  the  requirements  in  Order  No.  134  was  the  following: 

"That  said  company  by  or  before  the  said  isth  day  of  A'oril,  1908,  provide  and 
equip  all  of  said  open  cars  with  two  (2)  new  automatic  circuit  breakers  of  sufficient 
capacity  and  modern  type." 

The  operating  company  asked  for  a  rehearing  upon  this  item,  which  was  granted 
by  Order  No.  166.  Hearings  have  been  held  and  further  testimony  taken.  The  com- 
pany does  not  deny  the  propriety  of  equipping,  all  of  its  said  cars  with  two  modern 
automatic  circuit-breakers,  but  claims  that  it  can  operate  all  of  its  open  cars  so  that 
the  effective  automatic  circuit-breaker  shall  be  over  the  motorman's  head,  and  that  this, 
although  somewhat  inconvenient  for  the  operating  company,  yet  gives  every  protection 
to  the  public  and  prevents  delays  as  fully  as  if  two  modern  automatic  circuit-breakers 
were  placed  upon  each  car.  In  other  words,  they  claim  that  the  present  expense  of  pur- 
chasing two  new  circuit-breakers  for  each  open  car  is  not  now  necessary. 

The  open  cars  of  this  company  caused  a  great  deal  of  delay  on  the  Brooklyn  Bridge 
in  the  summer  of  igo7,  because  of  fuse  blow-outs.  An  examination  of  these  cars 
showed  that  some  had  no  automatic  circuit-breakers  whatever,  and  that  some  had  only 
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one  automatic  circuit-breaker,  instead  of  two,  which  is  the  modern  oractice.    The  func- 
tion of  a  circuit-breaker  is  to  cut  off  the  electric  current  when  for  any  reason    the 
volume  becomes  too  Rreat,  thus  preventing  the  burning?  out  of  the  fuse.    When  the  cur- 
rent is  cut  out  by  the  circuit-breaker  all  that  is  necesBary  for  the  motorman  to  do   is  to 
throw  a  handle  located  above  his  head,  whereupon  the  current  immediately  is  restored 
and  the  car  proceeds  without  delay.    If,  however,  there  is  no  circuit-breaker,  the    fuse 
blows  out  and  a  new  one  must  be  inserted  before  the  car  can  ??o  on.  This  causes  a  sub- 
stantial delay.    If  the  operating  circuit-breaker  is  not  above  the  motorman's  head  there 
are  two  drawbacks :  One  is  that  the  conductor  or  motorman  must  ro  to  the  back  plat  - 
form  and  throw  the  handle,  and  the  other  is  that  the  noise,  and  sometimes  flame,  that 
occurs  when  the  current  throws  the  breaker  is  apt  to  frighten  passenjfers  that  may  be 
standing  on  the  rear  platform.    On  these  accounts  Rood  practice  requires  two  automatic 
circuit-breakers  on  each  car,  so  that  the  one  that  is  operative  may  always  be  above  the 
front  platform.  The  operatinj?  company  show  that  many  of  their  open  cars  are  operated 
with  loop  terminals,  and  that  they  can  always  have  the  circuit-breaker  in  the  front  of 
such  cars.   This  is  probably  the  fact,  althouR^h  there  is  some  evidence  to  show  that  it 
is  not  well  to  operate  cars  continut)usly  in  the  same  direction  on  account  of  uneven  wear 
upon  motors  and  jfears.    This  particular  company  appears  to  have  been  remiss  for  some 
time  past  in  the  upkeep  of  its  rolling  stock,  and  now  finds  it  difficult  to  complv  with  all 
modern  requirements  in  a  few  months'  time.     On  this  account  I  am  inclined  to  look 
with  favor  on  a  modification  of  the  existinj?  order,  so  that  the  equipment  of  part  of  the 
open  cars  with  modern  automatic  circuit-breakers  may  be  postponed  until  the  summer 
of  1909.    I  have  come  to  the  conclusion,  therefore,  that  the  order  should  make  the  fol- 
lowing provisions : 

Tlia :  said  company  by  or  before  the  15th  day  of  April,  IQ08,  provide  and  equip  all 
of  the  said  open  cars  in  service  that  operate  into  a  switchback  terminal  with  two  auto- 
matic circuit-breakers  of  modern  type  and  connect  such  circuit-breakers  in  multiple  on 
each  such  car,  and  at  all  times  maintain  both  the  said  circuit-breakers  on  each  such  car 
in  Rood  and  perfect  repair  and  keep  the  same  properly  adjusted  for  the  capacity  of  the 
motors  of  the  cars  on  which  they  are  placed,  and  that  the  circuit-breaker  over  the 
motorman's  head  shall  at  all  times  be  the  one  operative. 

That  said  company  by  or  before  the  15th  day  of  April,  1908,  provide  and  equip  all 
of  the  rest  of  its  open  cars  in  service  with  at  least  one  circuit-breaker  of  modern  type 
and  at  all  times  maintain  the  said  circuit-breaker  in  jfood  and  perfect  repair  and  keep 
the  same  properly  adjusted  for  the  capacity  of  the  motors  of  the  car  on  which  it  is 
placed,  and  that  the  car  shall  at  all  times  be  operated  so  that  the  said  circuit-breaker 
shall  be  above  the  motorman's  head. 

That  said  company  by  or  before  the  15th  day  of  April,  1909,  provide  and  equip  all 
of  its  open  cars  in  service  with  two  automatic  circuit-breakers  of  modem  type  and  con- 
nect such  circuit  breakers  in  multiple  on  each  car,  and  at  all  times  maintain  both  the 
said  circuit-breakers  on  each  car  in  good  and  perfect  repair  and  keep  the  same  properly 
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adjusted  for  the  capacity  of  the  motors  of  the  car  on  which  they  are  placed,  and  that 
the  circuit-breaker  over  the  motorman's  head  shall  at  all  times  be  the  one  operative. 
Let  an  order  be  prepared  accordingly. 

February  3,   1908. 

(Signed)  E.  M.  BASSETT,  Commissioner. 

On  motion,  duly  seconded,  the  following  order  was  thereupon  adopted : 
Final  Order  After  Rehearing  (No.  238). 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvements  in  ^ 
and   additions   to   the   equipment   of.  the 
Coney    Island    and    Brooklyn    Railroad 
Company. 
Matter  of  rehearing  on  portion  of  Order 
No.  134,  entered  December  4,  1907. 

An  order  having  been  made  and  filed  herein  the  4th  day  of  December,  1907, 
being  Order  No.  134,  under  and  pursuant  to  an  order  for  hearing  made  the  13th  day 
of  November,  1907,  being  Order  No.  88,  and  said  Order  No.  134  having  been  duly 
served  upon  the  Coney  Island  and  Brooklyn  Railroad  Company,  and  said  Coney  Island 
and  Brooklyn  Railroad  Company  having  accepted  said  Order  No.  134  in  part,  but 
having  applied  in  writing  to  this  Commission  for  a  modification  of  paragraph  num- 
bered (2)  of  said  Order  No.  134,  and  an  order  having  been  made  and  filed  the 
20th  day  of  December,  1907,  returnable  December  31,  1907,  being  Order  No.  166,  which 
directed  a  rehearing  of  the  matters  contained  in  said  paragraph  numbered  (2)  of 
said  Order  No.  134,  and  it  appearing  that  said  rehearing  was  duly  held  by  and  before 
the  Commission  on  the  matters  in  said  Order  No.  166  specified  on  the  31st  day  of 
December,  1907,  and  by  adjournment  duly  had  on  the  14th  day  of  January,  1908,  and 
by  adjournment  duly  had  on  the  isth  day  of  January,  1908,  Mr.  Commissioner  Bassett 
presiding,  and  proof  being  taken,  and  Grosvenor  H.  Backus,  Esq.,  appearing  for  the 
Commission,  and  John  J.  Kuhn,  Esq.,  appearing  for  the  railroad  company. 

Now,  it  being  made  to  appear  after  the  proceedings  upon  said  rehearing  that  it  is 
just,  reasonable  and  proper  that  said  Order  No.  134  should  be  modified  in  the  manner 
hereinafter  set  forth, 

Ordered,  That  paragraph  numbered  (2)  of  said  Order  No.  134,  made  the  4th 
day  of  December,  1907,  be  and  the  same  hereby  is  modified  so  as  to  read  as  follows : 

"(2)  That  said  company  by  or  before  the  15th  day  of  April,  1908,  provide  and 
equip  all  of  its  open  cars  that  are  to  operate  into  a  switchback  terminal  with  two 
automatic  tircuit  breakers  of  modern  type,  and  connect  such  circuit  breakers  in 
multiple  on  each  such  car,  and  at  all  times  maintain  both  the'  said  circuit  breakers  on 
each  such  car  in  good  and  perfect  repair  and  keep  the  same  properly  adjusted  for  the 
capacity  of  the  motors  of  the  cars  on  which  they  are  placed,  and  that  the  circuit 
breaker  over  the  motorman's  head  shall  at  all  times  be  the  one  operated. 
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"That  said  company  by  or  before  the  15th  day  of  April,  1908,  provide  and  equip 
all  the  rest  of  its  open  cars  with  at  least  one  circuit  breaker  of  modern  t3rpe  and  at 
all  times  maintain  the  said  circuit  breaker  in  good  and  perfect  repair  and  keep  the 
same  properly  adjusted  for  the  capacity  of  the  motors  of  the  car  on  which  it  is 
placed,  and  that  the  car  shall  at  all  times  be  operated  so  that  said  circuit  breaker 
shall  be  above  the  motorman's  head. 

"That  said  company  by;  or  before  the  15th  day  of  April,  1909,  provide  and  equip 
all  of  its  open  cars  with  two  automatic  circuit  breakers  of  modern  type  and  connect 
such  circuit  breakers  in  multiple  on  each  car  and  at  all  times  Maintain  both  the 
said  circuit  breakers  on  each  car  in  good  and  perfect  repair  and  keep  the  same 
properly  adjusted  for  the  capacity  of  the  motors  of  the  car  on  which  they  are  placed, 
and  that  the  circuit  breaker  over  the  motorman's  head  shall  at  all  times  be  the  one 
operated." 

And  it  is  further 

Ordered,  That  except  as  to  the  portion  hereinbefore  modified,  said  Order  No.  134 
shall  remain  in  full  force  and  eflfect  until  modified  by  the  further  order  of  this  Com- 
mission; and  it  is  further 

Ordered,  That  this  order  shall  take  effect  immediately;  and  it  is  further 

Ordered,  That  within  five  days  the  said  Coney  Island  and  Brooklyn  Railroad 
Company  notify  the  Public  Service  Commission  for  the  First  District  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Maltbie,  Eustis. 

Nays — None.  * 

Carried. 

(10) 

The  Secretary  presented  the  following: 

Opinion  of  Commissioner  Bassett. 

South  Brooklyn  Board  of  Trade,  complainant,  against  Coney  Island  and  Brooklyn 
Railroad  Company,  defendant.  Matter  of  rehearing  on  matters  contained  in  Order 
No.  164  entered  December  20,  1907. 

Final  Order  No.  164  required  the  Coney  Island  and  Brooklyn  Railroad  Company 
to  improve  their  cars  as  follows: 

(i)  "That  all  gears  and  pinions  on  the  cars  of  said  company  shall  be  operated 
with  their  gear  cases  maintained  at  least  half  full  of  gear  grease  or  other  lubricant." 

(2)  "That  all  wheels  on  the  cars  of  said  company  that  show  flat  spots  or  undae 
wear  shall  be  immediately  replaced  by  wheels  in  good  and  proper  condition." 

(3)  "That  said  company  shall  within  one  month  thoroughly  clean  and  varnish 
the  interior  of  all  its  cars  and  shall  hereafter  maintain  them  in  a  cleanly  and  sanitaiy 
condition." 

The  defendant  on  December  28,  1907,  requested  a  rehearing  on  the  items  above 
set  forth,  claiming  that  a  small  amount  of  grease  in  each  gear  case  was  advisable; 
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that  a  reasonable  opportunity  should  be  afforded  the  company  to  change  flat  wheels 
for  perfect  wheels,  and  that  it  is  not  reasonable,  practicable  or  necessary  to  require 
the  company  to  varnish  the  interior  of  all  of  its  cars.  The  Commission  granted  the 
defendant  a  rehearing  on  the  above  items,  appointing  the  undersigned  to  take  the 
testimony  and  report  his  opinion  thereon.  Accordingly,  a  full  opportunity  was  given 
the  defendant  to  examine  additional  witnesses.  Experts  for  the  South  Brooklyn 
Board  of  Trade  and  the  Public  Service  Commission  were  also  heard. 

It  appears  from  the  testimony  that  the  first  amplication  of  grease  in  a  gear  case 
is  greater  in  amount  than  is  requisite  in  later  applications.  The  reason  for  this  is 
that  a  large  amount  of  the  grease  is  thrown  up  in  the  case  and  adheres  to  the  top  and 
sides.  If  after  the  original  application  the  gear  case  were  filled  up  to  the  centre 
point  of  the  axle,  which  is  the  construction  placed  upon  the  order  by  the  defendant, 
there  would  be  a  tendency  for  the  grease  to  run  out  at  the  axle  joint.  The  evidence 
shows  that  if  enough  grease  is  at  all  times  kept  in  the  gear  case,  so  that  the  teeth 
of  the  gear  wheel  can  run  in  it,  that  will  be  sufficient.  The  order  should  be  changed 
in  this  particular,  so  that  it  will  require  that  the  lower  half  of  the  gear  case  shall  be 
maintained  at  all  times  half  full  of  gear  grease  or  other  proper  lubricant. 

The  item  in  the  original  final  order  regarding  replacing  of  flat  wheels  should 
remain  as  it  now  stands. 

It  appears  t6  me  that  the  strict  compliance  with  present  final  order,  which  re- 
quires varnishing  of  the  interior  of  all  of  the  cars,  involves  an  unnecessary  amount 
of  work  in  some  cases  and  probably  too  long  a  withdrawal  of  cars  from  actual  service. 
It  would  seem  more  reasonable  to  require  the  interiors  of  the  cars  to  be  varnished 
where  not  now  varnished.  Many  of  the  cars  need  to  have  work  done  upon  their 
interiors  and  cleaning  alone  is  not  enough.  In  many  cases  rubbing  down  with  crude 
oil  after  washing  with  soda  ash  is  not  enough,  because  an  unprotected  surface  of 
natural  wood  would  be  left,  which  is  incapable  of  being  kept  clean.  Such  parts  of 
each  car  should  be  varnished,  and  the  whole  of  the  interior  of  each  car  should  present 
a  cleanly  appearance,  with  all  exposed  natural  wood  covered  with  a  proper  coat  of 
varnish. 

January  28,  igo8. 

(Signed)  E.  M.  BASSETT, 

Commissioner. 

On  motion,  duly  seconded,  the  following  order  was  thereupon  adopted: 
Final  Order  After  Rehearing  (No.  239). 

South    Brooklyn    Board    of    Trade,    Com- 
plainant, 

against 

Coney     Island     and     Brooklyn     Railroad 
Company,  Defendant. 

Under    Order    for    Rehearing     No.     197, 
made  January  10,  1908. 

An  order  having  been  made  and  filed  herein  the  20th  day  of  December,  1907, 
being  Order  No.  164,  under  and  pursuant  to  an  order  for  hearing  made  the  20th 
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day  of  November,  1907,  and  said  Order  No.  164  having  been  duly  sefv«d  upon  the 
Coney  Island  and  Brooklyn  Railroad  Company,  and  said  Coney  Island  and  Brookrlyn 
Railroad  Company  having  accepted  said  Order  No.  164  in  pafrt,  but  having  applied 
in  writing  to  this  Commission  for  a  modification  of  paragraphs  numbered  (i),  (2) 
and  (3)  of  said  Order  No.  164,  and  an  order  having  been  made  and  filed  the  roth 
day  of  January,  1908,  returnable  January  23,  1908,  being  Order  No.  197,  directingr  a 
rehearing  of  the  matters  contained  in  said  paragraphs  numbered  (i),  (2)  and  (3) 
of  said  Order  No.  164,  and  it  appearing  that  said  rehearing  was  duly  held  by  and 
before  the  Commission  on  the  matters  in  said  Order  No.  197  specified  on  the  23d 
day  of  January,  1908,  Mr.  Commissioner  Bassett  presiding,  and  proof  being  taken,  and 
Grosvenor  H.  Backus,  Esq.,  Assistant  Counsel,  appearing  for  the  Commission,  and 
John  J.   Kuhn,  Esq.,  appearing  for  the  railroad  company. 

Now,  it  being  made  to  appear  after  the  proceedings  upon  said  rehearing  that  it  is 
just  and  proper  that  said  Order  No.  164  should  be  modified  in  the  manner  herein- 
after set  forth. 

Ordered,  That  paragraph  numbered  (i)  of  said  Order  No.  164,  made  the  20th 
day  of  December,  1907,  be  and  the  same  hereby  is  modified  so  as  to  read  as  follows : 

"(i)  That  the  axle  gears  and  armature  pinions  on  the  cars  of  said  company 
shall  within  one  month  after  the  date  of  this  order  be  replaced  by  new  gears  and 
pinions  where  the  teeth  thereof  are  worn  to  less  than  one-sixteenth  of  an  inch  on 
the  top,  and  that  hereafter  no  gears  and  pinions  shall  be  used  the  teeth  of  which 
present  a  smaller  top  than  one-sixteenth  of  an  inch;  that  all  gears  and  pinions  on  the 
cars  of  said  company  shall  be  operated  with  the  lower  half  of  the  gear  case  from 
the  bottom  of  the  case  to  the  axle  opening,  maintained  half  full  of  lubricant  when 
the  car  is  at  rest;"  and  it  is  further 

Ordered,  That  paragraph  numbered  (3)  of  said  Order  No.  164  be  and  the  same 
hereby  is  modified  so  as  to  read  as  follows: 

"(3)  That  said  company  shall  by  or  before  the  ist  day  of  March,  1908,  thoroughly 
clean  the  interior  of  all  its  cars  and  shall  revarnish  the  same  wherever  the  varnish 
shall  be  worn  away  or  otherwise  impaired,  and  that  said  company  shall  hereafter 
maintain  said  cars  in  a  cleanly  and  sanitary  condition;  that  within  one  month  from 
the  date  of  this  order,  the  seats  in  the  closed  cars  that  now  have  backs  and  seats 
covered  with  carpet  shall  have  this  carpet  removed  and  the  backs  and  seats  covered 
with  rattan,  and  that  this  covering  shall  be  maintained  in  a  cleanly  and  sanitary  con- 
dition;" and  it  is  further 

Ordered,  That  except  as  to  the  portions  hereinbefore  modified,  said  Order  No. 
164  shall  remain  in  full  force  and  effect  until  modified  by  the  further  order  of  this 
Commission;  and  it  is  further 

Ordered,  That  this  order  shall  take  effect  immediately;  and  it  is  further 
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Ordered,  That  within  five  days,  the  said  .Coney  Island  and  Brooklyn  Railroad 
Company  notify  the  Public  Service  Commission  for  the  First  District  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(ii)  O-218 

The  Secretary  presented  the  following  communication  from  the  Interborough 
Rapid  Transit  Company,  upon  Order  No.  218  of  the  Commission  requesting  a  report 
on  the  present  condition  of  the  work  at  the  One  Hundred  and  Thirty-eighth  and  One 
Hundred  and  Forty-ninth  street  stations  of  the  Third  avenue  elevated  line: 

Interborough    R.\pid    Transit    Company,] 

Nos.  13  TO  21  Park  Row,  I- 

New  York,  January  30,  1908.     J 

Mr.'  Travis  H.  Whitney,  Secretary,  Public  Service  Commission,  First  District, 
Tribune  Building,  New  York: 

Dear  SiR-|-Replying  to  Order  No.  218  of  the  Public  Service  Commission  for  the 
First  District,  requesting  a  report  on  the  present  condition  of  the  work  at  the  One 
Hundred  and  Thirty-eighth  and  One  Hundred  and  Forty-ninth  street  stations  of  the 
Third  avenue  elevated  line,  the  situation  is  as  follows: 

At  the  One  Hundred  and  Thirty-eighth  street  station  new  exit  and  entrance 
stairways  were  put  into  service  on  January  12  and  13,  respectively.  It  is  expected 
that  the  entire  work  at  this  station  will  be  completed  on  or  about  February  15. 

At  the  One  Hundred  and  Forty-ninth  street  station  the  stairways  leading  from  the 
elevated  structure  have  been  changed  and  in  general  use  for  same  time.  The  new 
subway  stairway  on  Third  avenue,  although  not  fully  completed,  was  opened  Novem- 
ber 3,  1907.  The  new  subway  stairway  on  One  Hundred  and  Forty-niath  street  will 
be  completed  in  about  two  weeks,  and  all  the  improvements  contemplated  at  this 
station  will  be  completed  on  or  about  March  i,  weather  permitting. 

Very  truly  yours, 
(Signed)  E.  P.  BRYAN,  President. 

CommissioneF  Eustis — "That  letter  does  not  fully  answer  the  requests  made  upon 
the  railroad.  Mr.  Bryan  was  under  the  impression  that  the  changes  at  the  One 
Hundred  and  Forty-ninth  street  station  referred  to  the  changes  coming  from  the 
street  down  to  the  subway  which  are  now  nearly  completed,  but  the  inquiry  was 
directed  toward  proposed  changes  in  the  elevated  station  which  were  presented  by 
the  railroad  people  to  this  Commission  several  weeks  ago  and  approved  by  us;  but 
I  have  been  informed  by  Mr.  Hedley,  manager  of  the  railroad  company,  that  nothing 
has  been  done,  so  far  as  he  knows,  in  regard  to  carrying  out  those  changes  except 
in  the  securing  of  consents.     In  so  far  as  the  letter  refers  to  changes  at  One  Hun- 
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dred  and  Thirty-eighth  street,  that  is.  correct,  and  the  work  is  now  progressing  to 
completion." 

(12)  1130 
The  Secretary  presented  a  communication  from  Clyde  Brown,  General  Solicitor 

of  the  New  York  Central  and  Hudson  River  Railroad  Company,  transmitting  the 
following  resolution  adopted  by  the  Board  of  Directors  of  that  company  on  January 
29,  1908: 

Resolved,  That  Clyde  Brown,  the  General  Solicitor  of  this  company  be  and  he  is 
hereby  authorized  to  admit  service  of  any  order  of  either  of  the  Commissions  estab 
lished  by  the  Public  Service  Commissions  Law,  and  to  sign  and  acknowledge   the 
notification' of  the  receipt  of  a  certified  copy  of  any  such  order  as  provided  in  section 
23  of  the  said  law. 

The  communication  was  ordered  filed. 

(13)  31-24 
The  Secretary  presented  a  communication   from    Ira   A.   Place,   Vice   President 

of  the  New  York  Central  and  Hudson  River  Railroad  Company,  stating  that  the 
work  to  be  done  by  that  company  could  not  be  completed  within  the  time  limit 
which  would  expire  on  July  i,  1908;  that  the  Corporation  Counsel  had  agreed  to 
the  form  of  bill  to  be  presented  to  the  Legislature  for  extension  of  this  time;  that 
copy  of  this  bill  had  been  transmitted  to  the  Chairmen  of  the  Railroad  Commit- 
tees of  the  Senate  and  Assembly;  and  that  it  had  been  redrafted  to  meet  the  sug- 
gestion of  Hon.  J.  M.  Wainwright,  Chairman  of  the  Committee  on  Railroads  of 
the  Assembly,  to  whom  the  new  draft  had  been  sent,  and  correspondence  with  whom 
was  inclosed  in  Mr.  Place's  letter  to  the  Commission.  The  communication  was  ordered 
filed. 

(14)  • 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  had  been 
duly  approved  by  Commissioner  McCarroll  as  Committee  on  Audit  for  the  month  of 
January,  whcrci-pon,  on  motion,  duly  seconded,  it  was 

Resolvecf,  1  liat  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  The  City  of  New  York  for  payment : 

Voucher 

No.  Name.  Services  or   Material.  Amount. 

633  E.  J.  Brooks  &  G) Badges  as  per  bill,  January  27,  1908 $3  3* 

634  A.  B.  Dick  Company Stationery,  as  per  bill,  January  23,   1908 S  10 

63s     Finn  Brothers Furniture,  as  per  bill,  Janury  20,  1908 30  oo 

636  E.  Belcher  Hyde Atlas,  as  per  bill,  January  28,  1908 30  o« 

637  Law  Reporting  Company Transcripts  of  testimony,  etc.,  as  per  bills,  January 

24,    1908 667  77 
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Voucher 

No.  Name.  Services  or   Material.  Amount. 


638  New   York  Blue  Print  Paper 

Company Prints,  as  per  bills,  January  13  and  21,  1908 

639  M.  A.  O'Connor Printing  and  stationery,  as  per  bills,  December  2$, 

26  and  31,  1907,  and  January  7,  1908 

€40     Pontricbet  Black  Print  Paper 

Company Prints,  as  per  bill,  January  21,   1908 


641     C.   H.   Pepper Linoleum,  as  per  bill,  January  16,  1908 

€42     Rapid  Safety  Filter  Company.     Filter  service,  as  per  bill,  January  2,  1908 

643  Remington    Typewriter     Com- 

pany       Repairs,  as  per  bill,  January  27^  1908 

644  T.  G.  Sellew Furniture,  as  per  bill,  January  22,   1908 

^45     Underwood    Typewriter    Com- 
pany        Supplies,  as  per  bills,  January  18  and  21,  1908. . . . 

646  William   R.  Willcox,   Commis- 

sioner        Disbursements   for   December,    1907 

647  Edward   M.   Bassett,   Commis- 

sioner        Disbursements    for    July,    August,    September    and 

October,    1907 

648  W.    A.     Aiken,    General    In- 

spector   i Disbursements    for   December,    1907 

649  George  Hallett  Clark,  Division 

Engineer  Disbursements   for   December,    1907 

650  George  F.  Daggett,  Chief  Clerk, 

Bureau  of  Complaints Disbursements   for   December,    1907 

651  Arthur  DuBois,  Assistant  Coun- 

sel       Disbursements  for  December,    1907 

652  M.    J.    Farrell,    Secretary    to 

Chief  Engineer Disbursements   for   December,    1907 

653  H.  A.  D.  HoUmann,  Auditor.      Disbursements   for    December,    1907 

654  Thomas  D.  Hoxscy,  Secretary 

to  Bureau  of  Gas,  etc Disbursements   for   December,    1907 

655  Andrew   W.   McLimont,   Elec- 

trical  Engineer Disbursements   for   December,    1907 

656  John  H.   Myers,  Division  En- 

gineer        Disbursements  for   December,    1907 

657  Frederick    C.    Noble,    Division 

Engineer Disbursements   for  November,    1907 

658  C.  V.  V.  Powers,  Division  En- 

gineer        Disbursements  for  November  and  December,   1907 

659  Amos    L.    Schaeffer,    Division 

Engineer   Disbursements   for   December,    1907 

660  D.     L.    Turner,    General    In- 

spector        Disbursements   for   Sei^tembcr,    October.    November 

and   December,    1 907 

661  D.    L.    Turner,    General    In- 

spector Disbursements  for  November  and  December,   1907 

66a     D.     L.    Turner,    General    In- 
spector    Disbursements  for  November  and  December,  1907 

663     Adna  F.  Weber,  Chief  Statis-  ,       ^ 

tician   Disbursements   for  December,    1907 


30 

49 

147 

SO 

13 

67 

72 

as 

10 

SO 

IS 

00 

72 

2S 

48 

00 

16 

00 

40 

«S 

III 

94 

13 

zo 

97 

74 

20 

6S 

II 

86 

87 

40 

33 

62 

96 

16 

8 

24 

16 

IZ 

44 

14 

17 

77 

35 

95 

246 

16 

174 

35 

34 

OS 

Total $a.254  92 


664  Kathcrine  V.  Curry Easements,     stenographic     services,     December    9, 

1907,  to  January  3,  1008 $392  75 

665  Mortimer  Kennedy  Flagg Easements,   services  as   Clerk,    December   7,    1907, 

to  January  6,    1908 100  00 


Total $492  7S 

■ ■   -  —      10       ■  ■  ■■  M    -    - I       I    I       I  ■■■   I       I  I  ■  I  ■■■      i 

Ayes — Commissioners  Willcox,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(15)  0-240 

Commissioner  Eustis  presented  the  following  order  for  hearing,  and  it  was  moved 
and  duly  seconded  that  the  same  be  adopted  by  the  Commission : 

Hearing  Order  (No.  240). 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  the  service  and 
equipment  of  the  Union   Railway   Com- 
pany in  respect  to  the  condition  of  its 
track  at  the  east  end  of  Macombs  Dam 
Bridge. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  19th  day  of  February,  1908,  at  2.30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
at  the  rooms  of  the  Commission  at  No.  154  Nassau  street,  in  the  Borough  of  Man- 
hattan, City  and  State  oi  New  York,  to  inquire  whether  the  service,  equipment  and 
appliances  of  the  Union  Railway  Company  in  respect  to  the  transportation  of  persons 
in  the  First  District  are  insufficient,  improper  or  inadequate,  and  whether  changes, 
improvements  and  additions  thereto  ought  reasonably  to  be  made  in  the  manner  below 
set  forth,  in  order  to  promote  the  security  or  convenience  of  the  ptfblic  or  employees, 
or  in  order  to  secure  adequate  service  and  facilities  for  the  transportation  of  passengers 
or  property,  and  if  such  be  found  to  be  the  fact,  then  to  determine  whether  a  change, 
addition  and  improvement  in  the  equipment,  appliances  and  service  of  said  company 
as  hereinafter  set  forth,  is  such  as  would  be  just,  reasonable,  safe,  adequate  and  proper 
and  ought  reasonably  to  be  made  to  accommodate  the  passenger  traffic  offered  to  it 
and  to  promote  the  security  and  convenience  of  the  public  or  employees,  or  in  order 
to  secure  adequate  service  for  the  transportation  of  passengers. 

That  is  to  say:  That  the  curved  tracks  between  tangents  at  the  point  of  intersec- 
tion of  the  viaduct  approach  and  the  steel  approach  to  the  cast  end  of  Macombs  Dam 
Bridge  be  resurfaced. 

And  if  such  changes,  improvements  and  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  ordered:  That  the  said  Union  Railway  Company  be  given  at  least  ten 
(10)  days'  notice  of  such  hearing,  by  service  upon  it,  either  personally  or  by  mail,  of 
a  certified  copy  of  this  order  and  that  at  such  hearing  said  company  be  afforded  all 
reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Maltbie.  Eustis. 

Nays — None. 

Carried. 
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(i6)  O-241 

Commissioner  Eustis  presented  the  following  order  for  hearing,  and  it  was  moved 
and  duly  seconded  that  the  same  be  adopted  by  the  Commission : 

Hearing  Order   (No.  241). 
Whidden   Graham, 

Plaintiff, 
ag^ainst 
Interborotigh  Rapid  Transit  Company, 

Defendant, 

Upon  complaint  herein  on  which  Order  No.  125  was  issued  December  4,  1907, 
and  the  answer  of  the  Interborough*<^apid  Transit  Company  thereto,  dated  December 
14,  1907, 

Ordered,  That  upon  the  matters  therein  a  hearing  be  had  on  the  17th  day  of 
February,  1908,  at  11  o'clock  in  the  forenoon,  or  at  any  time  or  times  to  which  the 
same  may  be  adjourned,  at  the  rooms  of  the  Commission,  No.  154  Nassau  street, 
Borough  of  Manhattan,  City  and  State  of  New  Y/Drk,  to  the  end  that  the  Commission 
may  make  such  order  or  orders  in  the  premises  as  shall  be  just  and  reasonable.  It 
is  further 

Ordered,  That  the  said  Whidden  Graham,  of  No.  11  William  street,  New  York 
City,  and  the  said  Interborough  Rapid  Transit  Company  be  given  at  least  ten  days* 
notice  of  such  hearing  by  service  upon  each  of  them,  either  personally  or  by  mail,  of  a 
certified  copy  of  such,  order,  and  that  at  such  hearing  they  may  be  afforded  all  reason- 
able opportunity  for  presenting  evidence  and  examining  and  cross-examining  witnesses 
as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(17)  0-242 

Commissioner  Eustis  moved  the  adoption  of  the  following  order,  which  was  duly 

seconded  : 

Hearing  Order  (No.  242). 

In  the  Matter 
of 
The  hearing  on  motion  of  the  Commission 
on  the  question  of  improvement  in  and 
addition  to  the  service  of  the  New  York 
City  Interborough  Railway  Company  in 
respect  to  increase  of  service  of  One 
Hundred  and  Eighty-first  street  to 
Bronx  Park,  and  in  respect  to  the  open- 
ing of  new  Tremont  avenue  line. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  17th  day  of  February,  1908,  at  2.30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  at  No.  154  Nassau  street.  Borough  of  Manhattan,  City 
of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices  and 
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service  of  the  New  York  City  Interborough  Railway  Q)mpany  in  respect  to  trans- 
portation of  persons  in  the  First  District  are  unreasonable,  improper  or  inadequate, 
and  whether  changes,  improvements  and  additions  thereto  ought  reasonably  to  be 
made,  in  the  manner  below  set  forth,  in  order  to  promote  the  security  or  convenience 
of  the  public,  or  in  order  to  secure  adequate  service  and  facilities  for  the  transporta- 
tion of  passengers,  and  if  such  be  found  to  be  the  fact,  then  to  determine  whether 
a  change,  addition  and  improvement  in  regulations,  practices  and  service  of  said 
company,  as  hereinafter  set  forth,  is  such  as  will  be  just,  reasonable,  adequate  and 
proper,  and  ought  reasonably  to  be  made  to  accommodate  the  passenger  traffic  offered 
to  it,  and  to  promote  the  convenience  of  the  public,  or  in  order  to  secure  adequate 
service  or  facilities  for  the  transportation  of  ffessengers,  that  is  to  say ;  Whether  the 
following  changes,  additions,  readjustment  and  increase  of  service  should  be  put  into 
effect : 

I.  (a)  By  operating  daily,  except  Sundays,  from  Bronx  Park  to  the  One  Hun- 
dred and  Eighty-first  street  station  of  the  subway  a  sufficient  number  of  cars  to 
furnish  seats  for  all  passengers » between  7  a.  m.  and  9  a.  m.,  every  eight  minutes, 
and  nm  through  to  the  One  Hundred  and  Eighty-first  street  subway  station. 

(b)  By  operating  daily,  except  Sundays,  from  the  One  Hundred  and  Eighty- 
first  street  station  of  the  subway  to  Bronx  Park  a  sufficient  number  of  cars  to  furnish 

•  seats  for  all  passengers  between  5  p.  m.  and  7  p.  m.,  every  eight  minutes,  and  run 
through  to  Bronx  Park. 

(c)  By  operating  daily,  except  Sundays,  between  One  Hundred  and  Eighty-first 
street  subway  station  and  Bronx  Park  a  sufficient  number  of  cars  to  furnish  a  seat 
for  every  passenger  every  thirty  minutes. 

(d)  During  all  other  hours  of  the  day,  there  shall  be  operated  over  the  entire 
line  between  the  One  Hundred  and  Eighty-first  street  station  of  the  subway  and 
Bronx  Park  a  sutTicient  number  of  cars  to  furnish  every  passenger  with  a  seat  every 
ten  minutes. 

H.  By  beginning  operation  of  cars  over  the  new  Tremont  avenue  line  from  the 
One  Hundred  and  Eighty-first  street  station  of  the  subway  to  West  Farms  by  way  of 
Tremont  avenue,  Aqueduct  avenue  and  other  streets,  and  by  operating  over  this  line 
a  sufficient  number  of  cars  to  furnish  seats  for  all  passengers  as  above  suggested 
for  the  One  Hundred  and  Eighty-first  street  and  Bronx  Park  line. 

And  if  any  such  changes,  improvements  and  additions  be  found  to  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasonable 
time  within  which  tl:e  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable;   further 

Ordered,  That  the  said  New  York  City  Interborough  Railway  Company  be  given 
at  least  ten  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by 
mail,  of  a  certified  copy  of   this   order,   and   that  at   such   hearing  said  company  be 
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afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  the  matters  aforesaid. 

Ayes— Commissioners  Willcox,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(i8)- 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

February  4,  1908. 
Public  Serrice  Commission  for  the  First  District: 

Sirs— I  have  the  letter  of  the  Secretary  of  the  ist  ult.,  as  follows : 

"The  Commission  at  its  meeting  on  December  31,  1907,  adopted  a  resolution  for 
an  additional  rapid  transit  system  in  the  Boroughs  of  Manhattan  and  The  Bronx,  and 
referred  the  question  of  the  legality  and  feasibility  of  such  a  system  to  the  Counsel 
and  the  Chief  Engineer  to  the  Commission,  for  a  rex>ort  and  to  prepare  the  necessary 
plans  and  papers  for  submission  to  the  Commission." 

The  system  referred  to  is  the  so-called  Lexington  avenue  system,  including  a 
cross-town  route  at  Canal  street,  a  description  of  which  was  transmitted  with  the 
Secretary's  letter. 

Before  the  changes  necessary  in  the  Lexington  avenue  and  Gerard  avenue  route 
and  the  additional  route  through  Canal  street  can  become  effectual,  it  will  be  neces- 
sary to  take  the  same  proceedings  as  were  taken  on  the  original  adoption  of  the 
Lexington  avenue  and  other  routes.  This  involves,  first,  the  approval  of  the  Board 
of  Estimate  and  Apportionment;  second,  the  approval  of  the  Mayor;  and  third,  the 
consent  of  a  majority  in  value  of  the  owners  of  property  abutting  on  the  line  of  the 
modifications  and  new  routes,  or  if  such  consent  cannot  be  obtained,  then  the  consent 
of  the  Appellate  Division  in  the  First  Department,  in  lieu  thereof.  To  this  end  I 
have  prepared  and  now  transmit  to  the  Commission  a  form  of  communication  to  the 
Board  of  Estimate  and  Apportionment  and  a  form  of  resolution  authorizing  the 
Chairman  to  transmit  such  a  communication,  resolutions  modifying  the  Lexington 
avenue  route,  resolutions  modifying  the  Gerard  avenue  route  and  resolutions  adopting 
the  routes  and  general  plans  for  the  Canal  street  route.  When  these  resolutions  are 
adopted  certified  copies  thereof  should  be  transmitted  with  the  communication  to  the 
Board  of  Estimate  and  Apportionment.  When  the  modifications  and  the  new  route 
have  received  the  approval  of  the  Board  of  Estimate  and  the  Mayor,  steps  can  then 
be  taken  to  obtain  the  consent  of  the  abuttmg  property  owners. 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 
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Modification  of  Lexington  Avenue  Route. 

On*  motion,  duly  seconded,  the  following  was  adopted : 

Whereas.  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  Ciiy 
of  New  York  did.  on  the  12th  day  of  May,  1905,  adopt  certain  routes  and  general 
plan  for  a  rapid  transit  railway  in  The  City  of  New  York,  a  copy  of  which  is  hereto 
annexed,  entitled  "Copy  Routes  and  General  Plan  adopted  12th  May,  1905-'  ^"d 
which  route  is  known  as  the  Lexinjfton  Avenue  Route;  and 

Whereas.  The  said  routes  and  general  plan  were  afterwards  duly  approved  by 
the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York,  on  the  14th 
day  of  July,  1905,  by  the  Mayor  of  The  City  of  New  York  on  the  28th  day  of 
July,  1905,  and  were  duly  approved  by  Commissioners  appointed  by  the  Appellate 
Division  of  the  Supreme  Court  in  the  First  Judicial  Department,  which  consent  was 
duly  confirmed  by  the  said  Appellate  Division  and  its  consent  given  to  the  said 
routes  and  general  plans  in  lieu  of  the  consent  of  the  owners  of  a  majority  in  value 
of  the  property  along  the  said  route,  by  an  order  entered  on  the  19th  day  of  October, 
1906;  and 

Whereas.  The  Public  Service  Con^mission  for  the  First  District,  as  the  successor 
of  the  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New  York, 
pursuant  to  the  provisions  of  chapter  429  of  the  Laws  of  1907,  has  duly  made  the 
inquiries  and  investigation  necessary  or  proper  in  the  premises,  and  has  determined 
that  the  modification  and  amendment  of  the  said  routes  and  general  plan  hereinafter 
set  forth  is  necessarv  for  the  interest  of  the  public  and  of  The  City  of  New  York» 
and  should  be  established  as  hereinafter  provided;  now  therefore  be  it 

Resolved,  That,  subject  to  the  approvals  and  consents,  to  be  first  obtained,  as 
in  this  resolution  hereinafter  mentioned,  the  said  routes  and  general  plan  heretofore 
adopted  by  the  said  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City 
of  New  York  be  and  thev  hereby  are  modified  and  amended  in  the  following  respects : 
(i)  By  inserting  after  the  following  words  in  the  first  paragraph  under  the 
head  of  Section  .s-C: 

"thence  curving  northeasterly  under  private  property  into   Park  avenue   and 
running  northeasterly  along  Park  avenue  to  " 
— the  words: 

a  point  at  or  near  the  intersection  of  East  One  Hundred  and  Thirty-fifth  street, 
where  the  lines  will  diverge,  one  line  continuing  northeasterly  along  Park  avenue 
to  ^ 

— and  by  adding  at  the  end  of  such  paragraph  the  words : 

;  and  the  other  of  said  branches  continuing  northeasterly  under  Park  avenue, 
private  property,  and  under  the  tracks  of  the  New  York  Central  and  Hudson 
River  Railroad  Companv  and  under  East  One  Hundred  and  Thirty-eighth  street 
and  private  property  into  Mott  avenue;  thence  running  along  and  under  Mott 
avenue  to  a  point  between  East  One  Hundred  and  Fiftieth  street  and  East  One 
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Hundred  and  Fifty-first  street;  thence  curving  northwesterly  into  East  One 
HundrecJ  and  Fifty-first  street  and  continuing  northwesterly  under  East  One 
Hundred  and  Fifty-first  street  to  a  point  between  Walton  avenue  and  Gerard 
avenue,  curving  thence  northerly  into  Gerard  avenue  to  a  junction  with  a  certain 
rapid  transit  route  heretofore  authorized  and  known  as  the  Gerard  Avenue 
Route.  And  also  a  spur  beginning  at  a  point  in  the  Borough  of  The  Bronx 
under  private  property  in  the  centre  line  of  the  branch  just  described,  situated 
about  three  hundred  (.VX))  feet  south  of  East  One  Hundred  and  Thirty-eighth 
street,  and  curving  thence  northeasterly  under  private  property,  Mott  avenue 
and  private  property  into  East  One  Hundred  and  Thirty-eighth  street  to  a 
point  near  the  intersection  of  East  One  Hundred  and  Thirty-eighth  street  and 
Park  avenue;  running  thence  easterly  under  East  One  Hundred  and  Thirty- 
eighth  street  to  a  point  near  Third  avenue,  where  a  connection  can  conveniently 
be  made  with  a  rapid  transit  route  heretofore  duly  authgrized  and  known  as 
the  Southern  Boulevard  and  Westchester  Avenue  Route. 

So  th&t  said  first  paragraph  under  the  heading  of  Section  5-C  shall  read  as  follows : 
Section  5-C.  A  route,  the  centre  line  of  which  shall  begin  in  the  Borough 
of  Manhattan  at  or  near  the  intersection  of  the  southerly  line  of  East  One 
Hundred  and  Twenty-ninth  street  with  the  centre  line  of  Lexington  avenue,  at 
the  northerly  end  of  Section  5-O  above  described ;  running  thence  northerly  under 
Lexington  avenue  to  the  Harlem  River  and  under  and  across  the  Harlem  River 
to  the  Borough  of  The  Bronx  and  to  a  point  in  the  northeasterly  side  of  the 
said  river  at  or  near  the  point  where  the  said  northeasterly  side  is  intersected 
by  the  easterly  side  of  Park  avenue;  thence  curving  northeasterly  under  private 
property  into  Park  avenue  and  running  northeasterly  along  Park  avenue  to  a 
point  at  or  near  the  intersection  of  East  One  Hundred  and  Thirty-fifth  street, 
where  the  lines  will  diverge,  one  line  continuing  northeasterly  along  Park  avenue 
to  East  One  Hundred  and  Thirty-eighth  street,  near  which  point  spurs  or  con- 
nections will  be  constructed  as  hereinafter  stated,  and  thence  still  northeasterly 
and  northerly  along  Park  avenue  and  under  East  One  Hundred  and  Forty- 
ninth  street  to  the  northerly  side  of  said  street,  near  which  point  a  spur  will  be 
constructed  as  hereinafter  stated;  and  thence  still  northerly  and  northeasterly 
along  Park  avenue  to  its  intersection  with  East  One  Hundred  and  Fifty-sixth 
street;  and  the  other  of  said  branches  continuing  northeasterly  under  Park 
avenue,  private  property  and  under  the  tracks  of  the  New  York  Central  and 
Hudson  River  Railroad  Company  and  under  East  One  Hundred  and  Thirty- 
eighth  street  and  private  property  into  Mott  avenue;  thence  running  along  and 
under  Mott  avenue  to  a  point  between  East  One  Hundred  and  Fiftieth  street 
and  East  One  Hundred  and  Fifty-first  street;  thence  curving  northwesterly  into 
East  One  Hundred  and  Fifty-first  street  and  continuing  northwesterly  under 
East  One  Hundred  and  Fifty-first  street  to  a  point  between  Walton  avenue  and 
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Gerard  avenue;  curvinjr  thence  northerly  into  Gerard  avenue  to  a  junction  with 
a   certain   rapid  transit   route  heretofore  authorized   and  known  as   the   Gerard 
Avenue  Route.     And  also  a  spur  bcRinninj?  at  a  point  in  the  Borough  of  The 
Bronx  under  private  property  in  the  centre  line  of  the  branch  just  described, 
situated  about  three  hundred  (300)  feet  south  of  East  One  Hundred  and  Thirty- 
eighth    street,   and   curving   thence    northeasterly    under   private    property.    Mott 
avenue  and  private  property  into   East  One   Hundred  and  Thirty-eighth   street 
to  a  point  near  the  intersection  of  East  One  Hundred  and  Thirty-eighth  street 
and  Park  avenue;  running  thence  easterly  under  East  One  Hundred  and  Thirty- 
eighth  street  to  a  point  near  Third  avenue,  where  a  connection  can  conveniently 
be  made  with  a  rapid  transit  route  heretofore  duly  authorized  and  known  as  the 
Southern  Boulevard  and  Westchester  Avenue  Route. 

(2)  By  adding  after  the  paragraph  headed  Section  5-D  a  new  paragraph  as 
follows : 

Section  5-E — A  route  the  centre  line  of  which  shall  begin  in  the  Borough 
of  Manhattan  at  a  point  in  Lexington  avenue  north  of  East  Thirty-sixth  street, 
where  Section  s-D  above  described  curves  westerly  into  East  Thirty-sixth  and 
Thirty-fifth  streets;  thence  running  southerly  along  Lexington  avenue  to  the 
intersection  of  Lexington  avenue  and  Gramercy  Park;  thence  southerly  through 
and  under  Gramercy  Park  to  its  intersection  with  Irving  place;  thence  still 
southerly  along  and  under  Irving  place  and  crossing  under  East  Fourteenth 
street,  private  property  and  East  Thirteenth  street  to  a  point  in  private  property 
between  East  Thirteenth  street  and  East  Twelfth  street,  curving  thence  south- 
westerly under  private  property,  East  Twelfth  street,  Fourth  avenue  and  the 
present  Rapid  Transit  Railway  structure  in  Fourth  avenue  to  a  point  in  private 
property  between  Fourth  avenue  and  Broadway  at  about  East  Eleventh  street, 
curving  thence  southerly  under  private  property  into  Broadway  at  a  point  near 
East  Ninth  street,  at  which  a  junction  can  be  conveniently  made  with  Section 
5-D  above  described. 

(3)  By  striking  out  from  the  portion  of  the  said  routes  and  general  plan 
headed  General  Plan  of  Construction  the  words  in  the  second  paragraph  thereof,  as 
follows,  to  wit: 

"For  the  route  running  northerly  from  East  One  Hundred  and  Twenty- 
ninth  street  and  Lexington  avenue  and  under  the  Harlem  River,  and  Park 
avenue,  and  other  streets,  known  as  Section  5-C,  including  the  various  spurs 
above  described,  there  shall  be  two  tracks,  except  that  in  the  loop  north  of  East 
One  Hundred  and  Fifty-second  street  there  shall  be  one  track." 
— and  by  inserting  in  the  place  and  stead  of  the  words  thus  stricken  out  the  fol- 
lowing words,  to  wit: 

For  the  route  running  northerly  from  East  One  Hundred  and  Twenty-ninth 
street  and  Lexington  avenue  under  the  Harlem  River  and  Park  avenue  and  other 
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streets  to  East  One  Hundred  and  Thirty-fifth  street,  where  the  lines  diverge  as 
above  described  there  shall  be  four  tracks.  For  the  branch  of  such  road  run- 
ning through  Mott  avenue  to  East  One  Hundred  and  Fiftieth  street  there  shall 
be  four  tracks,  and  for  the  remainder  of  such  branch  through  East  One  Hun- 
dred and  Fifty-first  street  into  Gerard  avenue  and  for  the  spur  included  in  said 
branch  running  easterly  through  East  One  Hundred  and  Thirty-eighth  street  to 
Third  avenue  there  shall  be  three  tracks.  For  the  branch  of  said  route  running 
northerly  from  East  One  Hundred  and  Thirty-fifth  street  and  through  Park  avenue 
and  other  streets  including  the  various  spurs  above  described,  there  shall  be  two 
tracks,  except  that  in  the  loop  north  of  East  One  Hundred  and  Fifty-second  street 
there  shall  be  one  track. 
md  by  adding  at  the  end  of  said  paragraph  the  words: 

For  the  portion  of  the  route  known  as  Section  5-E  above  described  and  run- 
ning southerly  through  Lexington  avenue,  Gramercy  Park  antl  Irving  place  and 
private  property  to  Broadway  there  shall  be  four  tracks. 
So  that  the  whole  of  said  paragraph  shall  read  as  follows: 

For  the  route  running  under  Lexington  avenue  from  about  East  Forty-third 
street  to  East  One  Hundred  and  Twenty-ninth  street,  known  as  Section  5-O, 
there  shall  be  four  tracks.  For  the  route  running  westerly  and  southwesterly 
from  the  southerly  end  of  Route  5-O  under  East  Forty-second  street,  and 
known  as  Section  5- A,  there  shall  be  four  tracks.  For  the  route  running  northerly 
from  Lexington  avenue  and  East  One  Hundred  and  Twenty-ninth  street  under 
the  Harlem  River,  Third  avenue  and  Morris  avenue,  known  as  Section  s-B.  there 
shall  be  four  tracks  up  to  the  point  where  the  said  route  begins  to  curve  in  order 
to  join  the  subway  a1  East  One  Hundred  and  Forty-ninth  street,  and  from  that 
point  there  shall  be  two  tracks.  For  the  route  running  northerly  from  East  One 
Hundred  and  Twenty-ninth  street  and  Lexington  avenue  under  the  Harlem  River 
and  Park  avenue  and  other  streets  to  East  One  Hundred  and  Thirty-fifth  street, 
where  the  lines  diverge  as  above  described,  there  shall  be  four  tracks.  For  the 
branch  of  such  road  running  through  Mott  avenue  to  East  One  Hundred  and 
Fiftieth  street,  there  shall  be  four  tracks,  and  for  the  remainder  of  such  branch 
through  East  One  Hundred  and  Fifty-first  street  into  Gerard  avenue  and  for 
the  spur  included  in  said  branch  running  easterly  through  East  One  Hundred 
and  Thirty-eighth  street  to  Third  avenue  there. shall  be  three  tracks.  For  the 
branch  of  said  route  running  northerly  from  East  One  Hundred  and  Thirty- 
fifth  street  and  through  Park  avenue  and  other  streets  including  the  various  spurs 
above  described,  there  shall  be  two  tracks,  except  that  in  the  loop  north  of  East 
One  Hundred  and  Fifty-second  street  there  shall  be  one  track.  For  the  route 
running  southerly  from  a  point  near  East  Forty-third  street  and  Lexington 
avenue,  known  as  Section  5-D  above  described,  there  shall  be  four  tracks  as  far 
south   as  the  point  between   East    Thirty-sixth   and    East   Thirty-seventh   streets, 
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where  the  line  diverges  as  above  described;  there  shall  be  two  tracks  from  the 
point  of  divergence  through  East  Thirty-sixth  street  and  Fifth  avenue  to  the 
point  where  the  lines  reunite;  and  two  tracks  from  the  point  of  divergence 
through  Lexington  avenue  and  East  Thirty-fifth  street  to  the  said  point  in  Fifth 
avenue,  where  the  lines  reunite;  and  for  the  remainder  of  the  distance  southerly 
under  Fifth  avenue  and  Broadway,  there  shall  be  four  tracks  as  far  south  as  Cham- 
bers street.  From  Chambers  street  southerly  under  Broadway,  Vesey  street, 
Trinity  place,  and  Greenwich  street,  there  shall  be  two  tracks.  In  the  loop  under 
the  City  Hall  Park,  there  shall  be  one  track.  There  shall  be  as  many  additional 
tracks  as  may  be  needed  for  convenient  operation  of  terminals  under  Battery 
place  and  Battery  Park.  For  the  portion  of  the  route  known  as  Section  5-E  above 
described  and  running  southerly  through  Lexington  avenue,  Gramercy  Park  and 
Irving  place  and  private  property  to  Broadway  there  shall  be  four  tracks. 
(4)  By  adding  at  the  end  of  the  fifth  paragraph  under  the  head  of  "General 
Plan   of   Construction"   the   words : 

,   and  the  tracks  for  the  spur  under   East  One   Hundred   and   Thirty-eighth 
street  to  Third  avenue  may  be  partly  constructed  in  and  occupy  the  same  tunnels 
as  another  subway  to  be  built  under  the  said  street  as  a  part  of  another  route.. 
So  that  the  whole  of  said  paragraph  shall  read  as  follow? : 

The  tracks  under  East  Thirty-fifth  street  and  East  Thirty-sixth  street  may  be 
constructed  in  and  occupy  the  same  tunnel  as  another  subway  to  be  built  under 
the  said  streets  between  Third  avenue  and  Eighth  avenue,  and  the  tracks  for  the 
spur  under  East  One  Hundred  and  Thirty-eighth  street  to  Third  avenue  may  be 
partly  constructed  in  and  occupy*  the  same  tunnels  as  another  subway  to  be  built 
under  the  said  street  as  a  part  of  another  route.  • 

(n)     By  adding  after  the  words'  "under   East  Thirty-sixth   street"   in    the   sixth 
paragraph  under  the  head  of  "General  Plan  of  Construction"  the  words: 

and  under  Fourth   avenue   near   East   Twelfth   street. 
(12)     So  that  the  whole  of  said  paragraph  shall  read  as  follows: 

The  roof  of  the  tunnels  when  under  a  street  shall  be  as  near  the  surface  of  the 
street  as  street  conditions  and  grades  will  conveniently  permit;  except  that  under 
East  Thirty-fifth  and  East  Thirty-sixth  streets,  and  imder  Fourth  avenue  rear 
East  Twelfth  street  and  under  East  One  Hundred  and  Fortv-ninth  street  and 
Park  avenue,  the  tunnel  shall  Uc  so  constructed  as  to  pass  under  the  subway  con- 
structed under  resolutions  of  this  Board  adopted  Januar>'  14  and  February  4, 
1897;  and  except  also  that  near  the  intersection  of  Third  avenue  and  East  One 
Hundred  and  Thirty-eighth  street  the  tunnel  may,  if  necessary,  Ije  depressed  to  a 
depth  sufficient  to  allow  other  tunnels  or  subways  to  be  constructed  over  and 
across  it. 

Resolved,    That  whereas  this  Commission  has  duly  made  the  inquiries  and  investi- 
gation necessary  or  proper  in  the  premises  and  has  determined  that  the  modification 
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and  aniendment  aforesaid  of  the  said  routes  and  general  plan  are  necessary  for  the 
intercut  of  the  public  and  of  The  City  of  New  York,  and  should  be  established  as 
licreiii  provided,  this  Commission  does  hereby  determine  and  establish  the  said  modi- 
ficrition  and  amendment,  subject  to  the  approvals  and  consent  to  be  first  obtained  as 
hereinafter  mentioned;  and  it  is  further 

Resolved.  That  the  said  modification  and  amendment  of  the  routes  and  general 
plan  shall  take  effect  only  upon  and  after  the  following  approvals  thereof  and  consents 
thereto  >hall  be  duly  had,  to  wit: 

I. — The  approval  and  consent  of  the  Board  of  Estimate  and  Apportionment  of 
Tlie  City  of  New  York. 

II. — The  approval  of  the  Mayor  of  The  City  of  New  York. 

III. — The  consents  of  the  owners  of  a  majority  in  value  of  the  property  upon  the 
portion  of  the  said  routes  hereby  modified  and  amended,  or  if  such  consents  cannot  be 
obtained,  then  in  lieu  thereof  the  determination  of  three  Commissioners  to  be  ap- 
jjointed  by  the  Appellate  Division  of  the  Supreme  Court,  in  and  for  the  First  Judicial 
Department,  duly  confirmed  by  the  said  Appellate  Division;  and  it  is  further 

Resolved,  That  the  four  maps  entitled  "Public  Service  Commission  for  the  First 
District,  Manhattan,  Key  Map  A,  and  Manhattan  A — Sheet  No.  3,  Bronx  Key  Map  A, 
and  Bronx  A — Sheet  No.  i,"  are  herebv  adopted  as  showing  the  modification  as  hereby 
adopted  of  the  foregoing  routes  and  general  plan,  for  convenience  merely,  and  that 
said  maps  are  not  to  be  deemed  a  part  of  the  description  of  the  routes,  or  a  part  of 
the  general  plan  for  any  purpose  whatever. 

COPY   ROUTES  AND  GENER.\L  PLAN  ADOPTED   i2TH   MAY,   1905. 

AVhereas,  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of 
New  York  has  determined  that  the  rapid  transit  railway  or  railways  for  the  convey- 
ance and  transportation  of  persons  and  property  in  addition  to  those  already  existing, 
authorized  or  proposed  are  necessary  for  the  interest  of  the  public  and  of  The  City 
of  New  York,  and  should  be  established  therein  as  hereinafter  provided ;  and 

Whereas,  This  Board  has  duly  made  the  inquest  and  investigation  necessary  or 
proper  in  the  premises  and  all  such  inquests  and  investigations  as  are  necessary  or 
proper    for   such   determination ; 

Now,  therefore,  this  Board,  by  the  concurrent  votes  of  at  least  six  members,  does 
hereby  adopt  the  following  route  or  routes  for  an  additional  rapid  transit  railway  or 
railways  in  The  City  of  New  York,  and  does  hereby  determine  and  establish  the  said 
additional  route  or  routes  thereof  2s  follows,  and  does  hereby  adopt  a  general  plan  of 
construction  of  the  said  railway  or  railwavs,  the  route  or  routes  of  which  are  herein 
provided,  and  does  in  such  general  plan  hereby  adopted  show  the  general  mode  of 
operation  and  such  details  as  to  manner  of  construction  as  may  be  necessary  to  show 
the  extent  to  which  any  street,  avenue  or  other  public  place  is  to  be  encroached  upon 
and  the  property  abutting  thereon  affected. 
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This  Board,  in  adopting  the  said  route  or  routes  and  general  plans,  expressly  re- 
serves all  the  powers  in  relation  to  the  construction  of  the  said  route  or  routes  which 
are  conferred  upon  it  by  section  34  of  the  Rapid  Transit  Act.  In  particular  it  re- 
serves the  right  to  contract  for  the  construction  of  the  whole  road  or  all  the  roads 
provided  for  in  the  following  plans  in  a  single  contract,  or  by  separate  contracts,  exe- 
cuted from  time  to  time,  to  provide  for  the  construction  of  parts  of  said  road  or  roads 
or  for  the  construction  at  first  of  two  or  more  tracks  over  a  part  or  parts  of  such 
road  or  roads,  and  afterwards  of  one  or  more  additional  tracks  over  a  part  or  parts  of 
such  road  or  roads,  as  the  necessities  of  The  City  of  New  York  and  the  increase  of  its 
population  may  in  the  judgment  of  this  Board  require. 

Routes. 

A  route  lying  within  the  Boroughs  of  Manhattan  and  The  Bronx  and  made  up 
of  several  sections  as  hereinafter  described.    The  said  sections  are  as  follows : 

Section  5-O — A  route  the  centre  line  of  which  shall  begin  in  the  Borough  of  Man- 
hattan at  or  near  the  intersection  of  the  southerly  line  of  East  One  Hundred  and 
Twenty-ninth  street  with  the  centre  line  of  Lexington  avenue;  running  thence  southerly 
along  Lexington  avenue  to  a  point  about  half  way  between  East  Forty-second  and  East 
Forty-third  streets. 

Section  5-A — A  route  the  centre  line  of  which  shall  begin  in  the  Borough  of  Man- 
hattan at  a  point  in  Lexington  avenue  about  half  way  between  East  Forty-second  and 
East  Forty-third  streets,  at  the  southerly  end  of  Section  5-O,  above  described ;  running 
thence  southwesterly  in  a  cur\'e  under  Lexington  avenue  and  private  property  to  East 
Forty-second  street;  thence  westerly  along  East  Forty-second  street  to  a  point  near 
the  intersection  of  the  centre  line  of  East  Forty-second  street  with  the  centre  line 
of  Depew  place  produced;  thence  southwesterly  in  a  curve  under  East  Forty-second 
street  and  private  property  to  Park  avenue,  and  thence  southwesterly  and  southerly 
under  Park  avenue  to  a  point  in  Park  avenue  between  East  Thirty-eighth  and  East 
Forty -first  streets,  at  which  a  junction  can  conveniently  be  made  with  the  subway 
constructed  under   resolutions  of  this   Board,  adopted  January   14  and   February  4, 

1897. 

Section  5-B — A  route  the  centre  Hne  of  which  shall  begin  in  the  Borough  of 
Manhattan  at  or  near  the  intersection  of  the  southerly  line  of  East  One  Hundred 
and  Twenty-ninth  street  with  the  centre  line  of  Lexington  avenue  at  the  northerly 
end  of  Section  5-O,  above  described;  running  thence  northerly  and  northeasterly 
in  a  curve  under  Lexington  avenue  and  private  property  to  and  across  East  One 
Hundred  and  Thirtieth  street;  thence  again  under  private  property  and  East  One 
Hundred  and  Thirty-first  street  and  under  the  Harlem  River  to  the  Borough  of 
The  Bronx  and  to  a  point  on  the  northeasterly  side  of  the  said  Harlem  River  distant 
not  less  than  200  feet  northwesterly  from  the  westerly  side  of  Third  avenue:  thence 
running  northeasterly  under  private  property  and  East  One  Hundred  and  Thirty- 
fourth   street   and   again   under   private   property  "to   Third    avenue    at   or   near   the 
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intersection  of  Third  avenue  with  East  One  Hundred  and  Thirty-fifth  street;  thence 
running  northeasterly  under  Third  avenue  and  Morris  avenue  to  a  point  at  or 
near  the  intersection  of  Morris  avenue  and  East  One  Hundred  and  Forty-eighth 
street,  and  thence  running  in  a  curve  under  Morris  avenue,  East  One  Hundred  and 
Forty-eighth  street  and  private  property  to  a  point  in  East  One  Hundred  and  Forty- 
ninth  street  between  Morris  avenue  and  Cortlandt  avenue,  at  which  a  junction  can 
conveniently  be  made  with  the  subway  constructed  under  resolutions  of  this  Board 
adopted  January  14  and  February  4,  1897. 

Section  5-C — A  route  the  centre  line  of  which  shall  begin  in  the  Borough  of 
Manhattan  at  or  near  the  intersection  of  the  southerly  line  of  East  One  Hundred 
and  Twenty-ninth  street  with  the  centre  line  of  Lexington  avenue  at  the  northerly 
end  of  Section  5-O  above  described;  running  thence  northerly  under  Lexington 
avenue  to  the  Harl\jm  River  and  under  and  across  the  Harlem  River  to  the  Bor- 
ough of  The  Bronx  and  to  a  point  in  the  northeasterly  side  of  the  said  river  at  or 
near  the  point  where  the  said  northeasterly  side  is  intersected  by  the  easterly  side 
of  Park  avenue ;  thence  curving .  northeasterly  under  private  property  into  Park 
avenue  and  running  northeasterly  along  Park  avenue  to  East  One  Hundred  and 
Thirty-eighth  street,  near  which  point  spurs  or  connections  will  be  constructed  as 
hereinafter  stated,  and  thence  still  northeasterly  and  northerly  along  Park  avenue 
and  under  East  One  Hundred  and  Forty-ninth  street  to  the  northerly  side  of  said 
street,  near  which  point  a  spur  will  be  constructed  as  hereinafter  stated,  and  thence 
still  northerly  and  northeasterly  along  Park  avenue  to  its  intersection  with  East  One 
Hundred  and  Fifty-sixth   street. 

And  also  spurs,  beginning  as  above  stated,  in  the  Borough  of  The  Bronx,  near 
the  intersection  of  Park  avenue  with  East  One  Hundred  and  Thirty-eighth  street. 
One  of  the  said  spurs  shall  begin  in  Park  avenue,  south  of  East  One  Hundred  and 
Thirty-eighth  stre«t,  and  thence  curve  northeasterly  and  easterly  under  Park  avenue, 
private  property  and  Canal  Street  West,  and  again  under  private  property  to  East 
One  Hundred  and  Thirty-eighth  street.  The  other  of  said  spurs  shall  begin  in  Park 
avenue  north  of  East  One  Hundred  and  Thirty-eighth  street,  and  thence  curve  south- 
easterly and  easterly  under- Park  avenue  and  private  property  to  East  One  Hundred 
and  Thirty-eighth  street,  where  the  said  spur  shall  unite  with  the  first  spur  above 
mentioned.  The  centre  line  of  the  said  two  spurs  shall  then  run  easterly  along  East 
One  Hundred  and  Thirty-eighth  street  to  a  point  about  300  feet  westerly  from  the 
intersection  of  East  One  Hundred  and  Thirty-eighth  street  with  the  westerly  side 
of  Third  avenue.  ' 

And  also  a  spur,  beginning  as  above  stated,  in  the  Borough  of  The  Bronx,  at  a 
point  on  the  main  line  of  the  route  of  Section  5-C,  as  above  described,  at  or  near  its 
intersection  with  the  northerly  line  of  East  One  Hundred  and  Forty-ninth  street; 
thence  curving  northerly  under  private  property  to  Mott  avenue;  thence  under  and 
across  Mott  avenue  and  under  and  along  East  One  Hundred  and  Fifty-third  street 
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and  under  and  across  One  Hundred  and  Fifty-seventh  street;  thence  under  private 
property  and  under  the  bed  of  Cromwell  Creek  to  Exterior  street;  thence  under 
and  along  Exterior  street  and  under  the  viaduct  and  Jerome  avenue  to  a  point  near 
the  northerly  corner  of  Jerome  avenue  and  Sedgwick  avenue;  thence  running  north- 
easterly in  a  curve  under  private  property  to  Sedgwick  avenue,  and  thence  under  and 
along  Sedgwick  avenue  to  the  intersection  of  Sedgwick  avenue  and  One  Hundred 
and  Sixty-fourth  street. 

And  also  a  loop  beginning  in  the  Borough  of  The  Bronx  at  a  point  on  the  main 
line  of  the  route  of  Section  5-C,  as  hereinbefore  described,  between  East  One  Hun- 
dred and  Fifty-first  street  and  East  One  Hundred  and  Fifty-second  street;  running 
thence  northwesterly  and  westerly  under  private  property  and  connecting  within 
private  property  with  the  spur  of  route  5-C,  last  above  described,  near  the  point 
of  where  the  centre  line  of  said  spur  would  intersect  the  northerly -line  of  East  One 
Hundred  and  Fifty-first  street  produced. 

Section  5-D — A  route  the  centre  line  of  which  shall  begin  in  the  Borough  of 
Manhattan  at  a  point  in  Lexington  avenue  about  half  way  between  East  Forty-second 
and  East  Forty-third  streets,  at  the  southerly  end  of  Section  5-O,  above  described; 
running  thence  southerly  along  Lexington  avenue  to  a  point  about  half  way  between 
East  Thirty-sixth  street  and  East  Thirty- seventh  street,  at  which  point  the  tracks 
will  diverge  into  two  branches.  The  centre  line  of  the  route  for  one  of  such  branches 
shall  run  thence  in  a  curve  southwesterly  under  Lexington  avenue  and  private 
property  to  East  Thirty-sixth  street ;  thence  westerly  along  East  Thirty-sixth  street  to  a 
point  about  100  feet  easterly  from  the  intersection  of  the  centre  line  of  East  Thirty- 
sixth  street  with  the  easterly  line  of  Fifth  avenue;  thence  in  a  curve  southwesterly 
under  East  Thirty-sixth  street  and  private  property  to  Fifth  avenue,  and  thence 
southerly  along  Fifth  avenue  to  a  point  between  Thirty-fourth  and  Thirty-fifth  streets, 
where  it  shall  be  rejoined  by  the  second  branch,  diverging  as  above  stated.  The 
centre  line  of  the  route  for  the  said  second  branch  shall  run  from  the  said  point  of 
divergence  in  Lexington  avenue  southerly  under  Lexington  avenue  to  a  point  about 
half  way  between  East  Thirty-fifth  and  East  Thirty-sixth  streets;  thence  in  a  curve 
southwesterly  under  Lexington  avenue  and  private  property  to  East  Thirty-fifth 
street;  thence  westerly  along  East  Thirty-fifth  street  to  a  point  about  100  feet  easterly 
from  the  intersection  of  the  centre  line  of  East  Thirty-fifth  street  with  the  easterly 
side  of  Fifth  avenue;  thence  in  a  curve  southwesterly  under  East  Thirty-fifth  street 
and  private  property  to  Fifth  avenue,  and  thence  in  a  curve  under  Fifth  avenue  and 
rejoining  the  branch  first  above  described  at  a  point  between  Thirty- fourth  and 
Thirty-fifth  streets.  From  the  last-mentioned  point  the  centre  line  of  the  route  shall 
run  southerly  under  Fifth  avenue  to  a  point  about  half  way  between  West  Twenty- 
fourth  and  West  Twenty-fifth  streets  produced;  thence  along  Madison  square  and 
into  Broadway;  thence  southerly  along  Broadway,  passing  under  Union  square,  and 
still  southerly  under  Broadway  to  Chambers  street,  at  which  point  a  loop  will  begin, 
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as  hereinafter  stated ;  thence  southerly'  along  Broadway  to  a  point  between  Vesey 
street  and  Barclay  street;  thence  in  a  curve  southwesterly  under  Broadway  and 
private  property  to  Vesey  street;  thence  westerly  along  Vesey  street  to  a  point  about 
loo  feet  easterly  from  the  intersection  of  the  centre  line  of  Vesey  street  with  the 
easterly  side  of  Church  street;  thence  in  a  curve  southwesterly  under  Vesey  street 
and  private  property  to  Church  street:  thence  southerly  along  Church  street  and 
Trinity  place  and  curving  at  the  southerly  end  of  Trinity  place  into  Greenwich  street, 
and  thence  southerly  under  Greenwich  street  and  under  and  across  Battery  place  and 
under  Battery  Park  to  a  suitable  terminus  therein. 

And  also  a  loop  the  centre  line  of  which  shall  begin,  as  above  stated,  in  the 
Borough  of  Manhattan  at  or  near  the  intersection  of  Broadway  and  Chambers 
street;  running  thence  southeasterly  in  a  curve  under  Broadway  and  the  City  Hall 
Park,  recurving  southerly  and  westerly  under  the  City  Hall  Park  and  Broadway  at 
a  point  about  opposite  the  centre  line  of  Murray  street,  and  rejoining  the  main  line 
at  a  suitable  point  in  Broadway,  between  Murray  street  and  Chambers  street. 

General  Plan  of  Construction. 

The  general  plan  of  construction  hereby  adopted  for  the  foregoing  routes  is 
as  follows : 

For  the  route  running  under  Lexington  avenue,  from  about  East  Forty-third 
street  to  East  One  Hundred  and  Twenty-ninth  street,  known  as  section  5-O,  there  shall 
be  four  tracks.  For  the  route  running  westerly  and  southwesterly  from  the  southerly 
end  of  route  5-O  under  East  Forty-second  street,  and  known  as  section  5-A,  there 
shall  be  four  tracks.  For  the  route  running  northerly  from  Lexington  avenue  and 
East  One  Hundred  and  Twenty-ninth  street  under  the  Harlem  River,  Third  avenue 
.ihd  Morris  avenue,  known  as  section  5-B,  there  shall  be  four  tracks  up  to  the  point 
where  the  said  route  begins  to  curve  in  order  to  join  the  subway  at  East  One  Hun- 
dred and  Forty-ninth  street,  and  from  that  point  there  shall  be  two  tracks.  For  the 
route  running  northerly  from  East  One  Hundred  and  Twenty-ninth  street  and  Lexing- 
ton avenue  under  the  Harlem  River  and  Park  avenue  and  other  streets,  known  as 
section  5-C,  including  the  various  spurs  above  described,  there  shall  be  two  tracks, 
except  that  in  the  loop  north  of  East  One  Hundred  and  Fifty-second  street  there  shall 
be  one  track.  For  the  route  running  southerly  from  a  point  near  East  Fort\^-third 
street  and  Lexington  avenue,  known  as  section  5-D,  above  described,  there  shall  be 
four  tracks  as  far  south  as  the  point  between  East  Thirty-sixth  and  East  Thirty- 
seventh  streets,  where  the  line  diverges  as  above  described;  there  shall  be  two  tracks 
from  the  point  of  divergence  through  East  Thirty-sixth  street  and  Fifth  avenue  to 
the  point  where  the  lines  reunite ;  and  two  tracks  from  the  point  of  divergence  through 
Lexington  avenue  and  East  Thirty-fifth  street  to  the  said  point  in  Fifth  avenue,  where 
the  lines  reunite;  and  for  the  remainder  of  the  distance  southerly  under  I-ifth  avenue 
and  Broadway  there  shall  be  four  tracks  as  far  south  as  Chambers  street.  From 
Chambers   street  southerly  under  Broadway,  Vesey  street.  Trinity  place   and   (irecn- 


230 

wich  street  there  shall  be  two  tracks.  In  the  loop  under  the  City  Hall  Park  there 
shall  be  one  track.  There  shall  be  as  many  additional  tracks  as  may  be  needed  for 
convenient  operation  of  terminals  under  Battery  place  and  "Battery  Park. 

All  of  the  above  mentioned  tracks  shall  be  placed  in  subway  or  tunnel  substantially 
parallel  with  each  other  and  on  substantially  the  same  level;  except  that  wherever 
required  by  special  necessities  o^  surface  or  subsurface  structures  or  other  special  or 
local  necessities,  and  except  for  the  purpose  of  avoiding  grade  crossings  at  Lexington 
avenue  and  Thirty-fifth  street,  Lexington  avenue  and  Thirty-sixth  street.  Lexing- 
ton avenue  and  One  Hundred  and  Twenty-ninth  street,  Third  avenue  and  One  Hun- 
dred and  Thirty-eighth  street,  One  Hundred  and  Forty-ninth  street,  near  Cortlandt 
avenue;  Park  avenue  and  One  Hundred  and  Thirty-eighth  street,  or  at  the  City  Hall 
Park  loop,  or  elsewhere,  any  one  or  more  of  the  tracks  may  be  depressed  below  the  level 
of  the  other  track  or  tracks  to  a  depth  of  not  more  than  20  feet. 

The  tracks  shall  be  placed  in  general  under  the  central  part  of  the  longitudinal 
streets  of  the  route  so  far  as  may  be  practicable  and  convenient ;  except  that  in  Morris 
avenue  they  shall  be  placed  on  the  westerly  side  of  said  avenue;  and  except  that  in 
turning  from  Fifth  avenue  to  Broadway,  as  described  in  section  5-D  above,  the  tracks 
may  be  placed  as  far  easterly  as  necessary,  or  under  the  surface  of  Madison  Square ; 
and  wherever  else  required  by  special  or  local  necessities,  or  for  curves,  the  tracks  or 
any  one  or  more  of  them  may  be  diverted  as  far  as  necessary  to  one  side  or  the 
other  of  the  longitudinal  streets  of  the  route  or  any  of  them.  But  in  Fifth  avenue 
and  Broadway  no  wall  of  the  tunnel  or  part  thereof  (except  at  stations,  station  ap- 
proaches, points  where  the  route  passes  from  streets  to  private  property,  curves  and 
places  of  access  to  subsurface  structures,  as  hereinafter  provided)  shall  be  within 
the  distance  of  five  feet  of  the  exterior  line  or  side  of  the  longitudinal  street  of  the 
route.  In  all  other  longitudinal  streets  of  the  route,  any  part  of  such  streets  may  be 
occupied  so  far  as  the  purposes  of  this  general  plan  require. 

The  tracks  under  East  Thirty-fifth  street  and  East  Thirty-sixth  street  may  be 
constructed  in  and  occupy  the  same  tunnel  as  another  subway  to  be  built  under  the 
said  streets  between  Third  avenue  and  Eighth  avenue. 

The  roof  of  the  tunnels  when  under  a  street  shall  be  as  near  the  surface  of  the 
street  as  street  conditions  and  grades  will  conveniently  permit;  except  that  under 
East  Thirty-fifth  and  East  Thirty-sixth  street  and  under  East  One  Hundred  and 
Forty-ninth  street  and  Park  avenue,  the  tunnel  shall  be  so  constructed  as  to  pass 
under  the  subway  constructed  under  resolutions  of  this  Board  adopted  January  14 
and  February  4,  1897;  and  except  also  that  near  the  intersection  of  Third  avenue 
and  East  One  Hundred  and  Thirty-eighth  street  the  tunnel  may,  if  necessary,  be 
depressed  to  a  depth  sufficient  to  allow  other  tunnels  or  subways  to  be  constructed 
over  and  across  it. 

The  tirtinels  above  described  shall  in  no  case  be  less  than  thirteen  feet  in  height 
in  the  clear. 
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The  roof  of  the  said  tunnels  shall  be  of  iron  or  steel,  with  brick  or  concrete 
arches,  supported  when  necessary  by  iron  or  steel  or  masonry  columns  and  resting  upon 
masonry  walls;  or  the  roof  shall  be  a  masonry  structure;  or  the  whole  of  the  lining 
may  be  of  metal. 

Adjacent  tracks  shall  be  connected  by  necessary  and  suitable  switches  and  con- 
nections, and  an  additional  track  for  siding  accommodations  may  be  constructed  not 
to  exceed  in  length  one  quarter  of  a  mile  for  each  mile  of  roadway. 

The  tracks  may  at  any  point  of  the  said  route,  or  of  the  spur  or  loops  therein 
included,  be  placed  in  the  same  tunnel;  or  there  may  be  separate  tunnels  for  one  or 
more  tracks,  as  shall  be  most  convenient. 

The  tracks  shall  be  of  standard  gauge,  that  is  to  say,  of  the  width  of  four  feet 
and  eight  and  a  half  inches  between  the  rails.  There  shall  be  a  width  in  the  tunnels 
not  exceeding  fifteen  feet  for  each  track  in  addition  to  the  thickness  of  the  supporting 
waifs,  except  that  at  stations,  switches,  turnouts,  curves  and  crossovers  the  width  may  be 
increased. 

Stations  and  station  approaches  shall,  in  general,  be  at  the  intersections  of  streets, 
and  shall  be  built  under  the  streets  and  immediately  adjoining  private  abutting  property, 
or  through  or  under  private  property  to  be  acquired  for  the  purpose.  The  streets  under 
which  stations  or  station  approaches  shall  be  built  may  include  cross  streets,  but  no 
part  of  any  cross  street  shall  be  used  for  a  station  approach  at  a  distance  greater 
than  seventy-five  feet  from  the  exterior  line  or  side  of  the  longitudinal  street  of 
the  route. 

Wherever  along  any  part  of  the  routes  above  described  it  shall  be  necessary  for 
the  proper  maintenance  or  accommodation  of  pipes,  wires,  sewers  or  other  subsurface 
structures,  the  removal,  construction  or  reconstruction  of  which  shall  be  rendered 
necessary  by  the  construction  of  the  railway,  the  width  of  any  tunnel  or  subway  may 
be  enlarged  on  either  or  both  sides  by  an  additional  width  on  each  side  of  the  route, 
not  to  exceed  fifteen  feet  on  either  side,  provided  always  that  the  limits  hereinbefore 
4)rovided  as  to  certain  longitudinal  streets  of  the  route  shall  be  observed.  All  or  any 
pipes,  wires,  sewers  or  other  subsurface  structures  may  be  placed  in  suitable  galleries 
to  be  constructed  within  the  additional  widths  hereinbefore  permitted.  At  each  cross 
street  where  accommodation  for  pipes,  wires,  sewers  and  other  subsurface  structures 
shall  be  those  provided  within  the  tunnels  or  subways,  such  tunnels  or  subways,  in 
order  to  provide  convenient  access  to  the  same,  may  have,  within  the  limit  of  the 
sides  or  exterior  lines  of  such  cross  streets  or  such  lines  produced,  an  additional  width 
on  each  side  of  the  routes  not  to  exceed  fifteen  feet. 

Pipes,  wires,  sewers  and  other  subsurface  structures  at  any  part  of  the  said  routes 
shall  be  removed  or  disturbed  only  when  necessary  for  the  construction  and  operation 
of  the  railway  above  referred  to,  and  if  removed  or  disturbed  shall  be  placed  under 
the  several  streets  in  such  manner  and  in  such  location  that  the  use  and  service  thereof 
shall  not  be  impaired.    Such  pipes,  wires,  sewers  and  other  subsurface  structures  shall 
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be  left  or  shall  be  so  arranged  as  to  give  free  access  for  their  repair  or  alteration,  or 
for  the  placing  with  them,  so  far  as  there  may  be  space,  of  new  pipes,  wires,  sewers 
and  other  like  structures,  and  for  making  connections  between  the  same  and  abutting 
buildings  at  any  time. 

The  manner  of  construction  shall  be  by  tunneling  or  excavation  under  cover, 
except  in  places  where  this  Board  shall  give  express  permission  to  construct  by  open 
excavation. 

In  parks,  parkways  and  public  places  under  the  jurisdiction  of  the  Department  of 
Parks,  all  trees  injured  or  destroyed  shall  be  replaced  under  the  direction  and  lo  the 
satisfaction  of  the  said  Department. 

Mode  of  Operation. 
The  general  mode  of  operation  of  the  route  or  routes  above  described  shall  be 
by  electricity  or  some  other  power  not  requiring  combustion  within  the  tunnels,  and 
the  motors  shall  be  capable  of  moving  trains  at  a  speed  of  not  less  than  forty  miles 
per  hour  for  long  distances,  exclusive  of  stops. 

Definitions. 

The  word  "street'*  wherever  used  herein,  shall  include  an  avenue  or  public  place. 

The  words  "Rapid  Transit  Act"  wherever  used  herein  shall  be  taken  and  held  to 
menn  chapter  4  of  the  Laws  of  1891  as  amended  by  chapter  752  of  the  Laws  of  1894, 
and  other  acts  of  the  Legislature. 

Maps  and  Drawings. 
It  is  further 

Resolved,  That  the  twelve  maps  and  drawings  entitled  "Board  of  Rapid  Transit 
Railroad  Commissioners  of  the  City  of  New  York— Routes  and  General  Plan,"  one  of 
the  said  drawings  being  marked  "Key  Map  No.  3  Borough  of  Manhattan,"  two  of  the 
said  drawings  being  marked  "Manhattan  No.  3"  sheets  Nos.  i  and  3,  one  of  the  said 
drawings  being  marked  "Manhattan  Nos.  3  and  4,"  sheet  No.  2,  one  of  the  said  draw- 
ings being  marked  "Key  Map,  No.  4,  Borough  of  Manhattan,"  five  of  the  said  drawings 
being  marked  ''Manhattan  No.  4"  sheet  No.  i  and  sheets  Nos.  3  to  6  inclusive,  and 
two  of  the  said  drawings  bein^  marked  "Manhattan,  Nos.  4  and  2"  sheets  Nos.  7  and 
8,  are  hereby  adopted  as  showing  the  foregoing  routes  and  general  plans,  for  conven- 
ience merely,  and  that  said  maps  and  drawings  are  not  to  be  deemed  a  part  of  the 
description  of  the  routes  or  a  part  of  the  general  plans,  for  any  purposes  whatever. 

Ayes — Commissioners  Willcox,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

Modification  of  Gerard  Avenue  Route. 

Upon  motion,  duly  seconded,  the  following  was  adopted: 

Whereas,  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of 
New  York  did,  on  the  ist  day  of  June,  1905,  adopt  certain  routes  and  general  plan  for 
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a  rapid  transit  railway  in  The  City  of  New  York,  a  copy  of  which  is  hereto  annexed 
entitled  "Copy  Routes  and  General  Plan  adopted  ist  June,  1905,"  and  which  route 
is  known  as  the  Gerard  Avenue  Route ;  and 

Whereas,  The  said  routes  and  general  plan  were  afterwards  duly  approved  by 
the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York,  on  the  14th  day 
of  July,  1905,  by  the  Mayor  of  The  City  of  New  York  on  the  28th  day  of  July,  1905, 
and  were  duly  approved  by  commissioners  appointed  by  the  Appellate  Division  of  the 
Supreme  Court  in  the  First  Judicial  Department,  which  consent  was  duly  confirmed 
by  the  said  Appellate  Division  and  its  consent  given  to  the  said  routes  and  general 
plan  in  lieu  of  the  consent  of  the  owners  of  a  majority  in  value  of  the  property  along 
the  said  route,  by  an  order  entered  on  the  19th  day  of  October,  1906 ;  and 

Whereas,  The  Public  Service  Commission  for  the  First  District  was  the  successor 
of  the  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New  York, 
pursuant  to  the  provisions  of  chapter  429  of  the  Laws  of  1907,  has  duly  made  the 
inquiries  and  investigation  necessary  or  proper  in  the  premises,  and  has  determined 
that  the  modification  and  amendment  of  the  said  route  and  general  plan  hereinafter 
set  forth  is  necessary  for  the  interest  of  the  public  and  of  The  City  of  New  York  and 
should  be  established  as  hereinafter  provided ;  now,  therefore,  be  it 

Resolved,  That  subject  to  the  approvals  and  consents  to  be  first  obtained,  as  in 
this  resolution  hereinafter  mentioned,  the  said  routes  and  general  plan  heretofore 
adopted  by  the  said  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of 
New  York  be  and  they  hereby  are  modified  and  amended  in  the  following  respects : 

(i)     By  striking  out  from  the  said  routes  and  general  plan  the  portion  of  the 
second  paragraph  under  the  head  of  General  Plan  of  Construction  as  follows,  to-wit: 
"except  that  northerly  from  the  point  in  Gerard  avenue  near  the  southerly  side  of 
East  One  Hundred  and  Sixty-eighth  street,  where  the  route  separates  into  two 
routes,  there  shall  be  two  ascending  tracks  and  two  descending  tracks." 
And  by  substituting  in  the  place  and  stead  thereof  the  words  as  follows,  to  wit : 
except  that  northerly  from  One  Hundred  and  Fifty-first  street  and  Gerard  avenue 
there  shall  be  three  tracks  to  the  point  near  the  southerly  side  of  East  One  Hun- 
dred and  Sixty-eighth  street  where  the  route  separates  into  two  routes;  thence 
northerly  there  shall  be  three  ascending  and  three  descending  tracks. 
So  that  the  whole  of  said  paragraph  shall  read  as  follows : 

For  the  whole  of  the  route  above  described  there  shall  be  two  tracks;  except 
that  northerly  from  One  Hundred  and  Fifty-first  street  and  Gerard  avenue  there 
shall  be  three  tracks  to  the  point  near  the  southerly  side  of  East  One  Hundred  and 
Sixty-eighth  street  where  the  route  separates  into  two  routes;  thence  northerly 
there  shall  be  three  ascending  and  three  descending  tracks. 

(2)  By  modifying  the  following  portion  of  the  third  paragraph  under  the  head  of 
"General  Plan  of  Construction:" 

"where  the  route  separates  into  two  routes,  the  tracks  shall  be  at  such  levels 
and  on  such  alignments  as  to  permit  of  proper  connection  by  two  of  such  tracks 
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with  a  subway,  and  by  two  of  such  tracks  with  an  elevated  railway,  in  Jerome 
avenue ;" 

by  substituting  the  word  "three"  for  the  word  "two,"  so  that  the  whole  of  said  para- 
graph shall  read  as  follows: 

All  of  the  above  mentioned  tracks  shall  be  substantially  parallel  with  each 
other  and  on  substantially  the  same  level;  except  that  northerly  from  the  said 
point  in  Gerard  avenue,  near  the  southerly  side  of  East  One  Hundred  and  Sixty- 
eighth  street,  where  the  route  separates  into  two  routes,  the  tracks  shall  be  at 
such  levels  and  on  such  alignments  as  to  permit  of  proper  connection  by  three  of 
such  tracks  with  a  subway,  and  by  three  of  such  tracks  with  an  elevated  railway, 
in  Jerome  avenue;  and  except  also  that  wherever  else  required  by  special  neces- 
sities of  surface  or  subsurface  structures  or  other  special  or  local  necessities,  or 
for  the  purpose  of  avoiding  grade  crossings,  any  one  or  more  of  the  tracks  may 
be  elevated  above  or  depressed  below  the  other  track  or  tracks  so  far  as  may  be 
necessar3^ 

(3)  By  modifying  the  portion  of  the  fourth  paragraph  under  the  head  of  "General 
Plan  of  Construction :" 

"The  tracks  shall  be  placed  in  tunnels  or  subways,  except  that  northerly  from 
the  point  where  one  of  the  routes  or  branches  above  described  emerges  to  the 
surface  in  Gerard  avenue  two  of  the  tracks  shall  be  carried  upon  a  viaduct  over  and 
along  Gerard  avenue  and  over  and  along  Jerome  avenue." 
by  substituting  the  word  "three"  for  the  word  "two." 
So  that  the  said  paragraph  shall  read  as  follows: 

The  tracks  shall  be  placed  in  tunnels  or  subways,  except  that  northerly  from 
the  point  where  one  of  the  routes  or  branches  above  described  emerges  to  the  sur- 
face in  Gerard  avenue  three  of  the  tracks  shall  be  carried  upon  a  viaduct  over  and 
along  Gerard  avenue  and  over  and  along  Jerome  avenue. 

Resolved,  That  whereas  this  Commission  has  duly  made  the  inquiries  and  investi- 
gation necessary  or  proper  in  the  premises  and  has  determined  that  the  modification 
and  amendment  aforesaid  of  the  said  routes  and  general  plan  were  necessary  for  the 
interest  of  the  public  and  of  The  City  of  New  York,  and  should  be  established  as  herein 
provided,  this  Commission  does  hereby  determine  and  establish  the  said  modification 
and  amendment,  subject  to  the  approvals  and  consents  to  be  first  obtained  as  herein- 
after mentioned ;  and  it  is  further 

Resolved,  That  the  said  modification  and  amendment  of  the  routes  and  general 
plan  shall  take  effect  only  upon  and  after  the  following  approvals  thereof  and  con- 
sents thereto  shall  be  duly  had,  to  wit: 

I.  The  approval  and  consent  of  the  Board  of  Estimate  and  Apportionment  of 
The  City  of  New  York. 

II.  The  approval  of  the  Mayor  of  The  City  of  New  York. 


235 

III.  The  consents  of  the  owners  of  a  majority  in  value  of  the  property  upon  the 
portion  of  the  said  routes  hereby  modified  and  amended,  or  if  such  consents  cannot 
be  obtained,  then  in  lieu  thereof  the  determination  of  three  commissioners  to  be  ap- 
pointed by  the  Appellate  Division  of  the  Supreme  Court,  in  and  for  the  First  Judicial 
Department,  duly  confirmed  by  the  said  Appellate  Division;  and  it  is  further 

Resolved,  That  the  two  maps  entitled  "Public  Service  Commission  for  the  First 
District,  Routes  and  General  Plan,  Bronx  Key  May  A  and  Bronx  A — Sheet 
No.  2,"  are  hereby  adopted  as  showing  the  modification  hereby  adopted  of  the  fore- 
going routes  and  general  plan,  for  convenience  merely,  and  that  said  maps  are  not  to 
be  deemed  a  part  of  the  description  of  the  routes,  or  a  part  of  the  general  plan  for 
any  purpose  whatever. 

Copy   RoriES   and   General   Plans   Adopted  June    i,    1905. 

Whereas,  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City 
of  Xcw  York  has  determined  that  a  rapid  transit  railway  or  railways  for  the  con- 
venience and  transportation  of  persons  and  property  in  addition  to  those  already  exist- 
ing, authorized  or  proposed  are  necessary  for  the  interest  of  the  public  and  of  The 
City  of  New  York,  and  should  be  established  therein  as  hereinafter  provided;  and 

Whereas,  This  Board  has  duly  made  the  inquest  and  investigation  necessary  or 
proper  in  the  premises  and  all  such  inquests  and  investigations  as  arc  necessary  or 
proper  for  such  determination;  now  therefore 

This  Board,  by  the  concurrent  votes  of  at  least  six  members,  does  hereby  adopt 
the  following  route  or  routes  for  an  additional  rapid  transit  railway  or  railways  in 
The  Cit}'  of  New  York  and  does  hereby  determine  and  establish  the  said  additional 
route  or  routes  thereof  as  follows,  and  does  hereby  adopt  a  general  plan  of  con- 
struction of  the  said  railway  or  railways,  the  route  or  routes  of  which  are  herein 
provided,  and  does  in  such  general  plan  hereby  adopted  show  the  general  mode  of 
operation  and  such  details  as  to  manner  of  construction  as  may  be  necessary  to  show 
the  extent  to  which  any  street,  avenue  or  other  public  place  is  to  be  encroached 
upon  and  the  property  abutting  thereon  affected. 

This  Board,  in  adopting  the  said  route  or  routes  and  general  plans,  expressly 
reserves  all  the  powers  in  relation  to  the  construction  of  the  said  route  or  routes 
which  are  conferred  upon  it  by  section  34  of  the  Rapid  Transit  Act.  In  particular 
it  reserves  the  right  to  contract  for  the  construction  of  the  whole  road  or  all  the 
roads  provided  for  in  the  following  plans  in  a  single  contract;  or  by  separate  con- 
tracts, executed  from  time  to  time,  to  provide  for  the  construction  of  parts  of  said 
road  or  roads  or  for  the  construction  at  first  of  two  or  more  tracks  over  a  part  or 
parts  of  such  road  or  roads,  and  afterwards  of  one  or  more  additional  tracks  over  a 
part  or  parts  of  such  road  or  roads,  as  the  necessities  of  The  City  of  New  York 
and  the  increase  of  its  population  may  in  the  judgment  of  this  Board  require;  or  to 
provide  in  a  contract  for  any  part  of  such  railroad  that  at  a  future  time  upon  the 
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requirement  of  this  Board,  the  contractor  shall  construct  the  remainder  or  any  part 
of  the  remainder  of  said  road  as  the  growth  of  the  population  or  the  interests  of  the 
City  may,  in  the  judgment  of  this  Board,  require. 

Route. 
A  route  lying  wholly  within  the  Borough  of  The  Bronx,  the  centre  line  of  which 
shall  begin  at  a  suitable  point  in  East  One  Hundred  and  Thirty-eighth  street,  between 
the  westerly  side  of  Third  avenue  and  the  easterly  side  of  Park  avenue,  at  which 
a  connection  or  connections  can  be  made  with  spurs  curving  thence  northerly  and 
southerly  to  unite  with  subways  to  be  hereafter  constructed  under  and  along  Third 
avenue  and  under  and  along  Park  avenue.  From  the  said  point  of  beginning  the 
centre  line  of  said  route  shall  run  westerly  under  and  along  East  One  Hundred  and 
Thirty-eighth  street  to  a  point  near  the  intersection  of  the  centre  line  of  East  One 
Hundred  and  Thirty-eighth  street  with  the  centre  line  of  Walton  avenue;  thence 
curving  northwesterly  to  a  point  near  the  intersection  of  the  northerly  line  of  East 
One  Hundred  and  Thirty-eighth  street  with  the  easterly  side  of  Gerard  avenue ;  thence 
under  private  property  to  Gerard  avenue  and  under  and  along  Gerard  avenue  to  a 
point  near  the  southerly  side  of  East  One  Hundred  and  Sixt>'-eighth  street  where 
the  said  route  shall  separate  into  two  routes  along  the  same  avenue,  but  at  different 
levels.  One  of  the  said  routes  shall  continue  northerly  on  a  descending  grade  under 
the  surface  of  Gerard  avenue  curving  into  Jerome  avenue  and  uniting  at  a  suitable 
point  between  Clarke  place  and  East  One  Hundred  and  Seventieth  street  with  a 
subway  to  be  hereafter  constructed  under  Jerome  avenue.  The  other  of  the  said 
routfcs  running  from  the  said  point  in  Gerard  avenue  near  the  southerly  side  of 
East  One  Hundred  and  Sixty-eighth  street,  shall  begin  to  ascend  and  shall  emerge 
to  the  surface  and  continue  northerly  over  and  along  Gerard  avenue,  curving  into 
Jerome  avenue  and  uniting  near  the  intersection  of  Clarke  place  with  an  elevated 
structure  to  be  constructed  over  and  along  Jerome  avenue. 

General  Plan  of  Construction. 

The  general  plan  of  construction  hereby  adopted  for  the  foregoing  route  is  as 
follows : 

For  the  whole  of  the  route  above  described  there  shall  be  two  tracks ;  except  that 
northerly  from  the  point  in  Gerard  avenue  near  the  southerly  side  of  East  One  Hun- 
dred and  Sixty-eighth  street,  where  the  route  separates  into  two  routes,  there  shall 
be  two  ascending  tracks  and  two  descending  tracks. 

All  of  the  above  mentioned  tracks  shall  be  substantially  parallel  with  each  other 
and  on  substantially  the  same  level;  except  that  northerly  from  the  said  point  in 
Gerard  avenue,  near  the  southerly  side  of  East  One  Hundred  and  Sixty-eighth  street, 
where  the  route  separates  into  two  routes,  the  tracks  shall  be  of  such  levels  and  on 
such  alignments  as  to  permit  of  proper  connection  by  two  of  such  tracks  with  a 
subway,  and  by  two  of  such  tracks  with  an  elevated  railway,  in  Jerome  avenue;  and 
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except  also  that  wherever  else  required  by  special  necessities  of  surface  or  subsurface 
structures  or  for  special  or  local  necessities,  or  for  the  purpose  of  avoiding  grade 
crossings,  any  one  or  more  tracks  may  be  elevated  above  or  depressed  below  the  other 
track  or  tracks  so  far  as  may  be  necessary. 

The  tracks  shall  be  placed  in  tunnels  or  subways,  except  that  northerly  from  the 
point  where  one  of  the  routes  or  branches  above  described  emerges  to  the  surface  in 
Gerard  avenue,  two  of  the  tracks  shall  be  carried  upon  a  viaduct  over  and  along 
Gerard  avenue  and  over  and  along  Jerome  avenue. 

The  tracks  shall  be  placed  in  general  under  the  central  part  of  the  longitudinal 
streets  forming  a  portion  of  the  route  above  described  so  far  as  may  be  practicable 
and  convenient;. but  wherever  required  by  special  or  local  necessities  or  for  curves, 
the  tracks  or  any  or  one  or  more  of  them  may  be  diverted  as  far  as  necessary  to  one 
side  or  the  other  of  such  streets  or  any  of  them.  But  in  East  One  Hundred  and 
Thirty-eightii  street  and  Jerome  avenue  no  wall  of  the  tunnel  or  viaduct  or  any  part 
thereof  (except  at  stations,  station  approaches,  points  where  the  route  passes  from 
streets  to  private  property,  curves  and  places  of  access  to  subsurface  structures,  as 
hereinafter  provided)  shall  be  within  a  distance  of  five  feet  of  the  exterior  line  or 
side  of  the  said  street.  In  all  other  longitudinal  streets  of  the  route,  any  part  of 
such  streets  may  be  occupied  so  far  as  the  purposes  of  this  general  plan  require. 

Wherever  the  tracks  change  from  tunnel  to  viaduct,  or  from  viaduct  to  tunnel, 
the  change  shall  be  so  made  as  to  involve  the  use  of  the  surface  to  the  least  possible 
extent  consistent  with  the  proper  gradient  for  the  tracks. 

Wherever  necessary  for  the  proper  support  of  the  surface  of  a  street  the  roof 
of  the  tunnels  shall  be  of  iron  or  steel,  with  brick  or  concrete  arches,  supported,  when 
necessary,  by  iron  or  steel  or  masonry  columns  and  resting  upoh  masonry  walls;  or 
the  roof  shall  be  a  masonry  structure,  or  the  whole  of  the  lining  may  be  of  metal. 

The  roof  of  the  tunnels  when  under  a  street  shall  be  as  near  the  surface  as 
street  conditions  and  grades  will  conveniently  permit. 

The  tunnels  shall  in  no  case  be  less  than  thirteen  feet  in  height  in  the  clear. 
There  shall  be  a  width  in  the  tunnels  not  exceeding  fifteen  feet  for  each  track 
in  addition  to  the  thickness  of  the  supporting  walls,  except  that  at  stations,  switches, 
turnouts,  curves  and  cross  overs  the  width  may  be  increased. 

Viaducts  shall  be  built  with  a  width  of  twelve  and  one-half  feet  for  each  track, 
except  on  curves  or  where  greater  width  is  required  for  special  construction,  and 
with  an  additional  width  of  three  feet  on  each  side  for  outside  footways.  Viaducts 
may  be  built  of  metal  or  of  masonry  or  of  both. 

The  tracks  shall  be  of  standard  gauge,  that  is  to  say,  of  the  width  of  four  feet 
»nd  eight  and  a  half  inches  between  the  rails. 

Adjacent  tracks  shall  be  connected  by  necessary  and  suitable  switches  and  con- 
nections and  an  additional  track  for  siding  accommodations  may  be  constructed  not 
to  exceed  in  length  one  quarter  of  a  mile  for  each  mile  of  roadway. 
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The  tracks,  wherever  constructed  below  the  surface,  may  at  any  point  of  the 
route  be  placed  in  the  same  tunnel ;  or  there  may  be  separate  tunnels  for  one  or  more 
tracks,  as  shall  be  most  convenient. 

Stations  and  station  approaches  shall,  in  general,  be  at  the  intersections  of 
streets,  and  shall  be  built  under  or,  if  the  position  of  the  tracks  so  require,  over  the 
streets  and  immediately  adjoining  private  abutting  property  or  through  private  prop- 
erty to  be  acquired  for  the  purpose,  or  both  under  or  over  streets  and  through  private 
property  as  aforesaid.  The  streets  under  which  stations  or  station  approaches  shall 
be  built  may  include  cross  streets,  but  no  part  of  any  cross  street  shall  be  used 
for  a  station  approach  at  a  distance  greater  than  seventy-five  feet  from  the  exterior 
line  or  side  of  the  longitudinal  street  of  the  route. 

Wherever  along  any  part  of  the  routes  above  described  it  shall  be  necessary   for 
the   proper   maintenance   or    accommodation   of   pipes,   wires,    sewers    or    other    sub- 
surface   structures,   the    removal,    construction    or    reconstruction    of   which   shall    be 
rendered  necessary  by  the  construction  of  the  railway,  the  width   of  any  tunnel   or 
subway  may  be  enlarged  on  either  or  both  sides  by  an  additional  width  on  each  side  of 
the  route,  not  to  exceed  fifteen  feet  on  either  side,  provided  always  that  the  limits 
hereinbefore  provided  as  to  certain  longitudinal  streets  of  the  route  shall  be  observed. 
All  or  any  pipes,  wires,  sewers  or  other  subsurface  structures  may  be  placed  in  suit- 
able galleries  to  be  constructed  within  the  additional  widths  hereinbefore  permitted. 
At  each  cross  street  where  accommodation   for  pipes,  wires,  sewers  and  other   sub- 
surface structures  shall  be  those  provided  within  the  tunnels  or  subways,  such  tunnels 
or  subways,  in  order  to  provide  convenient  access  to  the  same,  may  have,  within  the 
limit  of  the  sides  or  exterior  lines  of  such  cross  streets  or  such  lines  produced,   an 
additional  width  on^  each  side  of  the  routes  not  to  exceed  fifteen  feet. 

Pipes,  wires,  sewers,  street  railway  tracks,  poles  for  electric  wires  and  other 
subsurface  structures  at  any  part  of  the  said  routes  shall  be  removed  or  disturbed 
only  when  necessary  for  the  construction  and  operation  of  the  railway  al)ove  referred 
to,  and  if  removed  or  disturbed  shall  be  placed  upon,  over  or  under  the  several 
streets  in  such  manner  and  in  such  location  that  the  use  and  service  thereof  shall 
not  be  impaired.  Pipes,  wires,  sewers  and  other  subsurface  structures  shall  be  left 
or  shall  be  so  arranged  as  to  give  free  access  for  their  repair  or  alteration,  or  for 
the  placing  with  them,  so  far  as  there  may  be  space,  of  new  pipes,  wires,  sewers  and 
other  like  structures,  and  for  making  connections  between  the  same  and  abutting 
buildings  at  any  time. 

The  manner  of  construction  of  subways  shall  be  by  tunneling  or  open  excavation. 

In  parks,  parkways,  and  public  places  under  the  jurisdiction  of  the  Department 
of  Parks,  all  trees  injured  or  destroyed  in  the  course  of  construction  shall  be 
replaced,  under  the  direction  and  to  the  satisfaction  of  said  Department. 
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Afode  of  Operation. 
The  general  mode  of  operation  of  the  route  or  routes  above  described  shall  be  by 
electricity  or  some  other  power  not  requiring  combustion  within  the  tunnels,  and  the 
motors  shall  be  capable  of  moving  trains  at  a  speed  of  not  less  than  forty  miles  per 
hour  for  long  distances,  exclusive  of  stops. 

DeHnitions. 

The  word  "street,"  wherever  used  herein,  shall  include  an  avenue  or  public  place. 

The  words  "Rapid  Transit  Act/'  wherever  used  herein,  shall  be  taken  and  held  to 
mean  chapter  4  of  the  Laws  of  1891,  entitled  "An  Act  to  provide  for  rapid  transit 
railroads  in  cities  of  over  one  million  inhabitants,"  as  amended  by  chapter  752  of  the 
Laws  of  1894  and  other  acts  of  the  Legislature. 

Maps  and  Drawings. 
It  is  further 

Resolved,  That  the  maps  and  drawings,  entitled  "Board  of  Rapid  Transit  Railroad 
Commissioners  of  The  City  of  New  York — Routes  and  General  Plan,"  one  of  the 
said  drawings  being  marked  "Key  Map  No.  i.  Borough  of  The  Bronx,"  and  two  of 
the  said  drawings  being  marked  "Bronx,  No.  i,"  sheets  Nos.  11  and  12,  be  and  they 
arc  hereby  adopted  as  showing  the  foregoing  routes  and  general  plans,  for  con- 
venience merely,  and  that  said  maps  and  drawings  are  not  to  be  deemed  a  part  of 
the  description  of  the  routes  or  a  part  of  the  general  plans,  for  any  purpose  whatever. 

A>'es — Commissioners    Willcox,    Maltbie,    Eustis. 

Nays — None.  ^ 

Carried. 

Resolutions  for  Can.\l  Street  Route. 

Upon  motion,  duly  seconded,  the  following  was  adopted : 

Whereas,  The  Public  Service  Commission  for  the  First  District  has  determined 
that  a  rapid  transit  railway  or  railways  for  the  convenience  and  transportation  of  per- 
sons and  property,  in  addition  to  those  already  existing,  authorized  or  proposed,  are 
necessary  for  the  interest  of  the  public  and  of  The  City  of  New  York  and  shnuld  be 
established  therein  as  hereinafter  provided ;   and 

Whereas,  This  Commission  has  duly  made  the  inquest  and  investigation  neces- 
sary or  proper  in  the  premises,  and  all  such  inquests  and  investigations  as  are  neces- 
sary or  proper  for  such  determination, 

Now,  therefore,  this  Commission  does  hereby  adopt  the  following  route  or  routes 
for  an  additional  rapid  transit  railway  or  railways  in  The  City  of  New  York,  and  does 
hereby  determine  and  establish  the  said  additional  route  or  routes  thereof  as  follows, 
and  does  herebv  adopt  a  general  plan  of  construction  of  the  said  railway  or  railwavs. 
the  route  or  routes  of  which  are  herein  provided,  and  does  in  such  general  plan  herebv 
adopted  show  the  general  mode  of  operation  and  such  details  as  to  matter  of  construe- 
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tion  as  may  be  necessary  to  show  the  extent  to  which  any  street,  avenue  or  other 
public  place  is  to  be  encroached  upon  and  the  property  abutting  thereon  affected. 

This  Commission  in  adopting  the  said  route  or  routes  and  general  plans  expressly 
reserves  all  the  powers  in  relation  to  the  construction  of  the  said  route  or  routes 
which  are  conferred  upon  it  by  section  34  of  the  Rapid  Transit  Act.  In  particular,  it 
reserves  the  right  to  contract  for  the  construction  of  the  whole  road  or  all  the  roads 
provided  for  in  the  following  plans  in  a  single  contract;  or  by  separate  contracts  ex- 
ecuted from  time  to  time,  to  provide  for  the  construction  of  parts  of  said  road  or 
roads  or  for  the  construction  at  first  of  two  or  more  tracks  over  a  part  or  parts  of 
such  road  or  roads  and  afterwards  of  one  or  more  additional  tracks  over  a  part  of 
such  road  or  roads  as  the  necessities  of  The  City  of  New  York  and  the  increase  of  its 
population  may  in  the  judgment  of  this  Board  require;  or  to  provide  in  a  contract  for 
•iny  part  of  such  railroad  that  at  a  future  rime  upon  the  requirement  of  this  Commis- 
sion the  Contractor  shall  construct  the  remainder  or  any  part  of  the  remainder  of  said 
road  as  the  growth  of  the  population  or  the  interests  of  the  City  may,  in  the  judg- 
ment of  this   Commission,   require. 

Route. 
A  route  lying  wholly  within  the  Borough  of  Manhattan,  the  centre  line  of  which 
shall  begin  at  a  suitable  point  in  Canal  street  at  or  near  Centre  street  at  which  a  con- 
nection or  connections  can  be  made  with  a  route  running  over  the  Manhattan  Bridge, 
thence  running  westerly  through  and  under  Canal  street  to  Hudson  street ;  thence  con- 
tinuing westerly  under  Canal  street  to  Washington  street;  thence  in  a  loop  curving 
southerly  under  Canal  street,  public  park  and  private  property  to  West  street;  thence 
southerly  under  West  street  and  curving  easterly  under  private  property  to  Watts 
street;  thence  easterlv  under  Watts  street  to  Canal  street  and  at  or  near  the  intersec- 
tion of  Canal  and  Hudson  streets  joining  the  line  on  Canal  street  described  above. 
Also  two  spurs  connecting  the  route  hereby  described  with  a  rapid  transit  railroad  to 
be  constructed  under  Broadway.  One  of  such  spurs  to  begin  at  a  point  in  Canal 
street  at  or  near  Lafayette  street;  running  thence  westerly  along  and  under  Canal 
street,  on  the  northerly  side  thereof  to  a  point  between  Lafayette  street  and  Broadway, 
where  it  curves  in  a  northwesterly  direction  under  private  property  to  Broadway,  con- 
necting with  the  said  rapid  transit  railroad  under  Broadway  at  about  Grand  street. 
The  other  of  such  spurs  to  begin  at  a  ooint  in  Canal  street  at  or  near  Lafayette  street; 
running  ihence  westerly  along  and  under  Canal  street,  on  the  southerly  side  thereof, 
to  a  point  between  Lafayette  street  and  Broadway,  where  it  curves  in  a  southwesterly 
direction  under  private  property  to  Broadway,  connecting  with  the  ^aid  rapid  transit 
railroad  under  Broadway  at  about  White   street. 

General  Plan  of  Construction. 
The  general  plan  of  construction  hereby  adopted  for  the  foregoing  route  is  as 
follows : 
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For  the  part  of  the  route  from  Centre  street  to  Hudson  street  there  shall  be  four 
tracks ;  for  the  entire  remainder  of  the  route,  including  the  spurs  above  described, 
there  shall  be  two  tracks.  There  shall  be  as  many  additional  tracks  as  may  be  needed 
for  convenient  operation  of  terminals  under  the  public  park  and  streets  at'  Canal, 
Hoboken  and  West  streets. 

All  of  the  above  mentioned  tracks  shall  be  placed  in  subway  or  tunnel  substan- 
tially parallel  with  each  other  and  on  substantially  the  same  level ;  except  that  wherever 
required  by  special  necessities  of  surface  or  subsurface  structures  or  other  special  or 
local  necessities,  or  for  the  purpose  of  avoiding  grade  crossings,  any  one  or  more 
of  the  tracks  may  be  depressed  below  the  level  of  the  other  track  or  tracks  so  far  as 
may  be  necessary. 

The  tracks  shall  be  placed  in  general  under  the  central  part  of  the  longitudinal 
streets  of  the  route  so  far  as  may  be  practicable  and  convenient,  except  that  wherever 
required  by  special  or  local  necessities  or  for  curves  the  tracks  or  any  one  or  more 
of  them  mav  be  diverted  as  far  as  necessary  to  one  side  or  the  other  of  the  longi- 
tudinal streets  of  the  route  or  any  of  them.  In  all  such  longitudinal  streets  of  the 
route  any  part  of  such  streets  may  be  occupied  so  far  as  the  purposes  of  this  general 
plan  require. 

The  roof  of  the  tunnels  shall  be  as  near  the  surface  of  the  street  as  street  con- 
ditions and  grades  and  rapid  transit  railroads  heretofore  proposed  or  constructed 
will  convenientlv  permit. 

The  tunnels  above  described  shall  in  no  case  be  less  than  thirteen  (13)  feet  in 
height  in  the  clear. 

The  roof  of  the  said  tunnels  shall  be  of  iron  or  steel  with  brick  or  concrete 
arches,  supported  when  necessary  by  iron  or  steel  or  masonry  columns  and  resting  upon 
masonry  walls;  or  the  roof  shall  be  a  masonry  structure,  or  the  whole  of  the  lining 
may  be  of  metal. 

Adjacent  tracks  shall  be  connected  by  necessary  and  suitable  switches  and  con- 
nections, and  additional  track  for  siding  accommodations  may  be  constructed  not 
to  exceed  in  length  one-fourth  of  a  mile  for  each  mile  of  roadway. 

The  tracks  from  Wooster  street  to  Centre  street  may  be  partly  constructed  in 
and  occupy  the  same  tunnels  as  other  subways  to  be  built  under  part  of  Canal  street 
as  portions  of  other  rapid  transit  routes  adopted  by  the  Board  of  Rapid  Transit 
Railroad  Commissioners  for  The  City  of  New  York. 

The  tracks  may  at  any  point  of  the  said  route  or  of  the  loop  therein  included 
be  placed  in  the  same  tunnel ;  or  there  may  be  separate  tunnels  for  one  or  more  tracks 
as  shall  be  most  convenient. 

The  tracks  shall  be  of  standard  gauge,  that  is  to  say,  of  the  width  of  four  (4) 
feet  and  eight  and  one-half  (85^2)  inches  between  the  rails.  There  shall  be  a 
width  in  the  tunnels  not  exceeding  fifteen  (15)  feet  for  each  track  in  addition  to  the 
thickness  of  the  supporting  walls,  unless  it  shall  be  necessary  to  tunnel  by  the  shield 
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method,  in  which  event  the  tracks  may  be  placed  in  tubes  not  exceeding  twent>'  ('20) 
feet  in  diameter  and  driven  or  placed  alonjjj  such  part  of  the  street  or  streets  as 
shall  be  most  convenient,  except  that  at  stations,  switches,  turnouts,  cur\'cs  and 
crossovers    the  width  or  diameter  may  be  increased. 

Stations  and  station  approaches  shall  in  general  be  at  the  intersection  of  streets 
and  shall  be  built  under  the  streets  and  immediately  adjoining  private  abutting 
property  or  through  or  under  private  property  to  be  acquired  for  the  purpose  or  both 
under  streets  and  through  private  property  as  aforesaid.  The  streets  under  which 
stations  or  station  approaches  shall  be  built  may  include  cross  streets,  but  no  part 
of  any  cross  street  shall  be  used  for  a  station  approach  at  a  distance  greater  than 
seventy-five  (75)  feet  from  the  exterior  line  or  side  of  the  longitudinal  street  of 
the  route. 

Wherever  along  any  part  of  the  routes  above  described  it  shall  be  necessar\' 
for  the  proper  maintenance  or  accommodation  of  pipes,  wires,  sewers  or  other 
subsurface  structures,  the  removal,  construction  or  reconstruction  of  which  shall  be 
rendered  necessary  by  the  construction  of  the  railway,  any  tunnel  or  subway  may- 
be enlarged  on  either  or  both  sides  by  an  additional  width  not  to  exceed  fifteen  (15) 
feet  on  each  side  of  the  route.  All  or  any  pipes,  wires,  sewers  or  other  subsurface 
structures  may  be  placed  in  suitable  galleries  to  be  constructed  within  the  additional 
width  hereinbefore  permitted.  At  each  cross  street  where  accommodation  for  pipes, 
wnres,  sewers  and  other  subsurface  structures  shall  be  thus  provided  within  the 
tunnels  or  subways,  such  tunnels  or  subways,  in  order  to  provide  convenient  access 
to  the  same,  may  have,  within  the  limit  of  the  sides  or  exterior  lines  of  such  cross 
streets  or  such  lines  produced,  an  additional  width  on  each  side  of  the  route  not  to 
exceed  fifteen   (15)   feet. 

Pipes,  wires,  sewers  and  other  subsurface  structures  at  any  part  of  the  said  route 
shall  be  removed  or  disturbed  only  when  necessary  for  the  construction  and  operation 
of  the  railway  above  referred  to,  and  if  removed  or  disturbed  shall  be  placed  under 
the  several  streets  in  such  manner  and  in  such  location  that  the  use  and  the  service 
thereof  shall  not  be  impaired.  Such  pipes,  wires,  sewers  and  other  subsurface 
structures  shall  be  left  or  shall  be  so  arranged  as  to  give  free  access  for  their  repair 
or  alteration,  or  for  the  placing  with  them,  so  far  as  there  may  be  space,  of  new  pipes, 
wires,  sewers  and  other  like  structures,  and  for  making  connections  between  the  same 
and  abutting  buildings  at  any  time. 

The  manner  of  construction  shall  be  by  tunneling  or  excavation  under  cover, 
except  in  places  where  this  Commission  shall  give  express  permission  to  construct 
by  open  excavation. 

In  parks,  parkways  and  public  places  under  the  jurisdiction  of  the  Department 
of  Parks,  all  trees  injured  or  destroyed  shall  be  replaced  under  the  direction  and 
to  the  satisfaction  of  the  said  Department. 
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Mode  of  Operation. 
The  sreneral  mode  of  operation  of  the  route  above  described  shall  be  by  electricity 
or   some  other  power  not  requiring  combustion  within  the  tunnels,   and   the   motors 
shall  be  capable  of  movinj?  trains  at  a  speed  of  not  less  than  fortj-   (40)   miles  per 
hour  for  lonp:  distances,  exclusive  of  stops. 

Definitions. 

The  word  "street"  wherever  used  herein  shall  include  an  avenue  or  public  place. 

The  words  "Rapid  Transit  Act"  wherever  used  herein  shall  be  taken  and  held 
to  mean  chapter  4  of  the  Laws  of  1891  as  amended  by  chapter  752  of  the  Laws  of 
1804,  and  by  other  acts  of  the  Legislature. 

Maps    and   Drazvinf^s. 
It   is    further 

Resolved,  That  the  maps  and  drawings  entitled  "Public  Service  Commission  for 
the  First  District,  Manhattan  Key  ^lap  A  and  Manhattan  A — Sheet  Xo.  i,"'  are 
hereby  adopted  as  showing  the  foreRoing  routes  and  jjjeneral  plans,  for  convenience 
merely,  and  that  said  maps  and  drawings  are  not  to  be  deemed  a  part  of  the  descrip- 
tion of  the  route  or  a  part  of  the  general  plans,  for  any  purpose  whatever. 

Ayes — Commissioners  Willcox,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  following  resolution  was  moved  and  duly  seconded : 

Resolved,  That  the  Chainnan  and  Secretary  of  the  Commission  be  and  they  hereby 
arc  authorized  to  address  a  communication  to  the  Board  of  Estimate  and  Apportionment 
of  The  City  of  New  York,  transmitting  the  modification  of  the  routes  and  general 
plans  of  the  Lexington  avenue  and  Gerard  avenue  routes  and  the  routes  and  general 
plans  for  the  Canal  street  route,  in  form  substantially  as  set  forth. 

Ayes — Commissioners  Willcox,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  said  form  of  communication  to  the  Board  of  Estimate  and  Apportionment  was 
as  follows : 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  Xexv  York: 

The  Public  Service  Commission  for  the  First  District,  as  organized,  pursuant  to 
the  provisions  of  chapter  429  of  the  Laws  of  1907,  has,  since  its  hiduction  into  office, 
conducted  a  careful  and  extended  investigation  of  the  traffic  conditions  and  neces- 
sities of  the  people  of  The  City  of  New  York.  The  intolerable  and  indecent  congestion, 
and  the  resultant  danger  to  life  and  health,  is  so  self-evident  that  prompt  and  effective 
measures  for  its  relief  are  imperatively  necessary.  The  Commission,  under  the  powers 
of  regulation  and  supervision  of  the  present  railroads,  given  it  by  chapter  429  of  the 
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Laws  of  1907,  has  issued  orders  for  large  additions  to  and  improvements  in  the  present 
accommodations,  but  without  the  construction  of  additional  railroads  to  meet  the 
rapidly  increasing  population  of  the  City,  it  is  the  opinion  of  the  Commission  that  no 
permanent  relief  can  be  afforded.  The  population  of  the  City  in  1905  was  four  million 
and  fourteen  thousand  (4,014,000)  people  and  the  traveling  population  one  billion  two 
hundred  and  thirty-one  million  (1,231,000,000)  people.  It  is  estimated  that  the  popula- 
tion of  the  City  at  the  present  rate  is  doubling  every  thirty  to  thirty-two  years,  and 
that  the  traveling  population  is  doubling  every  twelve  years.  It  is  manifest  that  the 
present  accommodations  cannot  keep  pace  with  this  increase,  and  when  the  enormous 
population  that  provision  must  be  made  for  within  the  next  one  or  two  decades  is  con- 
sidered, the  stupendous  transportation  problem  before  the  City  is  apparent. 

The  Commission  has  carefully  examined  the  Rapid  Transit  routes,  adopted  by 
the  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New  York,  with 
a  view  to  selecting  for  construction  the  ones  that  will  give  the  maximum  relief  at  the 
present  time.-  The  present  subway  gives  substantial  relief  to  the  west  side  of  the 
Borough  of  ^lanhattan,  north  of  Forty-second  street,  but  affords  little  or  no  relief  to 
the  east  side  of  the  Borough  north  of  that  point  and  its  route  in  The  Bronx  is  open 
to  the  objection  that  a  great  proportion  of  its  passengers  are  obliged  to  travel  over  a 
very  circuitous  route  in  order  to  reach  the  downtown  business  district. 

In  the  opinion  of  the  Commission,  the  first  Rapid  Transit  system  that  should  be 
constructed  in  Manhattan  and  The  Bronx  is  one  that  will  accommodate  the  large  popu- 
lation on  the  east  side  of  the  Borough  of  Manhattan,  and  at  the  same  time  will  furnish 
substantial  additional  facilities  to  the  Borough  of  The  Bronx.  The  Lexington  avenue 
route,  as  advertised  for  bids  by  the  former  Rapid  Transit  Board,  was  admirable  in 
many  respects,  but  had  at  least  two  very  important  defects;  first,  and  most  important, 
in  that  it  did  not  extend  far  enough  into  The  Bronx  to  afford  any  large  measure  of 
relief  to  that  portion  of  the  City;  and,  secondly,  that  south  of  Forty-third  street,  in 
Manhattan,  the  line  contained  such  sharp  curves  as  would  seriously  lessen  the  speed 
of  trains,  increase  the  cost  of  operation  and  diminish  the  capacity  of  the  road.  With 
some  modifications,  however,  the  Lexington  avenue  route,  as  adopted  by  the  Rapid 
Transit  Board,  should  form  the  nucleus  of  the  proposed  new  system.  The  most  press- 
ing necessity  for  new  subways  in  Manhattan  is  on  the  east  side,  and  although  there  are 
strong  reasons  for  the  selection  of  the  other  east  side  routes,  the  Commission,  after  a 
careful  consideration  of  the  subject,  and  after  having  had  the  benefit  of  a  public  hear- 
ing on  the  question,  has  concluded  that  the  Lexington  avenue  route  would  best  meet 
the  present  needs,  although  in  the  near  future  lines  must  also  be  constructed  upon 
other  longitudinal  avenues. 

The  system  which  the  Commission  proposes  to  construct  as  soon  as  the  means  are 
at  hand  begins  at  the  Battery,  in  Manhattan,  and  runs  north  along  Church  street  to 
Vesey  street,  through  Vcsey  street  to  Broadway,  northerly  along  Broadway,  with  im- 
portant cross-town  connections  at  Canal  street,  to  about  East  Ninth  street,  where  it 
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leaves  Broadway  and  continues  through  private  property  and  across  the  several  cross 
streets  to  Irving  place;  thence  northerly  along  Irving  place  and  through  Gramercy 
Park  to  Lexington  avenue,  whence  it  continues  northerly  along  Lexington  avenue 
and  under  the  Harlem  River  to  the  Borough  of  The  Bronx,  where  it  branches  into 
two  lines,  one  line  connecting  with  the  Gerard  avenue  and  Jerome  avenue  routes,  and 
running  as  far  north  as  Woodlawn  Cemetery,  and  the  other  line  running  generally 
northeasterly  and  along  the  Southern  boulevard  and  Westchester  avenue  route  to 
Pelham  Bay  Park. 

The  routes  upon  which  this  system  is  based  were  laid  out  by  the  Rapid  Transit 
Board  and  only  certain  changes,  which  are  embodied  in  the  resolutions  amending 
such  routes  transmitted  herewith,  are  necessary  to  provide  for  proper  connections  and 
to  eliminate  sharp  curves.  These  modifications  are  necessary  in  order  to  utilize  this 
system  to  its  utmost  capacity,  and  may  be  summed  up  shortly  as  follows : 

(i)  Changing  the  road  north  of  One  Hundred  and  Twenty-ninth  street  to  a 
point  in  Park  avenue  in  The  Bronx,  from  a  two  track  structure  to  a  four  track  struc- 
ture. 

(2)  Providing  for  a  branch  in  The  Bronx  beginning  in  Park  avenue  at  about 
East  One  Hundred  and  Thirty-fifth  street  and  extending  up  Mott  avenue  to  East  One 
Hundred  and  Fifty-first  street,  and  through  One  Hundred  and  Fifty-first  street  to 
Gerard  avenue,  where  a  connection  can  be  made  with  the  proposed  Gerard  avenue 
subway,  with  a  spur  through  East  One  Hundred  and  Thirty-eighth  street  to  make  a 
connection  with  the  proposed  Southern  boulevard  and  Westchester  avenue  route. 

(3)  Changing  the  proposed  Gerard  avenue  subway  north  of  East  One  Hundred 
and  Fifty -first  street  from  a  two  track  road  to  a  three  track  road. 

(4)  Provision  for  a  direct  line  through  Gramercy  Park,  Irving  place  and  private 
property  to  Broadway. 

By  changing  the  route  north  of  East  One  Hundred  and  Twenty-ninth  street  into 
Park  avenue  from  a  two  track  road  to  a  four  track  road,  adequate  provision  is  made 
to  accommodate  the  large  population  now  in  The  Bronx  and  leave  room  for  meeting 
the  necessities  of  future  traffic.  The  same  may  be  said  of  the  change  in  the  Gerard 
avenue  route  from  a  two  track  road  to  a  three  track  road.  Under  present  conditions 
a  two  track  road  will  not  allow  of  express  service  during  the  rush  hours  in  one  direc- 
tion or  the  other,  and  the  consequent  congestion  is  bound  to  have  its  effect  on  the 
entire  road  The  change  of  the  Park  avenue  section  from  a  two  track  road  to  a  four 
track  road  also  allows  provision  for  running  the  trains  of  the  New  York  Central  and 
Hudson  River  Railroad  through  to  the  down-town  districts  either  from  a  connection  at 
East  One  Hundred  and  Thirty-eighth  street,  or  from  a  connection  with  the  Putnam 
Division.  By  the  construction  of  the  branch  from  Park  avenue  through  Mott  avenue 
the  connection  with  the  Gerard  avenue  and  Jerome  avenue  routes  is  straightened 
and  opportunity  given  for  more  rapid  and  less  expensive  service,  while  the  spur 
through  One  Hundred  and  Thirty-eighth  street  will  give  the  Lexington  avenue  route 
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its  important  connection  with  the  Southern  boulevard  and  Westchester  avenue  route. 
The  branches  and  spurs  laid  out  by  the  former  Rapid  Transit  Board  as  part  of  the 
Lexington  avenue  route  and  extending  across  the  Harlem  River  through  Third  avenue 
to  Morris  avenue  and  along  Park  avenue  to  East  One  Hundred  and  Fifty-sixth  street 
and  through  East  One  Hundred  and  Fifty-third  street  to  the  Putnam  Division  of  the 
New  York  Central  and  Hudson  River  Railroad  are  retained  as  furnishing  an  im- 
portant nucleus  for  future  extensions  of  the  line  further  north  in  The  Bronx.  It  will 
be  seen  that  this  arrangement  permits  the  utilization  of  the  Lexington  avenue  subway 
to  its  utmost  capacity  and  affords  marked  relief  to  two  widely  separated  sections  of 
The  Bronx.  If  at  the  time  when  contracts  are  prepared  for  these  routes  there  is 
any  immediate  likelihood  of  the  construction  of  other  important  east  or  west  side 
roads,  provision  may  be  considered  for  the  joining  of  the  one  or  more  of  The  Bronx 
routes  to  other  systems.  In  the  Borough  of  Manhattan  the  addition  of  the  section 
through  Irving  place  straightens  the  line  of  the  railroad,  and  by  the  elimination  of 
sharp  curves  will  permit  the  operation  of  trains  at  high  speed  and  lower  the  operating 
cost,  while  the  Fifth  avenue  route  may  still  be  retained  for  future  necessities  as  fur- 
nishing a  valuable  artery  through  the  shopping  district  and  as  affording  an  outlet  for 
the  local  service,  leaving  the  direct  route  down  Irving  place  open  for  express  service. 

To  afford  the  maxinmm  scope  for  this  proposed  system,  the  Commission  has  also 
adopted,  and  transmits  herewith  resolutions  adopting  routes  and  general  plan  for  a 
cross  town  line  in  the  Borough  of  Manhattan,  which  runs  east  and  west  through 
Canal  street,  with  a  loop  at  the  westerly  end,  and  at  the  easterly  end  connects  with 
the  Manhattan  Bridge  route  revised,  heretofore  adopted  by  the  Board  of  Rapid  Transit 
Railroad  Commissioners,  providing  a  route  over  the  Manhattan  Bridge  to  Brooklyn. 
The  cross  town  traffic  facilities  in  the  lower  portion  of  the  Borough  of  Manhattan  are 
old  and  inadequate,  making  it  difficult  for  a  large  part  of  the  population  to  reach  the 
great  steamship  district  on  the  west  side  of  Manhattan,  either  from  the  east  side  of 
Manhattan  or  from  Brooklyn.  Provision  is  made  for  connections  between  this  route 
and  the  Lexington  avenue  route  at  Broadway,  thus  affording  an  opportunity  for 
through  service  from  The  Bronx  or  the  east  side  of  Manhattan  to  the  shipping  dis- 
trict on  the  North  River  or  to  the  east  for  through  service  over  the  Manhattan  Bridge 
to  Brooklyn,  and  if  deemed  wise,  continuing  through  the  Fourth  avenue  subw&y  to 
Fort  Hamilton  or  Coney  Island. 

This  combination  of  the  Lexington  avenue,  Gerard  avenue,  Jerome  avenue  and 
Southern  boulevard  and  Westchester  avenue  routes,  as  modified,  with  the  new  Canal 
street  route,  provides  a  comprehensive  system  of  rapid  transit  that  will  afford  the 
greatest  present  maximum  relief  to  Manhattan  and  The  Bronx,  and  by  the  Manhattan 
Bridge  connection  will  give  a  convenient  access  into  Manhattan  to  residents  of  Brook- 
lyn, with  a  resultant  relief  of  the  congestion  at  the  Brooklyn  Bridge.  The  line  also 
runs  close  enough  at  Fifty-ninth  street  to  the  BlackwelFs  Island  Bridge  and  at  Forty- 
second  street  to  the  Steinway  tunnel  to  give  a  more  direct  route  into  the  business  dis- 
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trict  of  Manhattan  to  the  residents  of  Queens.  This  system  therefore  embodies  all 
the  advantages  of  the  Tri-Borongh  route,  la^ives  additional  facilities  to  four  out  of  five 
boroughs  of  the  City,  and  in  addition  provides  certain'  advantaj2:es  which  that  route 
did  not  have,  inasmuch  as  the  Manhattan  portion  of  the  Tri-Borough  route  did  not 
serve  Broadway  north  of  the  Post  Office. 

Certified  copies  of  resolutions  modifying  the  routes  and  general  plan  of  the  Lex- 
ington avenue  route  and  the  Gerard  avenue  route  and  adopting  routes  and  general 
plans  for  the  Canal  street  route  are  herewith  transmitted  to  your  Honorable  Body  for 
approval  as  the  authorities  having  control  of  the  streets  through  which  the  proposed 
railways   are  to  be  constructed. 

In  witness  whereof,  this  Commission  has  caused  its  seal  to  be  hereto  affixed  and 
these  presents  signed  by  its  Chairman  and  Secretary  the  5th  day  of  February,  iqo8. 
PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT. 

By 

Chairman. 
Secretary. 


TRAVIS  H.  WHITNEY.  Secretary. 


L      ^ 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,   February  7,    1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present— Chairman  William  R.  Willcox,  Commissioners  William  Mc- 
Carroll,  Edward  M.  Bassett,  Mila  R.  Maltbie,  John  E.  Eustis. 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  January  31,  as. 
printed  in  the  City  Record  for  February  5,  and  of  February  4,  as  printed  in  the  City 
Record  for  February  7,  was  approved. 

(2)  3160 

The  Secretary  stated  that  the  following  further  communication  by  the  Chairman 
had  been  transmitted  to  Assemblyman  J.  Mayhew  Wainwright,  Chairman  of  the 
Assembly  Committee  on  Railroads,  relative  to  the  matter  of  Assembly  Bill  No.  39: 

February  4,  1908. 
Hon.  J.  Mayhew  Wainwright,  Chairman  of  the  Committee  on  Railroads,  Assembly 
Chamber,  Albany,  New  York : 

Sir — Referring  to  your  inquiry  of  the  Commission  with  regard  to  the  bill  of 
Assemblyman  Wagner  (No.  39),  and  the  reply  transmitted  by  the  Secretary  on 
January  30  last,  and  the  conversation  at  this  office  yesterday,  I  beg  to  state  somewhat 
more  fully  the  views  of  the  Commission  on  the  subject  of  railroad  rate  regulation. 

Since  the  passage  of  the  Public  Service  Commissions  Law  and  the  appointment 
of  the  Commission  on  July  i  last,  the  Commission  has  had  power,  under  section  49 
of  the  act,  after  a  hearing  upon  a  complaint  in  writing  (section  48)  made  by  some 
person  aggrieved  that  rates  charged  by  a  railroad  or  a  street  railroad  for  the  trans- 
portation of  persons  within  the  State  are  unjust,  unreasonable  or  in  violation  of 
law,  to  determine  the  just  and  reasonable   rates  to  be  thereafter   in   force  as   the 

do) 
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maximum  to  be  charged  for  the  service  to  be  performed,  and  fix  the  same  by  order. 
The  same  section  later  on  contains  the  following  provision : 

"The  Commission  shall  have  power,  by  order,  to  require  any  two  or  more  common 
carriers  or  railroad  corporations,  whose  lines,  owned,  operated,  controlled  or  leased, 
•form  a  continuous  line  of  transportation  or  could  be  made  to  do  so  by  the  construction 
and  maintenance  of  switch  connection,  to  establish  through  routes  and  joint  rates, 
fares  and  charges  for  the  transportation  of  passengers,  freight  and  property  within 
the  State  as  the  Commission  may,  by  its  order,  designate;  and  in  case  such  through 
routes  and  joint  rates  be  not  established  by  the  common  carriers  or  railroad  corpora- 
tions named  in  any  such  order  within  the  time  therein  specified,  the  Commission  shall 
establish  just  and  reasonable  rates,  fares  and  charges  to  be  charged  for  such  through 
transportation,  and  declare  the  portion  thereof  to  which  each  common  carrier  or 
railroad  corporation  affected  thereby  shall  be  entitled  and  the  manner -in  which  the 
same  shall  be  paid  and  secured." 

Under  this  section  the  Commission  has  power  to  determine  the  just  and  reasonable 
rate  to  be  charged  by  any  one  railroad  operating  to  Coney  Island,  and  also  to  require 
any  two  or  more  railroads  whose  lines  -form  a  continuous  route  to  establish  a  through 
rate  to  Coney  Island  within  a  time  specified;  and  if  such  companies  do  not  do  so  the 
Commission  may  then  establish  a  rate  to  be  charged  for  through  transportation  to 
Coney  Island  at  such  amount  as  may  be  just  and  reasonable,  and  declare  the  amount 
to  which  each  carrier  shall  be  entitled. 

It  is  to  be  noted,  however,  that  a  complaint  is  a  necessary  preliminary,  and  that 
this  must  be  filed  by  some  person  aggrieved;  that  a  hearing  must  be  then  had  on 
notice  to  the  companies  interested,  and  that  the  rate  established,  whether  it  be 
five  cents  or  any  other  amount,  must  be  just  and  reasonable.  A  rate  that  is  just  and 
reasonable  for  one  through  route  is  not  necessarily  so  for  another  through  route,  and 
so  it  is  possible  that  a  uniform  rate  of  five  cents  by  all  routes  cannot  be  established. 
A  complaint,  hearing  and  order  as  to  each  separate  route  to  Coney  Island  is  also 
necessary  before  the  rate  which  is  just  and  reasonable  upon  such  route  can  be  deter- 
mined and  established. 

The  matter  is  an  important  one  to  many,  and  in  order  that  it  may  be  taken  up 
in  an  orderly  way,  as  intended  by  the  act  in  the  interest  of  all,  it  may  be  well  that  a  • 
complaint  be  filed  by  some  person  aggrieved  by  existing  rates  as  to  each  one  of  these 
separate  through  routes  to  Coney  Island,  setting  out  the  name  of  the  company  which 
controls  and  operates  the  route;  or  if  more  than  one  company  are  necessary  to  make 
up. a  continuous  route,  then  the  names  of  every  such  company  and  the  portion  operated 
by  it,  the  amount  charged  at  present  by  the  controlling  company  or  by  the  successive 
companies  in  the  particular  route,  and  the  statement  that  the  amount  taken  by  the 
companies  for  transportation  of  passengers  through  to  Coney  Island  upon  that  route 
is  unjust  and  unreasonable,  and  asking  the  Commission  for  such  relief  as  may  be 
proper  in  the  premises. 


251 

The  Commission  has  upon  its  files  much  information  as  to  operating  companies 

in  Greater  New  York,  which  has  been  gathered  by  the  Commission  expressly  -for 

the  public  use  and  reference,  and  the  Secretary  of  the  Commission  may  be  depended 

upon  to  furnish  if  desired  any  information  or  assistance  in  the  preparation  of  the 

complaints. 

Respectfully  yours, 

(Signed)  Wm.  R.  WILLCOX, 

Chairman  to  the  Commission. 

(3)  2033 

The  Secretary  presented  a  communication  from  George  S.  Coleman,  Counsel  to 
the  Commission,  recommending  that  Joseph  P.  Shea  be  appointed  from  the  certified 
Civil  Service  list,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointment  be  made  from  the  Civil  Service  list: 

Name.                                           Position.  Salary.  To  Take  Effect. 

Joseph   P.    Shell Law  Clerk $50  per  month       February  xo,  1908 

Ayes — Commissioners    Willcox,   McCarroll,   Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

(4)  0-243 
Commissioner  Eustis  moved  the  adoption  of  the  following  final  order,  which 

was  duly  seconded: 

Final  Order  (No.  243). 

George  A.  Denholm  and  George  W.   M. 

Clark,  complainants,  vs.-  Union  Railway 

Company,  defendant. 
Under  Order  for  Hearing  No.  170,  made 

December  ^,  1907. 

This  matter  coming  on  upon  the  complaints  of  George  A.  Denholm  and  George 
W.  M.  Clark,  dated  November  23,  1907,  and  November  18,  1907,  respectively,  and  the 
answer  thereto  of  Union  Railway  Company,  bearing  date  the  14th  day  of  December, 

1907,  and  the  report  of  the  hearing  had  herein  on  January  7,  1908,  and  January  14, 

1908,  and  it  appearing  that  said  hearing  was  held  by  and  pursuant  to  an  order 
of  the  Commission,  No.  170,  made  and  entered  the  27th  day  of  December,  1907,  and 
returnable  on  the  7th  day  of  January,  1908,  and  that  said  order  for  hearing  was  duly 
served  upon  said  Union  Railway  Company,  and  that  said  hearing  was  held  by  and 
before  said  Commission  on  the  matters  in  said  complaint,  said  answer  and  said 
order  specified,  on  the  7th  day  of  January,  1908,  and  by  adjournment  duly  had  to 
the  14th  day  of  January,  1908,  Mr.  Commissioner  Eustis  presiding,  and  Grosvenor 
H.  Backus,  Esq.,  Assistant  Counsel,  appearing  for  the  Commission,  and  Ambrose  F. 
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(7)  .  0-245 

Commissioner  Bassett  moved  the  adoption  of  the  following  order  for  extension 
of  time  to  answer,  which  was  duly  seconded : 

Ordeii  for  Extension  of  Time  (No.  245). 
In  the  Matter 
of 
The   complaint  of  Frederick  Erbc,  Henry 
Saul,  Xheodore  Blau,  Gus.  Wernau,  Sieg- 
•     fried  Frankel,  William  S.  Waters, 
against 
The  Brooklyn,  Queens  County  and  Subur- 
ban Railroad  Company. 

An  order.  No.  215,  having  been  made  herein  on  or  about  the  24th  day  of  January^ 
1908,  ordering  and  directing  the  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company  to  answer  the  complaint  herein  within  a  time  therein  specified,  and  the 
Brooklyn,  Queens  County  and  Suburban  Railroad  Company  having  applied  for  an 
extension  of  such  time. 

Now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company  within  which  to  answer  said  complaint  be  and  the  same  hereby  is  extended 
to  and  including  the  14th  day  of  February,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays— None. 

Carried. 

(8)  O  246 

Commissioner  Eustis  moved  the  adoption  of  the  following  rehearing  order,  which 

was  duly  seconded: 

Rehearing  Order  (No.  246). 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvements  in 
and  additions  to  the  service  and  equip- 
ment of  the  Interborough  Rapid  Transit 
Company  on  its  Third  avenue  elevated 
road. 
Rehearing  on  matters  contained  in  Order 
No.  221,  entered  January  28,  1908. 

An  order,  No.  221,  having  been  made  and  filed  herein  on  January  28,  1908,  under 
and  pursuant  to  an  order  for  a  hearing,  No.  145,  made  December  9,  1907,  and 
thereafter  having  been  duly  served  upon  the  Interborough  Rapid  Transit  Company, 
the  same  to  take  effect  by  or  before  the  loth  day  of  February,  1908,  and  in  and  by  the 
said  order  the  said  Interborough  Rapid  Transit  Company  having  been  required  to 
notify  this  Commission  on  or  before  the  5th  day  of  February,  1908,  whether  the  terms 
of  said  Order  No.  221,  are  accepted  and  will  be  obeyed,  and  the  said  Interborough 
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Rapid  Transit  Company  having^  on  January  5,  applied  in  writing  to  this  Commission 
for  a  rehearing  in  respect  to  the  matters  contained  in  said  Order  221,  and  sufficient 
reason  for  said  rehearing  having  been  made  to  appear, 

Ordered,  That  said  request  for  rehearing  be  granted,  and  that  the  said  rehearing 
upon  the  matters  contained  in  said  Order  No.  221,  entered  and  filed  on  January  28, 
1908,  be  held  on  the  17th  day  of  February,  1908,  at  11  in  the  forenoon,  or  at 
any  time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Commis- 
sion, No.  154  Nassau  street,  Borough  of  Manhattan,  City  and  State  of  New  York, 
to  determine  after  such  rehearing  and  after  consideration  of  the  facts,  including  those 
arising  after  the  making  of  the  Order  221,  whether  the  original  Order  221  or  any  part 
thereof  is  in  any  respect  unjust  or  unwise,  and  whether  the  said  Order  221  should 
be  abrogated,  changed  or  modified. 

And  if  any  such  abrogation,  changes  or  modifications  are  found  to  be  such  as 
ought  to  be  made,  then  to  determine  the  nature  and  extent  of  changes  or  modifications 
of  the  said  order,  and  to  determine  the  time  of  taking  effect  of  the  order  as  changed 
or  modified. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  Interborough  Rapid  Transit  Company  be  given  at  least 
five  days'  notice  of  such  rehearing  by  service  upon  it,  either  personally  or  by  mail,  of 
a  certified  copy  of  this  order,  and  that  at  such  rehearing  said  company  shall  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  matters  aforesaid ;  further 

Ordered,  That  the  time  of  the  said  Interborough  Rapid  Transit  Company  within 
which  to  comply  with  the  terms  of  said  Order  No.  221  be  and  the  same  hereby  is 
extended  until  such  time  as  the  Commission  shall  enter  an  order  upon  the  rehearing 
herein  provided  for. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(9)  0-247 

Commissioner  Maltbie  moved  the  adoption  of  the  following  order  for  answer, 
which  was  duly  seconded : 

Order  for  Answer  (No.  247). 

In  the  Matter 
of 
Certified  copies  of  corporate  documents  to 
be  furnished  by  the  Consolidated  Tele- 
graph and  Electrical   Subway   Company 
and  the  Empire  City  Subway  Company. 

Resolved,  That  the  Consolidated  Telegraph  and  Electrical  Subway  Company  and 
the  Empire  City  Subway  Company,  Limited,  be  and  each  of  them  hereby  is  required 
to  furnish  to  the  Public  Service  Commission  for  the  First  District  and  file  with  the 
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Secretary  of  said  Commission  within  fifteen  days  after  service  upon  such  company  of 
a  certified  copy  of  this  resolution  copies  of  each  of  the  documents  specified  below^, 
sworn  or  certified  to  be  true  copies  of  the  originals  thereof  by  an  official  of  the 
company,  and  ii  any  of  such  documents  are  on  file  or  of  record  in  any  public  office, 
stating  that  fact  and  the  date  and  place  of  such  filing  or  record : 
(i)     Certificate  of  incorporation; 

(2)  Supplemental  or  amended  certificate  of  incorporation ; 

(3)  Certificates  relative  to  capital  stock,  whether  increase  or  decrease; 

(4)  Consents  of  local  authorities; 

(5)  Contracts  with  local  or  City  authorities; 

(6)  Leases  of  real  estate; 

(7)  All  agreements  with  companies  operating  or  leasing  duct  space  in  any  portion 
of  your  subways ; 

(8)  Copies  oi  all  agreements  with  public  service  corporations  not  set  forth  in 
(7)  above; 

(9)  All  agreements  with  and  consents  of  municipal  departments  and  officials  or 
State  and  Federal  authorities ; 

(10)  A  map  drawn  to  a  scale  not  exceeding  2,500  feet  to  the  inch,  showing  all 
ducts  laid  by  it  and  indicating  thereon  the  size  and  number  of  such  ducts  as  of 
January  i,  1908; 

(11)  A  reference  to  all  court  decisions  aff ectic^  its  franchises ; 

(12)  A  copy  of  any  other  documents  constituting  a  link  in  the  chain  of  muniments 
of  title  to  franchises. 

Ayes — ^Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(10)  •  0-21 1 

The  Secretary  presented  the  following  communication  from  the  New  York  Central 
and  Hudson  River  Railroad  Company,  upon  Order  No.  211,  as  to  the  discontinuance 
of  trains  at  about  midnight  on  the  Putnam  Division,  which  was  referred  to  Com- 
missioner Eustis: 

Answer  to  Order  No.  211. 

State  of  New  York,  Public  Service  Commission,  First  District: 

In  the  Matter 
of 
Proposed    discontinuance    of    trains    about 
midnight  on  the  Putnam  Division  of  the 
New   York   Central  and   Hudson   River 
Railroad  Company. 

Pursuant  to  an  order  of  the  above  named  Commission,  dated  January  17,  1908, 
the  respondent,  the  New  York  Central  and  Hudson  River  Railroad  Company,  makes 
the  following  answer  in  writing  to  the  order  of  the  aforesaid  Commission,  and  says : 


257 

First— That  the  trains  discontinued  on  the  Putnam  Division  of  the  said  company 
"were  as  follows : 

Train  No.  103,  leaving  One  Hundred  and  Fifty-fifth  street  station  at  2  a.  m. 

•Train  No.  105,  leaving  One  Hundred  and  Fifty-fifth  street  station  at  3  a.  m. 

Train  No.  107,  leaving  One  Hundred  and  Fifty-fifth  street  station  at  4  a.  m. 

Train  No.  106,  leaving  Yonkers  station  at  2.25  a.  m. 

Train  No.  108,  leaving  Yonkers  station  at  3.25  a.  m. 

Train  No.  no,  leaving  Yonkers  station  at  4.25  a.  m. 

Second — That  the  discontinuance  of  said  trains  was  ordered  by  the  said  defendant 
by  reason  of  the  fact  that  the  average  number  of  passengers  carried  upon  such  trains 
was  so  small  during  a  long  period  of  time  prior  to  their  discontinuance  that  the 
revenue  gained  therefrom  did  not  justify  the  expense  incurred  in  the  running  of 
said  trains. 

Third — The  defendant  attaches  hereto  a  tabulated  form  showing  the  number  of 

passengers  carried  between  the  various  stations  on  the  said  Putnam  Division  during. 

certain  periods  in  the  months  of  October  and  November,  1907,  showing  that  on  the 

northbound  trains,  to  wit,  trains  Nos.  103,  105  and  107,  and  on  the  southbound  trains, 

to  wit,  trains  Nos.  106,  108  and  no,  the  average  daily  number  of  passengers  carried 

was  so  small  as  to  make  the  running  of  such  trains  a  constant  expense  to  the  said 

defendant,  and  the  defendant  further  alleges  that  it  believes  that  the  daily  average 

number  of  passengers  would  not  increase  if  such  trains  were  continued  to  be  run 

upon  its  Pufham  Division. 

ALBERT  H.  HARRIS, 

Attorney  for  Defendant. 
Office  and  Post  Office  address.  No.  417  Grand  Central  Station,  Borough  of  Man- 
hattan, New  York  City,  New  York. 

(11)  2750 

The  Secretary  presented  the  following  petition  of  the  Long  Acre  Electric  Light  and 
Power  Company  for  approval  by  the  Commission  of  the  issue  by  that  company  of 
$10,000,000  of  preferred  stock  and  $50,000,000  of  bonds,  which  was  referred  to  Commis- 
sioner Maltbie: 

In  the  Matter 
.    of 
The    application    of    Long    Acre    Electric 
Light    and    Power    Company,    for    ap- 
proval of  the  issue  by  it  of  stock  and 
bonds. 

To  the  Public  Service  Commission  for  the  First  District,  State  of  New  York: 

The  petition  of  Long  Acre  Electric  Light  and  Power  Company,  a  corporation  duly 
organized  under  the  laws  of  the  State  of  New  York  and  doing  business  in  the  City  of 
New  York,  respectfully  shows: 
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1.  Accompanying  this  petition  are  the  following: 

(a)*  A  copy  of  the  certificate  of  organization  of  the  petitioning  corporation,  cer- 
tified by  the  Secretary  of  State  and  the  Qerk  of  New  York  County.     (No.  i.) 

(b)  Duly  certified  copies  of  all  certificates,  statements  or  records  which  modify, 
change  or  extend  the  purposes  or  powers  of  petitioners,  showing  when  and  where  such 
documents  were  filed  or  entered.     (No.  2.) 

(e)  Duly  certified  copies  of  any  certificate,  record  or  order  required  by  law  to  be 
made  or  filed  to  authorize  the  corporation  to  exercise  any  of  its  franchises  or  rights. 
(No.  3)  and  3a. 

(d)  Duly  certified  copy  of  the  unanimous  consent  of  the  stockholders  authoriz- 
ing the  increase  of  the  capital  stock  of  the  company  by  issuing  $10,000,000  of  preferred 
stock.     (No.  4.) 

(e)  Duly  certified  copy  of  the  consent  of  the  stockholders  for  the  execution  of  a 
trust  mortgage  authorizing  the  issuing  of  bonds  thereunder  to  the  amount  of 
$50,000,000.    (No.  5.) 

2.  The  following  is  a  statement  in  detail  of  the  financial  condition  of  petitioner, 
viz.: 

There  is  only  one  kind  of  capital  stock  outstanding.  The  amount  thereof  is  $50,000^ 
represented  by  500*  shares  of  $100  each,  par  value.  No  dividend  has  been  declared 
thereon,  and  the  same  is  held  as  follows :  The  outstanding  indebtedness  of  petitioner 
is  $500,000  upon  bonds  issued  and  sold,  and  $100,000  upon  bonds  given  as  collateral 
security  for  the  faithful  performance  on  the  part  of  petitioner  of  the  contract  between 
petitioner  and  the  American  and  British  Manufacturing  Company,  a  copy  of  which 
accompanies  this  petition,  all  of  which  bonds  are  secured  by  a  mortgage,  a  copy  of 
which  accompanies  this  petition,  and  also  about  $93,000  upon  general  open  account  not 
secured.     (Contract,  No.  6.    Mortgage,  No.  7.) 

Petitioner  has  the  right  to  place  wires  for  electric  light,  heat  and  power  in  the 
Boroughs  of  Manhattan  and  The  Bronx,  as  appears  by  franchise,  a  copy  of  which 
accompanies  this  petition.  (No.  3.)  It  has  a  small  amount  of  initial  plant  erected  and 
in  operation  at  its  first  station,  at  Forty-seventh  street  and  Second  avenue,  in  the 
Borough  of  Manhattan,  and  is  actually  engaged  in  supplying  electric  current  there- 
from to  customers.  The  Commissioner  of  Water  Supplv,  Gas  and  Electricity  has 
issued  permits  for  the  construction  of  subways  required  for  use  by  petitioner,  and 
certain  of  such  subways  have  already  been  constructed.  It  has  a  contract  upon  favor- 
able terms  with  the  American  and  British  Manufacturing  Company,  a  reputable  manu- 
facturer, for  the  construction  of  all  its  plant  required.    <No.  6.) 

3.  Petitioner  desires  authority  to  issue  $10,000,000,  par  value,  of  preferred  stock.. 
The  rate  of  dividends  thereon  to  be  paid  is  7  per  cent. ;  the  stock  to  be  non-cumulative 
and  non-voting. 

Petitioner  desires  authority  to  issue  bonds  to  the  extent  of  $50,000,000,  only 
$12,000,000  to  be  issued  at  this  time,  and  the  remainder  to  be  issued,  as  hereinafter 
authorized,  by  the  Public  Service  Commissioner,  to  be  secured  by  a  mortgage  or  pledge 
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of  all    its  property,  franchises  and  rights,  with  interest  upon  bonds  at  the  rate  of 
6  per  cent.,  and  to  be  payable  as  follows : 

Bonds  may  be  redeemable  at  no  and  interest  at  any  time.  The  mortgage  to 
contain  a  sinking  fund  clause  whereby  at  the  end  of  ten  years  from  the  date  of  the 
mortgage  bonds  at  their  face  value,  that  shall  equal  i  per  cent,  annually  of  the  amotmt 
of  bonds  issued  and  outstanding,  shall  be  set  aside  to  establish  a  sinking  fund  for  their 
redemption,  and  this  ratio  shall  contmue  for  the  period  of  ten  years.  Thereafter  the 
retiring  fund  for  the  next  ten  years  shall  be  increased  to  3  per  cent,  annually,  and  for 
the  next  ten  years  to  4  per  cent,  annually. 

4.  The  use  to  which  the  capital  to  be  secured  by  the  issue  of  such  stock  and  bondi 
is  to  be  put  is: 

Securing  or  retiring  the  present  issue  of  bonds. 

The  acquisition  of  property  situate  in  the  City  of  New  York  upon  which  to  erect 
power  houses  and  sub-stations. 

The  construction  of  power  houses  and  sub-stations. 

The  purchase  and  laying  of  underground  cables,  paying  for  subsidiary  connections 
and  ducts. 

Corporate  expenses  in  the  conduct  of  its  business. 

5.  The  schedule  "Cost  of  Electric  Power  Plant"  accompanying  this  petition 
(No.  §)  contains  a  statement  of  the  property  proposed  to  be  acquired  with  its  value,  a 
detailed  description  of  the  construction  contemplated  with  an  estimate  of  its  cost,  and 
a  description  of  the  obligations  proposed  to  be  refunded,  including  their  par  value  and 
the  amount  for  which  they  were  actually  sold  and  the  application  of  the  proceeds. 

The  schedule  shows  estimate  contemplating  the  eventual  construction  of  a  plant  of 
75,000  K.  W.,  but  it  is  proposed  at  first  to  complete  only  one-third  of  the  same,  the 
balance  being  added  consecutively  as  requirements  demand.  The  estimate  for  25,000 
K.  W.  initial  installation  covers  the  purchase  of  the  complete  power  house  site  and 
dock,  and  amounts  in  the  aggregate  to  $11436,722.70,  which  sum  it  is  expected  may 
be  realized  from  sale  of  $12,000,000  of  bonds.  From  the  sale  of  the  preferred  stock 
enough  money  should  be  realized  to  double  the  initial  installation. 

In  order  that  the  proposed  bond  issue  may  be  secured  by  a  first  mortgage,  it  is 
nece.ssar>-  that  the  entire  amount  of  the  present  bond  issue  be  secured  or  refunded. 
Only  $600,000  in  amount  thereof  has  been  issued  from  the  treasury,  and  they  have  been 
issued  for  contracts  and  expenses  incidental  to  the  development  of  the  business  to  its 
present  state.  The  par  value  of  the  whole  issue  is  $1,000,000,  and  the  par  value  of  those 
issued  is  $600,000.  The  amount  for  which  the  latter  were  sold,  in  manner  aforesaid, 
was  $600,000,  and  the  proceed?  were  applied,  to  wit,  the  bonds  themselves  turned  over 
for  the  purposes  before  stated. 

6.  A  contract  has  been  entered  into  with  the  American  and  British  Manufacturing 
Company  for  the  purchase  and  construction  of  the  property  and  plant  necessary  for 
the  business  of  petitioner,  a  copy  of  which  is  hereto  annexed.     (No.  6.) 
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A  contract  has  been  arranged  for,  but  not  yet  entered  into,  with  a  reputable  trust 
company,  for  receiving  the  proceeds  of  stock  and  bonds  sold  and  for  paymerft  of 
moneys  for  carrying  on  the  business  of  petitioner  upon  properly  certified  vouchers. 

7.  The  outstanding  stock  and  bonds,  as  stated  above,  have  been  used  in  purchas- 
ing corporate  franchises,  copies  of  which  accompany  this  petition,  paying  the  expense 
incident  to  the  formation  of  the  corporation,  the  purchase  of  property  by  the  corpora- 
tion and  expense  in  procuring  contracts  for  the  corporation. 

8.  The  corporation  petitioning  was  not  formed  by  the  merger  or  consolidation  of 
other  corporations. 

9.  The  following  is  a  list  of  the  stockholders  of  petitioner,  with  the  number  of 
shares  of  stock  held  by  each,  to  wit : 

No.  of 
List  of  Stockholders.  Shares. 

William  Harris 3 

flenry    B.    Harris i 

George  E.  Bouchie,  trustee 49© 

Edgar  Van  Etten •. i 

W.  W.  Walters i 

William  H.  Lamprecht i 

John  C.  Sheehan ^ 2 

G.  Tracy  Rogers i 
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Wherefore,  your  petitioner  prays  for  an  order  authorizing  the  increase  of  the 
capital  stock  and  the  execution  and  issue  of  a  mortgage  and  bonds  thereunder,  as 
prayed  for  in  the  foregoing  petition,  and  for  such  other,  further  or  different  relief  as 
to  the  Commission  may  seem  proper. 

LONG  ACRE  ELECTRIC  LIGHT  AND  POWER  COMPANY, 

By  Edgar  Van  Etten,  President,  Petitioner. 

Borough  of  Manhattan,         )       . 
County  and  State  of  New  York,  ]     ' ' 

Edgar  Van  Etten,  being  duly  sworn,  deposes  and  says  he  is  the  president  of  the 
Long  Acre  Electric  Light  and  Power  Company,  the  petitioner  above  mentioned,  and 
does  hereby  make  solemn  oath  that  the  statements  and  facts  therein  contained  are  true 
aCtording  to  his  best  knowledge,  information  and  belief. 

EDGAR  VAN  ETTEN. 

Subscribed  and  sworn  to  before  me  this  15th  day  of  January,  1908. 

George  L.  Lewis,  Notary  Public,  Queens  County,  N.  Y.  Certificate  filed  in  New 
York  County,  N.  Y. 
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(12)  '  .  3050 

The  Secretary  presented  a  communication  from  the  Fifty-seventh  Street  Associa- 
tion,  advocating  the  construction  of  a  surface  street  car  line  in  Fifty-seventh  street, 
because  of  its  width  and  availability  for  the  present  and  future  traffic  of  that  vicinity, 
especially  that  in  connection  with  the  Blackwell's  Island  Bridge;  suggesting  that  the 
cars  crossing  this  bridge  continue  through  Fifty-seventh  street  to  the  North  River ;  that 
the  tracks  on  Fifty-seventh  street  be  depressed  from  a  point  west  of  Park  avenue  to 
a  point  cast  of  Sixth  avenue,  and  that  in  the  Lexington  avenue  and  other  new  subways 
stations  be  placed  at  Fifty-seventh  street;  stating  that  this  plan  is  the  cheapest  and 
best  for  the  distribution  of  traffic  from  the  BlackweU's  Island  Bridge,  and  for  avoiding 
the  conditions  existing  at  the  BrookljTi  Bridge ;  and  requesting  that  a  public  hearing  be 
granted  for  the  consideration  of  these  subjects.     The  communication  was  referred  to 
Commissioner  Bassett. 

(13)  3050 
The  Secretary  presented  a'  communication  from  the  Ocean  Parkway  Taxpayers* 

Association,  requesting  a  hearing  on  the  question  of  constructing  the  subway  to 
Coney  Island  under  the  Ocean  parkway,  which  was  referred  to  Commissioner 
McCarroll. 

(14)  3013 
The    Secretary    presented    the    following    communication  .  from    Bird    S.    Coler, 

President  of  the  Borough  of  Brooklyn,  which  was  referred  to  Commissioner  McCarroll 

for  consideration: 

Brooklyn,  February  5,  1908. 

The  Honorable  the  .Public  Service  Commission: 

Gentlemen — I  would  suggest  that  your  Board  take  immediate  action  toward 
urging  the  Board  of  Estimate  to  leave  unimpaired  the  fund  for  relief  sewers  con- 
struction in  the  Borough,  which  was  set  aside  on  July  14,  1905,  and  which  was 
further  approved  under  the  present  administration  on  February  i,  1907,  when  the 
plans  for  the  sewers  were  filed  and  approved  by  the  formal  action  of  the  Board 
of  Elstimate. 

I  believe  it  has  been  shown  to  your  Board,  or  at  least  to  your  Chief  Engineer, 
that  the  Gold  street  sewer,  relieving  the  Greene  avenue  sewer  to  a  considerable 
extent,  is  essential  for  the  Fourth  avenue  subway  work  unless  $200,000  is  to  be 
needlessly  expended  in  reconstructing  an  old  sewer  which  will  afterward  be  aban- 
doned on  the  completion  of  divisions  No.  i  and  No.  2  of  the  relief  sewer  system 
provided  for  in  the  two-million-dollar  plan;  but,  further  than  this,  I  would  like 
to  make  it  clear  that  the  Tompkins  avenue  sewer,  outleting  at  the  foot  of  Classon 
avenue  (division  No.  i),  with  the  Gold  street  system  (division  No.  2),  is  a  unit 
in  its  treatment  of  the  subway  crossings  and  the  drainage  and  sewer  diversion  made 
necessary  by  all  of   the   Brooklyn   subways   encountered  in  this   5,400  acres   which 
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the  relief  sewers  arc  to  serve.  To  show  this  specifically,  on  the  Broadway  and 
Lafayette  avenue  lines,  I  transmit  with  the  Consulting  Engineer's  report  on  the 
general  subject  a  statement  prepared  by  the  Chief  Engineer  of  the  Bureau  of  Sewers. 

I  trust  that  after  a  review  of  these  statements  action  will  be  taken  in  line  with 
that  suggested  by  Commissioner  Bassett,  when  Mr.  Creuzbaur  laid  the  matter  before 
you  at  the  meeting  of  January  21,  and  it  would  seem  that  some  action  urging  the 
Board  of  Estimate  to  allow  this  relief  sewer  work  to  proceed  without  further  inter- 
ruption might  be  taken  at  this  time,  and  that  it  would  result  in  the  Board  of 
Estimate  allowing  me  to  complete  these  improvements  during  this  administration. 

Aside  from  the  two  contracts  of  the  Gold  street  sewer  which  I  advertised  in 

September  last,  the  most  important  of  the  other  plans  are  ready  to  advertise  as 

soon   as   the  motion   of  the  Mayor,   made   last   November,   is   reconsidered   by    the 

Board  of  Estimate. 

Very  truly  yours, 

(Signed)  BIRD  S.   COLER, 

President,  Borough  of  Brooklyn. 

(15)  O-242A 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  242-A).     (Substitute  for  Order  No.  242.) 

In  the 'Matter 
of 
The  hearing  on  motion  of  the  Commission 
on  the  question  of  improvement  in  and 
addition  to  the  service  of  the  New  York 
City  Interborough  Railway  Company,  in  , 

respect  to  increase  of  service  from  One 
Hundred  and  Eighty-first  street  to  Bronx 
Park,  and  in  respect  to  the  opening  of 
new  Tremont  avenue  line. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  17th  day  of  February,  ig68,  at  2.30 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  ad- 
journed, at  the  rooms  of  the  Commission,  at  154  Nassau  street.  Borough  of  Man- 
hattan, City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regula- 
tions, practices  and  service  of  the  New  York  City  Interborough  Railway  Company 
in  respect  to  transportation  of  persons  in  the  First  District  are  unreasonable,  im- 
proper or  inadequate,  and  whether  changes,  improvements  and  additions  thereto  ought 
reasonably  to  be  made,  in  the  manner  below  set  forth,  in  order  to  promote  the  security 
or  convenience  of  the  public,  or  in  order  to  secure  adequate  service  and  facilities  for 
the  transportation  of  passengers,  and  if  such  be  found  to  be  the  fact,  then  to  deter- 
mine whether  a  change,  addition  and  improvement  in  regulations,  practices  and  ser- 
vice of  said  company,  as  hereinafter  set  forth,  is  such  as  will  be  just,  reasonable, 
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adequate  and  proper,  and  ought  reasonably  to  be  made  to  accommodate  the  passen- 
ger traffic  offered  to  it,  and  to  promote  the  convenience  of  the  public,  or  in  order  to 
sectire  adequate  service  or  facilities  for  the  transportation  of  passengers;  that  is  to 
say,  whether  the  following  changes,  additions,  readjustment  and  increase  of  service 
should  be  put  into  effect: 

1.  (a)  By  operating  daily,  except  Sundays,  from  Bronx  Park  to  the  One 
Hundred  and  Eighty-first  street  station  of  the  subway,  a  sufficient  number  of  cars, 
so  that  every  passenger  presenting  himself  at  any  point  on  the  said  line  between  7 
a.  ni.  and  9  a.  m.  shall  be  furnished  with  a  seat,  without  waiting  more  than  eight 
minutes. 

(b)  By  operating  daily,  except  Sundays,  from  the  One  Hundred  and  Eighty- 
first  street  station  of  the  subway  to  Bronx  Park,  a  sufficient  number  of  cars  so  that 
-every  passenger  presenting  himself  at  any  point  on  the  said  line  between  5  p.  m. 
and  7  p.  m.  shall  be  furnished  with  a  seat  without  waiting  more  than  eight  minutes. 

(c)  By  operating  daily,  except  Sundays,  between  One  Hundred  and  Eighty- 
first  street  subway  station  and  Bronx  Park,  a  sufficient  number  of  cars  so  that  every 
passenger  presenting  himself  at  any  point  on  the  said  line  between  i  a.  m.  and  5 
a.  m.   shall  be  furnished  with  a  seat  without  waiting  more  than  thirty  minutes. 

(d)  During  all  other  hours  of  the  day  there  shall  be  operated  over  the  entire  line 
between  the  One  Hundred  and  Eighty-first  street  station  of  the  subway  and  Bronx 
Park,  a  sufficient  nimiber  of  cars  so  that  every  passenger  presenting  himself  at  any 
point  on  the  said  line  shall  be  furnished  with  a  seat  without  waiting  more  than  ten 
minutes. 

2.  By  beginning  operation  of  cars  over  the  new  Tremont  avenue  line,  from  the 
One  Hundred  and  Eighty-first  street  station  of  the  subway  to  West  Farms  by  way 
of  Tremont  avenue,  Aqueduct  avenue  and  other  streets,  and  by  operating  over  this 
line  a  sufficient  number  of  cars  to  furnish  seats  for  all  passengers,  as  above  suggested 
■for  the  One  Hundred  and  Eighty-first,  street  and  Bronx  Park  line. 

And  if  any  such  changes,  improvements  and  additions  be  found  to  be, such  as 
-ought  to  be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasonable 
time  within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the*  prem- 
ises as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  New  York  City  Interborough  Railway  Company  be  given 
at  least  five  days'  notice  of  such  hearing,  by  service  upon  it,  either  personally  or 
by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be 
-aflFordcd  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  crossr 
•examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — 'None. 

Carried. 
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(i6)  2723 

Commissioner  Eustis  presented  the  following  report,  which  was  ordered  filed: 

To  the  Public  Service  Commission  for  the  First  District: 

Gentlemen — In  the  matter  of  the  complaint  of  Franklin  L,  Partridge  against 
this  Commission  for  trespassing  upon  his  property  at  Two  Hundred  and  Thirty-eighth 
street  and  Broadway,  which  was  referred  to  me  for  report,  I  beg  to  submit  that 
Two  Hundred  and  Thirty-eighth  street  is  a  station  street,  and  in  the  construction  .of 
the  extension  to  the  west  side  subway  up  Broadway  to  Van  Cortlandt  Park,  the 
plans  provide  for  a  station  at  Two  Hundred  and  Thirty-eighth  street,  and  in  con- 
structing this  station  it  is  necessary  for  the  pillars  that  support  the  station  at  the 
extreme  ends  to  be  constructed  in  Two  Hundred  and  Thirty-eighth  street.  The  title 
to  this  street  is  still  vested  in  the  owners,  and  no  proceedings  have  as  yet  been  taken 
to  acquire  title  on  behalf  of  the  City. 

Mr.  Partridge,  it  appears,  owns  a  narrow  lot  fronting  on  Broadway,  running  back 
in.  Two  Hundred  and  Thirty-eighth  street,  all  of  which  will  be  taken  when  the  City 
acquires  title  to  the  bed  of  this  street,  and  one  of  the  pillars  for  the  support  of  the 
westerly  half  of  the  station  at  this  street  has  been  constructed  upon  his  property. 
Before  this  was  done  verbal  consent  was  obtained  from  the  party  who  was  then 
supposed  to  be  the  owner  of  this  lot,  that  the  City  go  ahead  and  construct  the  sta- 
tion, and  the  owner  would  await  the  opening  of  the  street  by  the  City  to  receive  his 
compensation. 

I  have  had  an  interview  with  Mr.  Partridge  and  his  counsel,  Henry  DeForest 
Baldwin,  in  relation  to  the  situation,  and  Mr.  Partridge  has  finally  consented  to  make 
no  further  objection  to  the  City  continuing  and  completing  this  station  at  this  point, 
and  that  he  will  look  to  the  City  for  his  damages  and  compensation  when  they  get 
ready  to  take  title  for  the  bed  of  the  street. 

Dated  February  6,  1908. 

Respectfully, 

J.  E.  EUSTIS,  Commissioner. 

(17)  _  0-248 

Commissioner  Bassett  moved  the  adoption  of  the  following  dismissal  order,  which 
was  duly  seconded: 

Dismissal    Order    (No.    248). 

George     W.     Bartholf,     complainant,     vs. 

New  York  and  Queens  County  Railway 

Company,   defendant. 
Under  Order  for  Answer  No.   132,  made 

December  4,  ic)07. 

This  matter  coming  on  upon  the  complaint  of  George  W.  Bartholf,  dated  the 
22d  day  of  November,  1907,  and  upon  the  Order  of  the  Commission  No.  132,  made 
the  4th  day  of  December,  1907,  and  upon  the  answer  of   New  York  and  Queens 
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County  Railway  Company,   dated   December    13,   1907,  and  "it  not  appearing  to  the 

Commission  that  there  are  reasonable  grounds  for  the  charges  in  said  complaint. 
Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 
Ordered,  That  said  complaint  be  and  the  same  hereby  is  dismissed;  and  it  is 
Further  Ordered,  That  this  order  shall  be  without  prejudice  to  the  making  and 

issuing  of  any  further  order  or  orders  for  hearings  upon  any  of  the  matters  referred 

to  in  said  complaint  and  answer. 

Ayes — Commissioners     Willcox,    McCarroll,    Bassett,    Maltbie,   Eustis. 

Naj-s — None. 

Carried. 

(18)  0-24^ 

Commissioner   Bassett  moved  tlie  adoption  of  the  following  final   order,  which 

was  duly   Seconded:  ♦ 

Final  Order   (No.  249). 

In  the  matter  of  Frank  Bennett,  com- 
plainant, against  South  Brooklyn  Rail- 
way Company,  defendant. 

Under  Order  for  Hearing  No.  184,  made 
January  3,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  i6th 
day  of  January,  1908,  and  on  the  22d  day  of  January,  1908,  and  it  appearing  that 
the  said  hearing  was  held  by  and  pursuant  to  an  order  of  this  Commission  made 
on  the  3d  day  of  January,  1908,  and  returnable  on  the  i6th  day  of  January,  1908,  and 
that  said  order  was  duly  served  on  the  South  Brooklyn  Railway  Company  on  the 
3d  day  of  January,  1908,  said  order  being  Order  Number  184,  and  that  the  said 
hearing  was  held  by  and  before  the  Commission  on  the  matters  embraced  in  the 
complaint  and  answer  herein,  and  in  said  order  specified,  on  the  i6tli  day  of 
January,  1908,  and  on  the  22d  day  of  January,  1908,  before  Commissioner  Bassett, 
presiding,  Frank  Bennett,  complainant,  appearing  in  person,  and  W.  S.  Menden,  Esq.. 
appearing  for  the  said  railway  company,  and  proof  having  been  taken  upon  said 
hearing,  and  it  having  been  made  to  appear  by  the  proceedings  on  said  hearing  that 
the  regulations,  equipment  and  service  of  said  railway  company,  in  respect  to  the 
transportation  of  persons  upon  its  line  on  Gravesend  avenue,  in  the  Borough  of 
Brooklyn,  City  and  State  of  New  York,  are  unsafe,  improper  and  inadequate,  on 
account  of  the  matters  in  said  complaint  set  forth  and  in  said  answer  admitted,  and 
on  account  of  the  matters  proved  upon  the  hearing  herein,  and  that  repairs,  improve- 
ments, changes  and  additions  to  and  in  the  stations  used  by  said  company  in  con- 
nection with  the  transportation  of  passengers  on  its  said  line  on  said  Gravesend 
a;enue,  in  the  Borough  of  Brooklyn,  City  and  State  of  New  York,  ought  reasonably 
to  be  made  in  order  to  promote  the  security  and  convenience  of  the  public  and  in 
order  to  secure  adequate  service  and  facilities  for  the  transportation  of  said  pas- 
sengers. 
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Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered, 

(i)  That  said  South  Brooklyn  Railway  Company  be  and  it  hereby  is  directed 
and  required  to  construct  and  maintain,  at  its  Kensington  station  on  said  Gravesend 
av6nic,  on  each  side  of  said  company's  double  track  line  at  said  station,  a  cinder 
platform  at  least  two  hundred  (200)  feet  in  length  and  of  sufficient  height  and 
width  to  enable  passengers  to  board  and  alight  from  trains  at  said  station  with  con- 
venience and  safety.  Further,  that  said  company  bind  and  inclose  t!ie  exterior  of 
each  of  said  platforms,  next  to  the  street,  for  at  least  one  hundred  and  twenty  (120) 
feet  with  heavy  retaining  timbers  laid  in  such  a  manner  as  to  form  steps  from  the 
present  grade  of  the  street  to  the  tops  of  said  platforms,  for  the  convenience  of 
passengers  in  ascending  to  and  descending  from  said  platforms.  Further,  that  said 
jrompany  keep  and  maintain  the  tops  of  said  cinder  platforms  on  a  level  with  the 
tops  of  said  timbers. 

(2)  That  said  South  Brooklyn  Railway  Company  be,  and  it  hereby  is  directed 
and  required  to  construct  and  maintain  at  its  Eighteenth  avenue  station,  on  said 
line  on  said  Gravesend  avenue,  on  each  side  of  said  company's  double  track  line,  at 
said  station,  a  cinder  platform  at  least  two  hundred  (200)  feet  in  length,  and  of 
sufficient  width  and  height  to  enable  passengers  to  board  and  alight  from  trains  at 
said  station  with  convenience  and  safety.  Further,  that  said  company  bind  and 
enclose  the  exterior  of  each  of  said  platforms,  next  to  the  street,  for  at  least  one 
hundred  and  twenty  (120)  feet,  with  heavy  retaining  timbers,  and  that  said  company 
keep  and  maintain  the  tops  of  said  cinder  platforms  on  a  level  with  the  tops  of  said 
timbers. 

(3)  That  said  South  Brooklyn  Railway  Company  be,  and  it  hereby  is  directed  and 
required  to  construct  and  maintain  at  its  Parkville  station  on  said  line,  on  each  side  of 
said  company's  double  track  line,  at  said  station,  a  cinder  platform  at  least  two  hundred 
feet  in  length,  and  of  sufficient  width  and  height  above  the  present  grade  of  the 
street  to  enable  passengers  to  board  trains  at  said  station,  and  to  alight  therefrom 
with  safety. 

(4)  That  said  company  shall  keep  and  maintain  said  platforms  in  as  good 
condition  as  when  first  constructed  in  accordance  with  the  requirements  of  this 
order. 

(5)  It  is  further  Ordered,  That  said  South  Brooklyn  Railway  Company  be,  and 
it  hereby  is  directed  and  required  to  construct  said  platforms,  and  to  bind  and  enclose 
the  same  in  the  manner  hereinbefore  directed  within  thirty  days  from  the  date  of 
the  service  on  said  company  of  a  certified  copy  of  this  order,  and  continue  the  same 
in  that  condition  until  such  time  as  the  Public  Service  Commission  for  the  First 
District  shall   otherwise  order. 

(6)  It  Is  Further  Ordered,  That  said  South  Brooklyn  Railway  •  Company 
notify  the   Public   Service  Commission   for  the  First  District  within   five  days  after 
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service  of  this  order  upon  it,  whether  the  terms  of  this  order  are  accepted  and  will 
be  obeyed. 

Ayes — Commissioners     Willcox,    McCarroll,    Bassett,    Maltbie,   Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tui«)AY,  February  ii,  1908^ 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There   were   present:    Chairman   Willtam   R.  -Willcox,    Commissioners   William 
McCarroll.  Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  February  7,  as 
printed  in  the  City  Record  for  February  11,  was  approved. 

(2)  3178 
The  Secretary  presented  a  communication  from  Joseph  Haag,  Secretary  of  the 

Board  of  Estimate  and  Apportionment,  transmitting  certified  copy  of  resolution 
adopted  by  that  Board  on  February  7,  1908,  fixing  February  14,  1908,  as  the  date  for 
consideration  of  the  plans  and  conclusions  relative  to  (a)  the  modification  of  the 
Lexington  avenue  route,  (b)  the  modification  of  the  Gerard  avenue  route,  and  (c)  the 
Canal  street  route.    The  resolution  was  ordered  filed. 

(3)  2810 
The  Secretary  presented  a  communication  from  Joseph  Haag,  Secretary  of  the 

Board  of  Estimate  and  Apportionment,  transmitting  certified  copy  of  resolution 
adopted  by  that  Board  on  January  31,  1908,  and  approved  by  the  Mayor  on  February 
3,  1908,  granting  to  the  Seaboard  Refrigeration  Company  an  extension  of  time  in 
which  to  comply  with  the  provisions  of  section  2,  third,  and  section  2,  twenty-second, 
of  the  contract  dated  June  22,  1906,  granting  a  franchise  to  said  company.  The  reso- 
lution was  ordered  filed. 

(4)  2091 
The   Secretary  presented  the   followin^jr  requisition   of  the   Bradley   Contracting 

Company,  together  with  the  certificate  of  the  Chief  Engineer,  approving  same,  as  ap- 
proved b>'  the  Committee  on  Audit: 
(1") 


2/0 

Bradley  Contracting  Company, 
Sixty-eighth  Street  and  North  River^ 
New  York,  February  3,  1908. 


■}. 


Requisition  No.  5 — For  work  done  and  materials  furnished  under  contract  dated 
June  27,  1907,  for  the  construction  of  section  No.  9-0-1  of  the 'Brooklyn  loop  lines  of 
the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  January,  1908. 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $33,148  00  $136,173  00 

Amount  previously  estimated 103.025  00 

Amount  of  present  estimate 33fi48  00  33tUS  00 

Deduct  10  per  cent 3,314  80  3i3»4  80 


Requisition   for  amount  due   for  work  done   and   materials   fur- 
nished during   the   month $29,833  20  $29,833  20 

•  BRADLEY  CONTRACTING  COMPANY, 
(Signed)     By  Frank  Bradley,  President, 

Contractor. 

Certificate  No.  5 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  June  27,  1907,  for  the  construction  of  Section  No.  9-0-1  of  the 
Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for 
which  requisition  No.  5  of  date  February  3,  1908,  is  made  by  the  Bradley  Contracting 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  twenty-nine  thousand  eight  hundred  and  thirty-three 
dollars  and  twenty  cents;  that  such  value  has  been  ascertained  relatively  to  the  con- 
tract value  of  the  whole  work  and  that  no  certificate  has  previously  been  made  for  such 

work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 
Whereas,  The  contractor,  Bradley  Contracting  Company,  has  made  requisition  on 
this  Commission,  numbered  No.  5,  and  dated  February  3,  for  work  done  and  materials 
furnished  under  contract  dated  June  27,  1907.  for  the  construction  of  Section  9-0-1  of 
the  Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to 
31st  day  of  January,  1908,  amounting  to  twenty-nine  thousand  eight  hundred  and  thirty- 
three  dollars  and  twenty  cents  ($29,833.20)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of 
the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials. 
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Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 
Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 

(5)  2094 

The  Secretary  presented  the  foUowinj?  requisition  of  the  Bradley  Contracting 
Company,  together  with  the  certificate  of  the  Chief  Engineer,  approving  same,  as  ap- 
proved by  the  Committee  on  Audit: 

Bradley  Contracting  Company, 
Sixty-eighth  Street  and  North  River, 
•  New  York,  February  3,  1908. 

Requisition  Xo.  6 — For  work  done  and  materials  furnished  under  contract  dated 
June  27,  1907,  for  the  construction  of  Section  No.  9-0-4  of  the  Brooklyn  loop  lines  of 
the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  January,  1908. 


4 


For  Month.  Total. 


Total  to  dale  relative  to  the  contract  value  of  the  whole  work $4,624  75  $72,549  75 

Amount  previously  estimated 67,925  00 

Amount  of  present  estimate 4.624  75  4.624  75 

Deduct   I  o  per  cent 462  48  462  48 

Requisition   for  amount  due   for  work  done   and  materials   fur- 
nished during  the  month $4,162  27  $4,162  27 

BRADLEY  CONTRACTING  COMPANY, 
(Signed)     By  Frank  Bradley,  President, 

Contractor. 

Certificate  No.  6^1  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  ^ated  June  27,  1907,  for  the  construction  of  Section  No.  9-0-4  of  the 
Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for 
which  requisition  No.  6  of  date  February  3,  1908,  is  made  by  the  Bradley  Contracting 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  four  thousand  one  hundred  and  sixty-two  dollars  and 
twenty-seven  cents;  that  such  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such 

work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  contractor,  Bradley  Contracting  Company,  has  made  requisition*  on 

this  Commission,  numbered  No.  6,  and  dated  February  3,  1908,  for  work  done  and 

materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction  of  Section 

No.  9-0-4  of  the  Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City  of 
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New  York,  to  the  31st  day  of  January,  1908,  amounting  to  four  thousand  one  hundred 
and  sixty-two  dollars  and  twenty-seven  cents;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of 
the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroIl,  Bassett,  Maltbic,  Eustis. 

Nays — None. 

Carried. 

(6)  2095 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contracting 
Company,  together  with  the  certificate  of  the  Chief  Engineer,  approving  same,  as 
approved  by  the  Committee  on  Audit: 

Bradley  Contracting  Company, 
Sixty-eighth  Street  and  North  River, 
New  York,  February  3,  1908. 

Requisition  No.  7 — For  work  done  and  materials  furnished  under  contract  dated 
June  2^,  1907,  for  the  construction  of  Section  No.  9-0-5  of  tiie  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  the  31st  day  of  January: 

For  Month.  TotaL 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $33,621   25  $221,081  25 

Amount    previously    estimated 187,460  00 

Amount  of  present  estimate 33.621   25  33>62i  25 

Deduct  10  per  cent 3.362  13  3.362  13 


Requisition   for  amount   due   for   work   done   and   materials   fur- 
nished during  the  month $30,259   12  $30>259  »* 

BRADLEY  CONTRACTING  COMPANY. 
(Signed)  By  Frank  Bradley,  President. 

Contractor. 

Certificate  No.  7 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  June  27,  1907,  for  the  construction  of  Section  No.  9-0-5  of  the 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for 
which  Requisition  No.  7,  of  date  February  3,  1908,  is  made  by  the  Bradley  Contracting 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  con-tract  to  the  value  of  thirty  thousand  two  hundred  and  fifty-nine  dollars  and 
twelve  cents;  that  such  value  has  been  ascertained  relatively  to  the  contract  value  of 
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the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work  and 

materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 

Whereas,  The  contractor,  Bradley  Contracting  Company,   has  made  requisition 

on  this  Commission,  numbered  No.  7,  and  dated ....,  for  work 

done  and  materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction 
of  section  9-0-5  of  the  Brooklyn  loop  lines  of  the  Rapid  Transit  Railroad  of  The  City 
of  New  York,  to  31st  day  of  January,  1908,  amounting  to  thirty  thousand  two  hundred 
and  fifty-nine  dollars  and  twelve  cents  ($30,259.12)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the 
terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials.  ' 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(7)  2095 

The   SecreUry  presented  the   following  requisition  of  the   Bradley   Contracting 

Company,  together  with  the  certificate  of  the  Chief  Engineer,  approving  same,  as 

approved  by  the  Committee  on  Audit : 

Bradley  Contracting  Company, 
Sixty-eighth  Street  and  North  River, 
New  York,  February  3,  1908. 

Requisition  No.  3 — For  work  done  and  materials  furnished  under  contract  dated 

June  27,   1907,   for  the  construction   of  pipe  galleries   on    Section  No.  9-0-5  of  the 

Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to 

31st  day  of  January,  1908: 


Total  to  date  relative  to  tlie  contract  value  of  the  whole  work. 

Amount    previously    estimated 

Amount  of  present  estimate 

Ikduct    10  per  cent 


For  Month. 

Total. 

$659  75 

$6,184  71 

5,5^5  00 

659  75 

659  75 

65  98 

65  98 

Requisition   for  amount  due  for  work  done  and  materials  fur- 
nished  during  the  month $593  77  $593  77 

BRADLEY  CONTRACTING  COMPANY, 
(Signed)  By  Frank  Bradley,  President. 

Contractor. 
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Certificate  No.  3 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  J*une  27,  1907,  for  the  construction  of  pipe  galleries  on  Section 
No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City 
of  New  York,  for  which  Requisition  No.  3,  of  date  February  3,  1908,  is  made  by 
Bradley  Contracting  Company,  the  contractor,  has  been  done  and  furnished  in  ac- 
cordance with  the  terms  of  the  contract  to  the  value  of  five  hundred  and  ninety-three 
dollars  and  seventy-seven  cents;  that  such  value  has  been  ascertained  relatively  to  the 
contract  value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made 

for  such  work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  for  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  contractor,  Bradley  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  3  and  dated  February  3,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  June  2T,  1907,  for  the  construction  of  pipe 
galleries  on  section-  No.  9-0-5  of  the  Brooklyn  loop  lines  of  the  Rapid  Transit  Rail- 
road of  The  City  of  New  York,  to  the  31st  day  of  January,  1908,  amounting  to  five 
hundred  and  ninety-three  dollars  and  seventy-seven  cents  ($59377);  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(8)  0-250 

Chairman  Willcox  presented  the  following  hearing  order,  and  it  was  moved 
and  duly  seconded  that  the  same  be  adopted  by  the  Commission: 

Hearing  Order  (No.  250). 
Ire  the  Matter 
of 
The  hearing  on  the  motion  of  the  Com- 
mission as  to  the  regulations,  practices 
and  service  of  the  Interborough  Rapid 
Transit  Company,  in  the  respects  herein- 
above mentioned. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  13th  day  of  February,  1908,  at  1.30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
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rooms  of  the  Commission,  No.  154  Nassau  street,  Borough  of  Manhattan,  City  and 
State  of  New  York,  to  inquire  whether  the  requirements,  practices,  equipment,  appli- 
ances or  service  of  said  company  upon  its  elevated  lines,  in  the  Boroughs  of  Maur 
hattan  and  The  Bronx,  City  of  New  York,  in  respect  to  the  transportation  of  persons 
are  unreasonable,  unsafe,  improper  or  inadequate,  and  if  it  be  so  found,  then  to  de- 
termine whether  changes  in  said  regulations,  practices,  equipment,  appliances  or  ser- 
vice in  the  particulars  following  would  be  just,  reasonable,  safe,  adequate  and  proper, 
and  whether  such  changes  shall  be  put  in  force,  observed  and  used  on  the  line  of 
said  company;  and  also  to  inquire  and  determine  whether  repairs,  improvements, 
changes  or  additions  to  or  in  tracks  or  other  property  or  device  used  by  said  com- 
pany in  the  particulars  following  ought  reasonably  to  be  made,  in  order  to  promote 
the  security  or  convenience  of  the  public,  or  in  order  to  secure  adequate  service  or 
facilities  for  the  transportation  of  passengers;  namely,  whether  said  company  should 
be  directed  to  maintain  a  temperature  of  at  least  60  degrees  Fahrenheit  in  all  cars 
operated  by  said  company  on  its  elevated  lines  at  all  times  when  said  cars  are  in  use 
for  the  transportation  of  passengers,  said  temperature  to  be  tested  at  or  near  the 
centre  of  the  car  at  a  point  not  less  than  three  (3)  nor  more  than  five  (5)  feet  from 
the  floor  of  the  car,  and  to  be  maintained  without  any  interference  with  the  regular 
and  proper  operation  of  the  ventilators  of  said  cars; 

And  if  such  chan^ge,  improvement  and  addition  be  found  to  be  such  as  ought  to 
be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasor*able  time 
within  which  the  same  should  be  directed  to  be  executed,  all  to  the  end  that  the  Com- 
mission may  make  such  order  or  orders  in  the  premises  as  shall  be  just  and  reason- 
able; further 

Ordered,  That  the  said  Intcrborough  Rapid  Transit  Company  be  given  at  least 
one  day's  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail,  of  a 
certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  afforded  all 
reasonable  opportunity  to  present  evidence  and  to  examine  and  cross-examine  wit- 
nesses as  to  the  matters  hereinabove  set  forth. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

Chairman  Willcox  stated  that  he  would  take  charge  of  the  hearing. 

(9) 

Chairman  Willcox  left  the  meeting  at  this  point. 

On  motion,  duly  seconded,  Commissioner  McCarroll  was  elected  Acting  Chair- 
man. 
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(lo)  2092 

The  Secretary  presented  the  following  requisition  of  the  Degnon  Contracting 
Company,  together  with  the  certificate  of  the  Chief  Engineer  approving  same,  as  ap- 
proved by  the  Committee  on  Audit: 

The  Degnon  Contracting  Company,] 

No.  60  Wall  Street,  > 

New  York,  February  5,  igoS.        J 

Requisition  No.  7 — ^For  work  done  and  materials  furnished  under  contract  dated 
April  27,  1907,  for  the  construction  of  Section  No.  9-0-2  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  January, 
1908,  as  follows: 

For  Month.  TotaL 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $97»756  85  $503,28$  »S 

Amount    previously    estimated 405,528  40 

Amount  of  present  estimate 97*7S6  85  97*75^  85 

Deduct   I  o  per  cent 9*775  69  9*775  ^ 

Requisition  for  amount  due  for  work  done  and  materials  fur- 
nished during  the  month $87,981  x6         $87,981  z6 

DEGNON  CONTRACTING  COMPANY, 
(Signed)     A.  C.  Sanford,  Chief  Engineer. 

Certificate  No.  7 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  April  27,  1907,  for  the  construction  of  Section  9-0-2  of  the 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for 
which  Requisition  No.  7,  of  date  February  5,  1908,  is  made  by  the  Degnon  Contracting 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  eighty-seven  thousand  nine  hundred  and  eighty-one 
dollars  and  sixteen  cents,  that  such  value  has  been  ascertained  relatively  to  the  con- 
tract value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for 

such  work  and  materials. 

HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 
Whereas,  The  contractor,  Degnon  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  7,  and  dated  February  5,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  April  27,  1907,  for  the  construction  of 
Section  No.  9-0-2  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  The 
City  of  New  York,  to  the  31st  day  of  January,  1908,  amounting  to  eighty-seven 
thousand  nine  hundred  eighty-one  dollars  and  sixteen  cents   ($87,981.16)  ;  and 
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Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
^e  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract;  that  the  value  has  been  ascertained  relatively  to  the  contract  value 
of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work 
and  materials, 

Resolved.  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller  for  the  said  amount. 

Ayes — Commissioners   McCarroll,   Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

(ii)  2093 

The  Secretary  presented  the  following  requisition  of  Cranford  Company 
together  with  the  certificate  of  the  Chief  Engineer  approving  same,  as  approved  by 
the  Committee  on  Audit : 

Cranford  Company, 
No.  190  Montague  Street,  Brooklyn,  N.  Y., 
New  York,  January  31,  1908. 

Requisition  No.  6 — For  work  done  and  materials  furnished  under  contract  dated 
May  27,  1907,  for  the  construction  of  the  Rapid  Transit  Railroad  of  The  City  of 
New  York,  to  31st  day  of  January,  1508,  as  follows : 

For  Month.  ToUl. 


•} 


Total  to  date  relating  to  the  contract  value  of  the  whole  work $32i963  70  $244,389  10 

AmoiiBt    previously    estimated 21 1,425  40 

Amount   of   present   estimate 32.963  70  32.963  7o 

Deduct  10  per  cent 3,296  37  3.296  37 

Requisition  for  amount   due  for  work  done  and  materials  fur- 
nished  during  the  month $29,667  33  $29,667  33 

CRANFORD  COMPANY,  Contractor, 
(Signed)     Per  A.  C.  Angell,  Treasurer. 

Certificate  No.  6 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  May  27,  1907,  for  the  construction  of  section  9-0-3  of  the  Rapid 
Transit  Railroad  of  The  City  of  New  York,  for  which  Requisition  No.  6,  of  date 
January  31,  igoS,  is  made  by  Cranford  Company,  the  contractor,  has  been  done  and 
furnished  in  accordance  with  the  terms  of  the  contract  to  the  value  of  twenty-nine 
thousand  six.  hundred  and  sixty-seven  dollars  and  thirty-three  cents ;  that  such  value 
has  been  ascertained  relatively  to  the  contract  value  of  the  whole  work  and  that  no 
certificate  has  previously  been  made  for  such  work  and  materials. 

(Signed)        HENRY  B.  SEAMAN, 
Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 


278 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 

Whereas,  the  contractor,  Cranford  Company,  has  made  requisition  on  this  Com- 
mission, numbered  No.  6,  and  dated  January  31,  1908,  for  work  done  and  materials 
furnished  under  contract,  dated  May  27,  1907.  for  the  construction  of  the  Rapid  Transit 
Railroad  of  The  City  of  New  York,  to  the  31st  day  of  January,  1908,  amounting  to 
twenty-nine  thousand  six  hundred  and  sixty-seven  dollars  and  thirty-three  cents 
($29,667.33) ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract;  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  a  voucher  in  due  form  be  drawn  on  the  Comptroller -for  the  said  amount. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(12)  2204 
The  Secretary  presented  a  communication  from  H.  A.  Metz,  Comptroller,  trans- 
mitting copy  of  his  letter  of  February  5  to  Chairman  Willcox,  in  reference  to  Senate 
Bill  No.  210,  proposing  an  amendment  to  section  10  of  article  8  of  the  Constitution, 
providing  for  exclusion  from  calculation  of  the  debt  limit  of  the  outstanding  railroad, 
subway  or  dock  bonds  issued  for  property,  the  income  of  which  was  sufficient  to  meet 
the  interest  necessary  to  payment  of  the  bonds;  and  also  transmitting  statements 
from  the  Department  of  Finance,  showing  the  financial  results  to  the  City  of  the 
operation  of  the  Manhattan-Bronx  Rapid  Transit  Subway  and  of  the  City's  dock 
properties,  with  copy  of  Senate  Bill  No.  210,  previously  referred  to.  The  papers  were 
ordered  filed. 

(13)  2133 
The  Secretary  presented  a  communication  from  the  Board  of  Estimate  and  Ap- 
portionment, transmitting  the  following  resolution  adopted  by  that  Board  on  January 
31,  1908,  which  was  ordered  filed: 

Resolved,  That,  pursuant  to^the  provisions  of  section  zi  of  chapter  4,  Laws  of 
1891,  as  amended,  and  section  14  of  chapter  429,  Laws  of  1907,  and  a  requisition  of  the 
Public  Service  Commission  for  the  First  District,  duly  made  by  the  Chairman  and 
Secretary  thereof,  on  January  2,  1908,  for  an  appropriation  of  five  hundred  thousand 
dollars  ($500,000)  for  the  acquisition  of  real  estate  or  interest  therein,  necessary  in 
connection  with  the  construction  and  operation  of  the  Manhattan-Bronx  subway— the 
Comptroller  be  and  is  hereby  authorized  to  issue  Corporate   Stock  of  The   City  of 
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New  York,  to  an  amount  not  exceeding  five  hundred  thousand  dollars  ($500,000)  for 
the  purpose  only  of  paying  the  awards  on  property  as  follows : 

Damage  Parcel  No.  i,  to  Heinrich  Van  Deilen,  as  owner $47,2 16  00 

Damage  Parcel  No.  2,  to  Bridget  M.  Dooley,  as  owner 29,055  00 

Damage  Parcel  No.  3,  to  John  Wanamaker,  as  owner i43»56o  00 

Damage  Parcel  No.  4,  to  the  Sailors*  Snug  Harbor,  in  The  City  of  New 

York  (a  corporation),  as  owner,  and  to  John  Wanamaker,  as  lessee..  175,743  50 


— and  interest  thereon  at  the  rate  of  6  per  cent,  per  annum. 

( 14)  1033 

The  Secretary  presented  a  communication  from  the  Corporation  Counsel  as  to 
certain  spurs  from  the  Eleventh  avenue  tracks  of  the  New  York  Central  Railroad 
Company.  On  motion,  duly  seconded  and  carried,  the  Secretary  was  directed  to  reply 
to  the  letter,  approving  the  course  of  the  Corporation  Counsel.  The  letter  was  as 
follows : 

February   7,  1908. 

William  R.  Willcox,  Esq.,  Chairman,  No.  154  Nassau  street : 

My  Dear  Sir — ^Referring  to  the  Eleventh  avenue  condemnation  matter,  I  have  had 
several  interviews  with  representatives  of  the  New  York  Central  Railroad.  There 
are,  as  you  know,  certain  spurs  connecting  with  various  business  houses  along  the 
line  of  the  road.  These  latter  have  applied  to  me  not  to  compel  the  removal  of  the 
tracks  until  the  title  to  the  franchise  which  the  City  proposed  to  condemn,  vests  in 
the  City. 

You  will  remember  that  under  the  Saxe  Law,  the  railroad  has  a  year  after  the 
confirmation  of  the  Commissioner's  report  before  the  City  is  entitled  to  take  posses- 
sion. On  the  one  hand  it  would  be  a  great  hardship  if,  pending  the  proceedings,  these 
spurs  were  removed  and  the  business  houses  along  the  line  of  the  track  were  deprived 
of  the  facilities  now  afforded.  On  the  other  hand,  it  is  thought  in  the  fixing  of  any 
award  that  may  be  made,  the  Commissioners  should  not  consider  in  any  way  any  use 
which  might  be  made  of  these  spurs.  I  have  therefore  been  in  consultation  with  the 
representatives  of  the  New  York  Central  Railroad  Company  to  see  if  we  could  not 
formulate  a  stipulation  by  which  the  track  spurs  should  be  allowed  to  remain  pending^ 
the  proceedings,  but  that  the  Commissioners  should  not  take  them  into  consideration 
in  any  way  in  fixing  the  amount  of  the  award.  I  think  a  satisfactory  stipulation 
to  that  effect  can  be  entered  into,  and  if  approved  by  your  Commission,  I  will  pursue 
this  course.  Before  advising  the  Board  of  Estimate  and  Apportionment  as  to  the 
steps  they  should  take  in  regard  to  revoking  these  permits,  I  should  be  glad  to  hear 
from  you  in  regard  to  this  matter. 

Yours  truly, 
(Signed)  F.  K.  PENDLETON,  Corporation  Counsel. 
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(15)  0-172 
The  Secretary  presented  a  report  from  the  Acting  Chief  of  the  Bureau  of  Transit 

Inspection,  showing  that  Order  No.  172,  which  required  the  Brooklyn  Union  Elevated 
Railroad  Company  to  put  its  present  platform  at  the  Covert  avenue  station  of  the 
Lutheran  Cemetery-  line  in  good  condition  on  or  before  the  loth  day  of  January,  1908^ 
had  not  been  complied  with  up  to  January  18,  1908.  The  report  was  referred  to  the 
Counsel  to  the  Commission. 

(16)  3121 
The  Secretary  presented  a  letter  from  the  Chief  Engineer,  in  reference  to  the 

resolution  of  the  Board  of  Aldermen  regarding  conditions  at  the  One  Hundred  and 
Sixty-eighth  and  One  Hundred  and  Eighty-first  street  stations  of  the  Broadway- 
branch  of  the  subway,  recommending  a  glass  enclosure  for  the  lower  floor  of  the 
elevator  shaft,  in  order  to  prevent  the  draught  of  air  inconveniencing  passengers.  The 
letter  was  ordered  filed. 

(17)  3149 
The  Secretary  presented  a  communication  from  the  Counsel  to  the  Commission 

as  follows: 

February  6,  1908. 
Public  Service  Commission  for  the  First  District: 

Arbitration,  McDonald  Contract,  Manhattan-Bronx  subway. 
Sirs — In  pursuance  of  authority  vested  in  me,  I  have  appointed,  subject  to  your 
approval  and  at  a  compensation  to  be  determined  by  you,  Edward  M.  Shepard,  Esq.,  of 
New  York  City,  Counsellor-at-Law,  to  assist  me  in  the  performance  of  my  duties  in  the 
matter  of  the  review  of  the  determination  of  George  S.  Rice,  as  Chief  Engineer  of  the 
Public  Service  Commission  for  the  First  District,  dated  November  30,  1907,  upon  the 
claims  presented  for  payment  under  contract  dated  February  21,  1900,  between  The 
City  of  New  York,  acting  by  the  Board  of  Rapid  Transit  Railroad  Commissioners  for 
The  City  of  New  York,  and  John  B.  McDonald. 
Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  appointment  of  Edward  M.  Shepard  to  assist  the  Counsel  to 
the  Commission  in  the  matter  above  set  forth,  be  approved, 
^yes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 
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(i8)  3125 

On  motion,  duly  seconded,  it  was 
Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  lists : 

Name.  Position.  Salary.  To  Take  Effect. 


Elizabeth  C.  Fagan Filing  Clerk l75  per  month. . . 

Bessie   Brock  Filing  Qerk 75  P««"  month. . . 

Grace   A.   Jones Filing  Clerk 75  per  month . . . 

Carrie  A.    Davis Filing  Clerk 75  per  month . . . 

James   C.    Rose Junior  Clerk  (reinstatement) 40  per  month . . . 


Feb.  ID,  1908 

Feb.  6,  Z908 

Feb.  xo,  1908 

Feb.  10,  1908 

Feb.  xz,  1908 


Ayes — G>mmissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(19)  1613 
On  motion,  duly  seconded,  it  was  • 
Resolved,   That   the  appointments   of   Alfred   A.   R.   Berger   and   Alexander   H. 

Rombough,  Electrical  Engineers,  be  terminated,  as  of  February  11,  1908. 
Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 

(20)  1833 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  resignation  of  AdolpH  Moss,  Page,  be  accepted,  to  take  effect  as 
of  February  8,  1908. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(21)  2093 
The  Secretary  presented  a  communication  from  the  Chief  Engineer  stating  that 

the  Cranford  Company,  contractors  for  section  9-0-3  of  the  Brooklyn  loop  lines,  had 
given  notice  that  they  had  made  a  contract  with  the  American  Vitrified  Conduit 
Company  to  supply  them  with  ducts,  and  that  the  conduit  company  was  a  proper 
concern  to  furnish  this  material,  and  recommending  that  this  contract  by  the  Cranford 
Company  be  approved  by  the  Commission. 

Thereupon  the  following  resolution  was  duly  moved  and  seconded: 
Whereas,  The  Cranford  Company,  contractors  for  section  9-0-3  of  the  Brooklyn 
loop  lines,  have  given  notice  to  this  Commission  that  they  have  made  a  contract  with 
the  American  Vitrified  Conduit  Company,  Fuller  Building,  No.  949  Broadway,  New 
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York  City,  to  supply  them  with  ducts  subject  to  test  and  acceptance  by  representatives 
of  the  Commission; 

Resolved,  That  the  Public  Service  Commission  for  the  First  District  approves  of 
the  subletting  of  the  above  contract  to  the  said  American  Vitrified  Conduit  Company. 

Ayes—Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22)  1361 
On  motion,  duly  seconded,  it  was 

Resolved,  That  a  blue  print  of  plan  T-4S7,  showing  proposed  marquise  and  illu- 
minated signs  over  the  north  and  south  entrances  to  the  Seventy-second  street  super- 
structure, be  sent  to  the  Interbo rough  Rapid  Transit  Company  to  be  considered  in  the 
obtaining  of  estimates  of  the  cost  of  reconstructing  the  interior  of  this  superstructure. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(23)  0-251 
Commissioner  Eustis  moved  the  adoption  of  the  following  final  order  after  re- 
hearing, which  was  duly  seconded : 

Final  Order  (No.  251). 

John  H.  MacCracken, 

Complainant, 
against 
New    York     City    Interborough    Railway 
Company, 

Defendant. 

An  order,  No.  183,  having  been  made  herein  on  or  about  the  31st  day  of  Decem- 
ber, 1907,  after  a  hearing  duly  had,  ordering  the  defendant  either  to  construct  a  proper, 
substantial  and  adequate  waiting  room  or  shelter  for  passengers  transferring  from 
the  subway  to  its  lines  at  One  Hundred  and  Eighty-first  street  and  St.  Nicholas  avenue, 
at  a  point  on  a  level  with  such  street  railway  tracks,  and  not  more  than  fifty  (50)  feet 
distant  therefrom,  or  at  its  election,  at  all  times  during  the  day  and  night,  to  hold 
at  such  point  a  car  for  the  use  of  waiting  passengers  until  the  arrival  of  the  next 
or  succeeding  car,  either  of  the  same  or  different  lines,  and  further  ordering  the  said 
company  within  ten  (10)  days  after  the  service  of  such  order  to  advise  the  Com- 
mission which  of  said  courses  it  elected  to  pursue,  and  an  order.  No.  204,  extending 
the  time  in  which  so  to  elect,  having  been  made  on  or  about  the  14th  day  of 
January,  1908,  and  the  defendant  having,  on  or  about  the  20th  day  of  January, 
1908,  notified  the  Commission  that  it  would  keep  and  maintain  a  standing  car  on 
its  tracks  at  the  said  point  throughout  the  entire  day,  excepting  between  the 
hours  of  I  a.  m.  and  6  a.  m.,  for  the  use  of  passengers  transferring  from  the  subway 


283 

to  its  lines  on  One  Hundred  and  Eighty-first  street,  and  further  stating  its  belief 
that  such  a  standing  car  would  render  more  satisfactory  accommodations  to  the 
traveling  public  and  would  cause  less  interruption  in  the  service  than  the  practice 
of  holding  every  car  until  the  arrival  of  the  next  or  succeeding  car,  as  ordered  by 
the  Commission,  and  requesting  that  the  said  Order  No.  183  be  modified  so  that  the 
maintenance  of  the  standing  car  in  the  manner  above  described  would  be  a  compliance 
therewith,  and  an  order  for  a  rehearing.  No.  214,  having  been  duly  made  herein  on  the 
2ist  day  of  January,  1908,  and  a  rehearing  having  duly  been  had  on  the  29th  day  of 
January,  1908,  at  which  Mr.  Commissioner  Eustis  presided,  and  Leroy  T.  Harkness, 
Elsq..  Assistant  Counsel,  appeared  for  the  Commission,  and  Alfred  A.  Gardner,  Esq., 
and  A.  E.  Mudge,  Esq.,  appeared  for  the  defendant. 

Now,  upon  all  the  proceedings  and  upon  the  hearing  and  the  rehearing  heretofore 
had  herein,  it  is 

Ordered,  That  the  action  of  the  New  York  City  Interborough  Railway  Company, 
in  keeping  such  standing  car  upon  its  tracks  at  the  point  referred  to,  at  all  hours 
except  between  i  a.  m.  and  6  a.  m.,  shall  be  deemed  a  substantial  compliance  ^fvith 
the  provisions  of  the  said  Order  No.  183,  subject,  however,  to  the  approval  of  the 
proper  City  authorities  being  obtained  to  the  keeping  of  such  standing  car  upon  the 
street-    It  is,  however,  provided  that  if  the  use  of  such  standing  car  be  discontinued 
for  any  cause  the  defendant  shall  immediately  notify  the  Commission  of  such  discon- 
tinuance and  within  ten  days  thereafter  advise  the  Commission  which  of  the  said 
courses  contained  in  said  Order  No.  183  it  will  then  elect  to  pursue. 
Ayes— Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 

(24)  ^-^52 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded:  ■     ■     \ 

Hearing  Order  (No.  252). 
In  the  Matter 
of 
Service,   regulation   and   practices   of   the 
New  York  Central  and  Hudson  River 
Railroad  Company. 
"Restoration  of  Putnam  Division  Service." 

An  order  of  the  Commission,  No.  211,  havin-g  been  made  herein  on  the  17th  day 
of  January,  1908,  requiring  the  New  York  Central  and  Hudson  River  Railroad  Com- 
pany to  give  reasons  for  the  proposed  discontinuance  of  trains  on  the  Putnam  Divi- 
sion after  midnight,  and  said  company  having  made  answer  thereto  on  the  3d  day  of 
February,  1908, 

Ordered,  That  upon  the  matters  therein  a  hearing  be  had  on  the  20th  day  of 
February,  1908,  at  10.30  o'clock  in  the  forenoon,  or  at  any  time  or  times  to  which  the 
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same  may  be  adjourned,  at  the  rooms  of  the  Commission,  No.  154  Nassau  street,  Bor- 
ough of  Manhattan,  City  and  State  of  New  York;  that  at  said  hearing  the  said  New 
York  Central  and  Hudson  River  Railroad  Company  show  cause  why  it  should  not 
restore  the  service  upon  its  Putnam  Division  after  midnight,  which  has  been  discon- 
tinued by  taking  off  trains  103,  105,  io6»  107,  108  and  110;  further 

Ordered,  That  the  said  New  York  Central  and  Hudson  River  Railroad  Company 
be  given  at  least  five  days'  notice  of  such  hearing  by  service  upon  it,  either  personally 
or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company 
be  afforded  all  reasonable  opportunity  to  present  evidence  and  to  examine  and  cross- 
examine  witnesses  as  to  the  matters  hereinbefore  set  forth. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(25)  0-253 
Commissioner  Bassett  moved  the  adoption  of  the  following  order: 

Complaint  Order   (No.  253). 

Margaret  Mager, 

Complainant, 
against 
Nassau  Electric  Railroad  Company, 
Defendant. 

The  order  of  the  Commission,  being  Order  No.  253  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  station  at  Ulmer  Park,  was  approved,  confirmed  and  or- 
dered filed  in  the  office  of  the  Commission. 

(26)  0-254 
The  Secretary  presented  the  following  order  for  hearing,  of  Chairman  Willcox, 

and  it  was  moved  and  duly  seconded  that  the  same  be  adopted  by  the  Commission: 

Hearing  Order   (No.  254). 
In  the  Matter 
of  the 
Hearing  on  the  motion  of  the  Commis- 
sion as  to  the  regulations,  equipment  and 
service     of     the     Interborough     Rapid 
Transit  Company,  in  the  respects  here- 
inafter mentioned. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  25th  day  of  February,  1908,  at  2.30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  No.  154  Nassau  street.  Borough  of  Manhattan,  City  and 
State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment,  appli- 
ances or  service  of  said  company  upon  its  elevated  lines  operating  on  Columbus  ave- 
nue, in  the  Borough  of  Manhattan,  City  of  New  York,  with  respect  tp  the  transporta- 
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tion  of  persons,  are  unjust,  unreasonable,  unsafe,  improper  or  inadequate,  and  if  it  be 
so  found,  then  to  determine  whether  changes  in  said  regulations,  practices,  equip- 
ment, appliances  or  service,  in  the  particulars  following,  at  the  place  herein  men- 
tioned, would  be  just,  reasonable,  safe,  adequate  and  proper,  and  whether  such  changes 
shall  be  put  in  force,  observed  and  used  on  the  line  of  said  company,  and  also  to 
inquire  and  determine  whether  repairs,  improvements,  changes  or  additions  to  or  in 
tile  tracks,  switches,  terminals,  terminal  facilities  or  other  property  or  device  used 
by  said  company,  in  the  particulars  following,  ought  reasonably  to  be  made,  in  order 
to  promote  the  security  or  convenience  of  the  public  or  employees,  or  in  order  to 
secure  adequate  service  or  facilities  for  the  transportation  of  passengers,  namely: 

Whether  said  company  should  be  directed  to  construct  and  maintain  a  station 
or  stations  on  its  elevated  structure  on  Columbus  avenue  at  or  near  the  intersection 
of  Ninety-ninth  street;  and  to  equip  said  station  or  stations  with  one  or  more  ele- 
vators or  escalators  for  the  conveyance  of  passengers  to  and  fro  between  the  station 
platform  and  the  surface  of  the  street;  and  to  equip  said  station  or  stations  adequately 
and  completely  in  every  respect  for  the  accommodation  of  seven  car  trains  in  each 
direction,  and  for  the  receiving  and  discharging  of  passengers  for  said  trains. 

And  if  such  change,  improvement  and  additions  be  found  to  be  such  as  ought  to 
be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  ^nd  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  Interborough  Rapid  Transit  Company  be  given  at  least 
ten  days*  notice  of  such  hearing,  by  service  upon  it,  either  personally  or  by  mail,  of  a 
certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  afforded  all 
reasonable  opportunity  to  present  evidence  and  to  examine  and  cross-examine  wit- 
nesses as  to  the  matters  hereinabove  set  forth. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 

The  order  was  referred  to  Chairman  Willcox  to  designate  a  Commissioner  to 
conduct  the  hearing. 

(27)  •  0-255 

Commissioner  Bassett  presented  the  following: 

OPINION. 

Coney  Island  and  Brooklyn  Railroad  Com- 
pany. 
Automatic  Circuit  Breakers  on  Closed  Cars. 

(Order  No.  203.) 
By  Order  No.  21  the  operating  company  was  required  to  operate  and  c(]iiip  its 
cars  in  service  with  improved  circuit  breakers,  either  such  as  arc  made  by  the  (iciicral 
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Electric  Company  or  such  as  are  equivalent  thereto,  on  or  before  November  15,  1907- 
This  order  was  loosely  drawn  in  that  it  did  not  specify  how  many  automatic  circuit 
breakers  should  be  placed  on  each  car.  The  operating  company  claims  to  have  under- 
stood that  the  placing  of  one  automatic  circuit  breaker  on  each  car  was  sufficient. 
Modern  practice  requires  two  automatic  circuit  breakers  on  each  car,  for  reasons 
that  are  more  fully  stated  in  my  opinion  filed  at  the  close  of  hearings  in  Order  No.  166. 

As  the  time  is  already  becoming  short  for  this  company  to  procure  and  equip  its 
closed  cars  with  two  automatic  circuit  breakers  each  before  the  warm  weather  shall 
arrive,  and  as  the  public  will  suffer  no  great  injury  for  a  few  months  by  reason  of  the 
operating  of  the  closed  cars  in  some  cases  with  only  one  automatic  circuit  breaker,  I 
am  of  the  opinion  that  the  equipment  of  all  closed  cars  in  service  with  two  automatic 
circuit  breakers  of  modern  type  may  be  postponed  until  the  closed  cars  go  into  service 
in  the  fall  of  1908. 

Let  an  order  be  prepared  accordingly. 

February  8,  1908. 

(Signed)        E.  M.   BASSETT,  Commissioner. 

Commissioner  Bassett  thereupon  moved  the  adoption  of  the  following  final  order, 
which  was  duly  seconded: 

Final  Order  (No.  255),  After  Hearing  Order  No.  203. 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Conmiis- 
sion  on  the  question  of  improvements  in 
and  additions  to  the  equipment  of  the 
Coney  Island  and  Brooklyn  Railroad 
Company. 

"Two   automatic   circuit  breakers  "for 
each  closed  car." 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  23d  day 
of  January,  and  by  adjournment  on  the  29th  day  of  January  and  the  Sth  day  of 
February,  1908,  and  it  appearing  that  the  said  hearing  was  held  by  and  pursuant  to 
an  order  for  a  hearing,  No.  203,  made  the  14th  day  of  January,  1908,  and  returnable 
on  the  23d  day  of  January,  1908,  and  that  the  said  Order  No.  203  was  duly  served 
upon  the  Coney  Island  and  Brooklyn  Railroad  Company  and  that  the  said  service 
was  by  it  duly  acknowledged,  and  that  the  said  hearing  was  held  by  and  before  the 
Commission  on  the  matters  in  said  order  specified,  Mr.  Commissioner  Bassett  pre- 
siding and  Mr.  Backus  appearing  for  the  Commission,  and  John  J.  Kuhn,  Esq.,  and 
Mr.  Britton  appearing  for  the  company ; 

Now,  it  being  made  to  appear  after  the  proceedings  upon  said  hearinsr  that  it  is 
just,  reasonable  and  proper  that  the  Coney  Island  and  Brooklyn  Railroad  Company 
should  be  directed  to  make  the  additions  to  its  appliances  and  equipment  below  set 
forth,  in  order  to  promote  the  security  and  convenience  of  the  public  and  employees 
of  said  company; 
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Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commis- 
sion, it  is 

Ordered,  That  the  said  Coney  Island  and  Bj-ooklyn  Railroad  Company  shall, 
before  the  closed  kars  go  into  service  in  the  fall  -for  the  winter  season  of  1908-1909^ 
provide  and  equip  all  of  the  said  closed  cars  in  service  with  two  automatic  circuit 
breakers  of  modern  type,  and  connect  said  circuit  breakers  in  multiple  on  each  car  and 
at  all  times  to  maintain  both  of  said  circuit  breakers  on  each  car  in  good  and  perfect 
repair  and  keep  the  same  properly  adjusted  for  the  capacity  of  the  motors  of  the  car 
on  which  they  are  placed,  and  that  the  circuit  breaker  over  the  motorman's  head 
shall  at  all  times  be  the  one  operated;  further  it  is 

Ordered,  That  within  five  days  after  service  upon  it  of  this  order  the  said  Coney 
Island  and  Brooklyn  Railroad  Company  notify  the  Public  Service  Commission  for 
the  First  District  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes— Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(28)  0-256 

Commissioner  Bassett  moved  the  adoption  of  the  following  resolution,  which  was 
duly  seconded : 

Whereas,  Proceedings  have  been  pending  before  the  Commission,  under  Order 
No.  66,  made  November  4,  1907,  for  improvements  in  the  Cypress  Hills  terminal  of 
the  Brooklyn  Union  Elevated  Railroad  Company ;  and 

Whereas,  In  said  proceedings  said  company  submitted  to  the  Commission  on  the 
13th  day  of  January,  1908,  .a  plan  marked  Plan  **A,"  for  the  extensive  enlargement 
and  improvement  of  said  terminal,  which  Plaa  "A"  was  marked  Exhibit  "I"  in  said 
proceeding;  and 

Whereas,  In  said  proceedings  J.  F.  Calderwood,  as  vice-president  and  general 
manager  of  said  Brooklyn  Union  Elevated  Railroad  Company,  and  as  vice-president 
and  general  manager  of  the  Brooklyn  Heights  Railroad  Company,  and  as  vice-president 
and  general  manager  of  the  Brooklyn,  Queens  County  and  Suburban  Railroad  Com- 
pany; submitted  to  the  Commission  a  stipulation  for  and  on  behalf  of  each  of  said 
companies  for  an  exchange  of  transfers  between  said  companies  at  various  points, 
which  stipulation  is  as  follows : 

"Brooklyn  Rapid  Transit  Company,  1 

No.  85  Clinton  Street,  Brooklyn,  N.  Y.,        I 

Office  of  Vice-President  and  General  Manager,  f 

January  23,  1908.     J 

Mr.  E.  M.  Bassett,  Commissioner,  Public  Service  Commission,  No.  154  Nassau  Street, 
New  York  City : 
Dear  Sir — Referring  to  the  question  of  transfers  between  the  Myrtle  avenue- 
Richmond  Hill  line,  operated  by  the  Brooklyn  Heights  Railroad  Company,  and  the 
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Jamaica  avenue  line,  operated  by  the  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company,  at  the  intersection  of  these  two  lines.  Myrtle  and  Jamaica  avenues,  Rich- 
mond Hill,  which  was  discussed  at  hearing  on  the  13th  inst.  before  the  Commission 
in  connection  with  the  proposed  enlargement  of  the  Cypress  Hills  station  of  the 
Brooklyn  Union  Elevated  Railroad  Company,  I  beg  herewith  on  behalf  of  the  Brooklyn 
Heights  Railroad  Company,  the  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company  and  the  Brooklyn  Union  Elevated  Railroad  Company,  to  submit  the  follow- 
ing proposition : 

Leaving  aside  all  question  of  legality  and  without  prejudice  to  any  of  the  rights 
of  the  companies  involved,  but  treating  the  question  solely  with  reference  to  the 
exigency  of  the  situation  and  with  the  intention  of  diverting  from  Cypress  Hills  a 
percentage  of  the  traffic  tributary  to  the  Jamaica  avenue  line  east  of  Richmond  Hill, 
the  Brooklyn,  Queens  County  and  Suburban  Railroad  Company  and  the  Brooklyn 
Heights  Railroad  Company  will  concede  the  transfer  privilege  in  question  until  the 
completion  of  the  enlarged  terminal  by  the  Brooklyn  Union  Elevated  Railroad  Com- 
pany at  Cypress  Hills  and  provide  an  exchange  of  transfers  at  Richmond  Hill  for 
westbound  passengers  of  the  Jamaica  avenue  line  to  westbound  cars  of  the  Myrtle 
avenue-Richmond  Hill  line,  and  for  eastbound  passengers  of  the  Myrtle  avenue-Rich- 
mond Hill  line  to  eastbound  cars  of  the  Jamaica  avenue  line. 

At  Ridgewood,  the  westerly  terminus  of  the  Myrtle  avenue-Richmond  Hill  line, 
transfers  will  be  exchanged  between  that  line  and  cars  of  the  Brooklyn  Union  Elevated 
Railroad  Company  and  the  Brooklyn  Heights  Railroad  Company,  thus  affording 
through  passage  between  New  York  and  Jamaica,  via  Ridgewood,  for  a  single  fare. 

The  arrangement  above   outlined,   if  approved   by   the   Commission,   will    become 

effective  February  15  proximo. 

Yours  truly, 

(Signed)        J.  F.  CALDERWOOD, 
Vice-President  and  General  Manager." 

Now  therefore  be  it 

Resolved,  That  the  Commission  approve  of  the  proposed  plan  for  an  exchange 
of  transfers  at  said  points,  and  accept  the  proposition  of  said  companies  to  maintain 
said  exchange  of  transfers  at  said  points  until  the  completion  of  the  said  enlargement 
and  improvement  of  said  terminal  at  the  Cypress  Hills  station  of  said  Brooklyn  Union 
Elevated  Railroad  Company  in  accordance  with  said  Plan  "A,"  which  was  marked 
Exhibit  "I"  in  said  proceedings  under  Order  No.  66  of  this  Commission,  on  the  13th 
day  of  January,  1908;  and  be  it  further 

Resolved,  That  a  copy  of  this  resolution  be  transmitted  to  each  of  said  companies. 

Ayes — Commissioners  McCarroll,  Bassctt,  Alaltbie,  Eustis. 

Nays — None. 

Carried. 


289 

Commissioner  Bassett  thereupon  moved  the  adoption  of  the  following  final  order, 
which  was  duly  seconded: 

Final  Order  (No.  256). 
In  the  Matter 
of  the 

Hearing  on  the  motion  of  the  Commission 
on  the  question  of  an  improvement  and 
addition  to  terminal  facilities  of  the 
Brooklyn  Union  Elevated  Railroad  Com- 
pany at  Cypress  Hills  Station. 

Under  Order  for  Hearing  No,  66,  issued 
November  4,  1907. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  i6th  day 
of  November,  1907,  and  various  adjournments  thereof,  and  it  appearing  that  the  said 
hearing  was  held  by  and  pursuant  to  an  order  of  this  Commission  made  November 
4,  1907,  and  that  the  said  order  was  duly  served  upon  the  Brooklyn  Union  Elevated 
Railroad  Company,  and  that  the  said  service  was  by  the  said  company  duly  ac- 
knowledged, and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the 
matters  in  said  order  specified  on  the  i6th  day  of  November,  1907,  and  by  adjourn- 
ment duly  had  on  the  23d  day  of  November,  1907,  and  by  adjournment  duly  had  on 
the  2d  day  of  December,  1907,  and  by  adjournment  duly  had  on  the  9th  day  of  De- 
cember, 1907,  and  by  adjournment  duly  had  on  the  13th  day  of  January,  1908,  and  at 
each  of  said  sessions  Mr.  Commissioner  Bassett  presiding,  and  Arthur  N.  Dutton, 
Esq.,  Assistant  General  Manager  of  the  Brooklyn  Union  Elevated  Railroad  Company, 
appearing  for  said  railroad  company,  and  William  S.  Menden,  Esq.,  appearing  for 
said  company  at  said  session  of  January  13,  1908,  and  it  appearing  that  said  Brooklyn 
Union  Elevated  Railroad  Company  on  the  13th  day  of  January,  1908,  submitted  to  the 
Commission  a  plan  marked  "A"  for  the  enlargement  and  improvement  of  the  terminal 
of  said  company  at  Cypress  Hills  station,  which  said  plan  *'A"  is  marked  as  Exhibit 
"I"  in  this  proceeding,  and  that  on  the  23d  day  of  January,  1908,  J.  F.  Calderwood,  as 
Vice-President  and  General  Manager  of  the  Brooklyn  Union  Elevated  Railroad  Com- 
pany, Brooklyn  Heights  Railroad  Company  and  Brooklyn,  Queens  County  and  Sub- 
urban Railroad  Company,  submitted  to  the  Commission  a  stipulation  for  and  on  be- 
half of  each  of  said  companies,  providing  for  an  exchange  of  transfers  between  said 
companies  at  various  points  pending  the  completion  of  the  enlargement  and  improve- 
ment of  said  terminal  at  said  Cypress  Hills  station,  a  copy  of  which  stipulation  is 
attached  to  this  order : 

Now,  it  being  made  to  appear  after  the  proceedings  on  the  said  hearing  that  the 
following  requirements  are  just,  reasonable  and  proper  and  such  as  ought  reasonably 
to  be  made  in  order  to  secure  adequate  service  or  facilities  for  the  transportation  of 
passengers  and  to  promote  the  convenience  of  the  public; 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 
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Ordered : 

(i)  That  pending  the  completion  of  the  enlargement  and  improvement  of  said 
terminal  of  the  Brooklyn  Union  Elevated  Railroad  Company  at  Cypress  Hills  station, 
in  accordance  with  said  plan  **A"  submitted  by  said  company  as  Exhibit  "I"  in  this 
proceeding  on  the  13th  day  of  January,  1908,  said  company  carry  out  the  exchange  of 
transfers  with  said  Brookljm  Heights  Railroad  Company  and  said  Brooklyn,  Queens 
County  and  Suburban  Railroad  Company,  at  the  points  and  in  the  manner  specified  in 
said  stipulation  of  J.  F.  Calderwood,  Vice-President  and  General  Manager,  hereto  at- 
tached. 

(2)  That  the  said  Brooklyn  Union  Elevated  Railroad  Company  notify  the  Pub- 
lic Service  Commission  for  the  First  District,  on  or  before  the  1st  day  of  May,  igo8» 
when  the  proposed  enlargement  and  improvement  of  said  terminal  at  said  Cypress 
Hills  station,  in  accordance  with  said  plan  "A"  submitted  on  January  13,  1908,  will  be 
completed. 

And  it  is  further  ordered:  That  this  order  shall  take  effect  on  the  15th  day  of 
February,  1908,  and  shall  remain  in  force  until  modified  by  the  further  order  of  this 
Commission,  without  prejudice  to  the  making  and  issuing  of  any  further  order  or 
orders  for  hearing  upon  any  of  the  matters  involved  in  this  proceeding. 

And  it  is  further  ordered ;  That  within  five  days  from  and  after  the  service  of  this 
order  the  said  Brooklyn  Union  Elevated  Railroad  Company  notify  the  Public  Service 
Commission  for  the  First  District  whether  the  terms  of  this  order  are  accepted  and 
will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(29)  '  0-257 

Commissioner  Bassett  presented  the  following: 

REPORT. 
In  the  Matter 
of  the 
Hearing  on  the  motion  of  the  Commission 
as    to   the    regulations,   practices,    equip- 
ment and  service  of  the  Brooklyn  Union 
Elevated  Railroad  Company,  in  the  re- 
spects hereinafter  mentioned. 

(Order  No.  213.) 
I  was  designated  to  take  charge  of  a  hearing  regarding  the  need  of  a  wrecking 
car  at  the  Brooklyn  Bridge  terminal  of  the  Brooklyn  Union  Elevated  Railroad  Com- 
pany's lines.  There  appears  to  have  been  about  three  derailments  of  elevated  cars, 
one  at  and  the  others  near  the  Brooklyn  Bridge,  during  the  last  four  months,  to  attend 
to  which  a  wrecking  car  was  sent  for.  The  company  keeps  two  wrecking  cars,  one 
at  East  New  York  and  the  other  at  Thirty-sixth  street.     For  derailments  near  the 
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bridge  the  East  New  York  wrecking  car  is  usually  sent  for.  It  appears  that  on  each 
occasion  it  took  about  one  hour  and  five  minutes  for  the  wrecking  car  to  reach  the 
scene  of  the  accident  after  its  happening.  The  company  is  about  to  install  six  large 
boxes  of  wrecking  tools  at  different  places  at  and  in  the  neighborhood  of  the  bridge, 
and  it  is  the  opinion  of  the  company  officials  and  engineers  that  tools,  jacks,  etc.,  placed 
at  convenient  intervals  in  this  way  will  be  more  useful  than  to  maintain  a  wrecking  car 
at  the  bridge. 

On  account  of  lack  of  head  room  derricks  cannot  be  erected  on  the  company's 
wrecking  cars,  and  on  this  account  the  cars  are  not  as  useful  as  on  ordinary  railroads. 
Special  crews  are  needed  and  no  crews  for  operation  of  a  wrecking  car  kept  at  the 
bridge  would  be  useful  during  intervals  between  accidents.  The  cars  are  kept  at 
present  near  the  shops,  so  that  when  w^ord  is  telephoned  to  the  shop  superintendent 
he  can  put  a  crew  on  the  wrecking  car  and  run  it  to  any  part  of  the  system.  Suitable 
tools  can  be  placed  in  the  car  according  to  the  nature  of  the  accident. 

I  think  it  is  the  fact  that  a  wrecking  car  is  useful  in  two  to  five  per  cent,  of  the 
elevated  railroad  accidents.  The  company  officials  claim  that  in  the  case  of  the  acci- 
dents reported  by  our  Inspectors  the  delay  in  the  wrecking  car  reaching  the  scene 
of  the  accident  did  not  delay  the  operation  of  the  road  because  as  rapid  progress  was 
being  made  in  replacing  the  car  as  would  be  made  if  the  wrecking  car  was  actually 
present,  and  that  sometimes  the  wrecking  car  is  not  used  when  it  is  sent  for.  Con- 
gestion of  the  tracks  lessens  the  usefulness  of  a  wrecking  car  on  a  crowded  elevated 
railroad  because  it  cannot  get  by  other  cars  that  are  usually  stalled  near  the  accident. 
This  is  especially  so  on  the  Brooklyn  Bridge. 

Notwithstanding  these  facts,  the  present  operation  of  the  Brooklyn  Bridge  cars 
is  so  dependent  upon  freedom  from  accidents  and  quick  removal  of  stoppages  when 
they  occur  that  even  if  the  presence  of  a  wrecking  car  at  the  Brooklyn  Bridge  is  of 
only  slight  and  occasional  benefit,  one  should,  in  my  opinion,  be  maintained  there.  The 
Brooklyn  Bridge  problem  is  so  acute  that  no  small  economy  as  to  men  or  materials 
should  stand  in  the  way  of  the  adoption  of  every  possible  precaution.  If  the  six  large 
tool  boxes  are  supplied  there  certainly  must  be  men  kept  in  the  neighborhood  of  the 
bridge  who  are  competent  to  make  use  of  the  tools,  and  I  can  see  no  reason  why  these 
men,  or  possibly  a  few  additional  mechanics,  should  not  be  kept  in  the  neighborhood 
of  the  bridge,  who  can  operate  the  wrecking  car.  It  is  my  opinion,  therefore,  that  the 
tool  boxes  should  be  installed  in  accordance  with  the  plans  already  made  and  that  a 
wrecking  car  in  repair  and  ready  for  use  should  at  all  times  be  kept  at  or  near  the 
Brooklyn  Bridge. 

Let  an  order  be  prepared  accordingly. 

February  8,  1908. 

(Signed)  E.  M.  BASSETT,  Commissioner. 
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Commissioner  Bassett  thereupon  moved  the  adoption  of  the  following  final  order, 
which  was  duly  seconded: 

Final  Order  (No.  257).  After  Hearing  Order  (No.  213.) 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Com- 
mission as  to  the   regulations,  practices, 
equipment   and   service  of  the   Brooklyn 
Union  Elevated  Railroad  Company. 
•'Wrecking  train  at  Brooklyn  Terminal  of 
Brooklyn  Bridge." 

This  matter  coming  on  upon  the  report  of  a  hearing  held  herein  on  the  3d  day 
of  February,  1908,  pursuant  to  an  order  of  the  Commission,  No.  213,  made  January  21, 
1908,  and  said  order  having  been  duly  served  on  the  said  Brooklyn  Union  Elevated 
Railroad  Company,  and  service  of  said- order  having  been  duly  acknowledged  by  said 
company,  and  it  appearing  tha^  said  hearing  was  held  by  and  before  the  Commission 
on  the  matters  embraced  and  specified  in  said  order  No.  213,  Commissioner  Bassett 
presiding  and  conducting  the  investigation  on  behalf  of  the  Commission  in  person,  and 
Mr.  Arthur  N.  Dutton  appearing  for  said  company,  and  proof  having  been  duly  taken 
upon  said  hearing,  and  it  appearing  therefrom  that  it  would  be  just,  reasonable  and 
proper  to  direct  the  said  Brooklyn  Union  Elevated  Railroad  Company  to  provide 
the  increased  facilities  below  set  forth  for  removing  obstructions  to  traffic  in  case 
of  accident,  and  that  the  time  hereinafter  given  within  which  to  provide  such  additional 
facilities  is  reasonable, 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered : 

I.  That  by  or  before  the  first  day  of  March,  1908,  said  Brooklyn  Union  Elevated 
Railroad  Company  install  at  or  in  the  immediate  neighborhood  of  the  Brooklyn  Bridge 
six  large  boxes  of  wrecking  tools,  consisting  of  wedges,  chains,  locks,  jacks,  ropes, 
fire  extinguishers,  and  such  other  apparatus  as  may  be  needed  for  use  in  case  of  acci- 
dent and  derailment  upon  the  Brooklyn  Bridge. 

II.  That  the  said  company  by  or  before  the  first  day  of  March,  1908,  station  at 
its  terminal  yard  at  or  near  the  Brooklyn  terminal  of  the  Brooklyn  Bridge  and  keep 
and  maintain  there  a  wrecking  car  or  wrecking  train  ready  for  use  by  said  company 
in  clearing  its  track  upon  and  near  said  Bridge,  and  opening  the  same  up  for  trans- 
portation in  cases  of  derailments  or  other  accidents  on  or  near  said  Bridge.  It  is 
further 

Ordered,  That  within  five  (5)  days  the  said  Brooklyn  Union  Elevated  Railroad 
Company  notify  the  Public  Service  Commission  for  the  First  District  whether  the 
terms  of  tliis  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarroli,  Bassett,  Maltbie,  Eustis. 

Nay.s — None. 

Carried. 
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(.10)  0-258 

Commissioner  Eustis  moved  the  adoption  of  the  following  final  order,  which  was 

duly  seconded: 

Final  Order  (No.  258). 

In  the  Matter 
of 

The  hearing  on  the  motion  of  the  Com- 
mission as  to  the  regulations,  practices, 
equipment  and  service  of  the  New  York 
Central  and  Hudson  River  Railroad 
Company  in  the  respects  hereinafter 
mentioned. 

Under  order  for  hearing  No.  212,  dated 
January  21.  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  3d  day 
of  Februar},',  1908,  under  order  for  hearing  No.  212,  dated  January  21,  1908,  and  it 
appearing  that  said  hearing  was  had  pursuant  to  said  order,  which  was  duly  served  on 
the  said  New  York  Central  and  Hudson  River  Railroad  Company  on  the  22d  day  of 
January,  1908,  and  that  said  hearing  was  held  by  and  before  the  Commission  on  the 
matters  embraced  in  said  order  on  the  3d  day  of  February,  1908,  before  Mr.  Com- 
missioner Eustis,  presiding,  Harry  M.  Chamberlain,  Esq.,  appearing  for  the  Commis- 
sion and  Clyde  Brown,  Esq.,  appearing  for  the  said  railroad  company  and  proof  having 
been  taken  upon  said  hearing  and  it  having  been  made  to  appear  by  the  proceedings 
on  said  hearing  that  the  regulations,  practices  and  service  of  said  railroad  company 
in  respect  to  the  transportation  of  persons,  freight  and  property  upon  its  line  known 
as  the  New  York  and  Putnam  Division,  at  the  Two  Hundred  and  Twenty-fifth  street 
crossing  of  said  division,  in  the  Borough  of  The  Bronx,  City  and  State  of  New  York, 
arc  unsafe,  improper  and  inadequate  in  that  the  gates  at  said  crossing  arc  maintained 
in  a  vertical  position  and  are  in  practice  lowered  only  when  trains  are  approaching,  and 
that  owing  to  obstructions  in  the  line  of  vision  of  the  gatemen  at  said  crossing,  it  is 
impossible  for  him  in  every  instance  to  detect  the  approach  of  trains  in  time  to  lower 
said  gates  and  thereby  protect  the  traveling  public,  and  that  said  gates  are  at  times 
not  lowered  in  time  to  protect  the  traveling  public  and  that  the  changes  in  the  method 
of  operating  said  gates  at  said  crossing  ought  reasonably  to  be  made,  in  order  to 
promote  the  security  and  convenience  of  the  public,  and  it  appearing  from  the  tes- 
timony taken  on  said  hearing  that  the  security  and  convenience  of  the  public  would 
be  promoted  by  a  change  in  the  practices  of  said  compan}',  in  the  manner  of  operat- 
ing said  gates  at  said  crossing,  by  keeping  said  gates  lowered  in  a  horizontal  position, 
except  at  such  times  as  pedestrians,  teams  or  vehicles  may  wish  to  cross  the  railroad 
tracks  at  said  crossing,  and  it  appearing  from  the  testimony  taken  upon  said  hearing 
that  the  maintenance  of  said  gates  in  a  vertical  position,  as  above  stated,  is  contrary 
to  and  in  violation  of  the  orders  of  said  railroad  company  to  its  gatemen  at  said 
crossing  and  that  a  compliance  with  such  orders  would  promote  the  security  and  con- 
venience of  the  public  as  aforesaid, 
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Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  the  New  York  Central  and  Hudson  River  Railroad  Company  be 
and  it  hereby  is  directed  and  required  to  keep  and  maintain  the  gates  at  said  crossing 
in  a  horizontal  position  at  all  times  except  when  pedestrians,  teams  or  vehicles  may 
desire  to  cross  the  tracks  at  said  crossing.    It  is  further 

Ordered,  That  said  New  York  Central  artd  Hudson  River  Railroad  Company  put 
such  change  in  the  operation  of  said  gates  into  effect  within  five  days  after  service  upon 
it  of  a  certified  copy  of  this  order.      It  is  further 

Ordered,  That  said  New  York  Central  and  Hudson  River  Railroad  Company 
notify  the  Public  Service  Commission  for  the  First  District  within  five  (5)  days  after 
the  service  of  this  order  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

Ayes — Commissioners  McCarrol),  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carfied. 

(31)  .    0-259 

Commissioner  Eustis  moved  the  adoption  of  the  following  dismissal  order,  which 
was  duly  seconded : 

Order  (No.  259)  Dismissing  Proceedings  Under  Order  No.  11 1.. 
In  the  Matter 
of  the 
Hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvements 
in    and    additions   to   the    service    and 
equipment   of  the   Interborough   Rapid 
Transit  Company. 
Subway   increase    under    Order  No.  iii. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  on  December  11,  1907, 
December  20,  1907,  December  23,  1907,  January  15,  1908,  and  January  29,  ipo8,  and  it 
appearing  that  the  said  hearing  was  held  by  and  pursuant  to  an  order  of  this  Com- 
mission made  November  27,  1907,  and  returnable  on  December  11,  1907,  and  that  said 
order  was  duly  served  upon  the  said  Interborough  Rapid  Transit  Company,  and  that 
said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in>  said  order 
specified  on  said  December  11,  1907,  December  20,  1907,  December  23,  1907,  January 
15,  1908,  and  January  29,  1908,  Mr.  Commissioner  Eustis  presiding,  Mr.  Alfred  A, 
Gardner  appearing  for  the  Interborough  Rapid  Transit  Company,  and  Mr.  Oliver  C 
Semple  appearing  for  the  Commission; 

Now,  it  bein<g  made  to  appear  after  the  said  hearing  that  under  the  new  schedule 
of  the  company  adopted  January  9,  1908,  a  number  of  cars  greater  than  that  specified 
in  the  order  for  hearing  has  been  added  by  the  said  company  since  the  order  was 
served;  therefore 
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On  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 
Ordered,  That  this  proceeding  be  and  the  same  hereby  is  dismissed,  and  that  this 
order  be  filed  in  the  office  of  the  Commission. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(32)  0-220 

The  Secretary  presented  a  communication  from  the  Brooklyn  Heights  Railroad 
Company,  upon  Order  No.  220  of  the  Commission,  with  regard  to  the  condition  of 
tracks  and  switches  on  Main  street  at  Prospect  and  Fulton  streets.  The  communica- 
tion was  referred  to  Commissioner  Bassett  and  stated: 

"February  6,  1908. 
"Referring  to  your  favor  of  the  28th  ult,  transmitting  Order  No.  220,  in  the  mat- 
ter of  complaint  of  Robert  E.  Anthony  against  the  condition  of  tracks  and  switches 
on  Main  street,  at  Pi#spect  and  Fulton  streets,  I  beg  to  say  that  an  inspection  of  this 
location  shows  that  the  tracks  and  switches  are  not  at  the  present  time  in  need  of 
renewal.  So  far  as  the  curves  are  concerned,  as  great  a  degree  of  elevation  on  the 
outer  rail  has  been  made  as  the  grade  of  the  street  permits. 

In  compliance  with  Rule  No.  8  of  the  Commission,  copy  of  this  letter  has  been 
sent  to    complainant. 

Yours  truly, 

J.  F.  CALDERWOOD, 
Vice-President  and  General  Manager." 

(33)  2200 
The  Secretary  presented  a  communication  from  the  General  Solicitor  of  the  New 

York  Central  and  Hudson  River  Railroad  Company  transmitting  the  following  reso- 
lution adopted  by  the  Board  of  Directors  of  the  New  York  and  Harlem  Railroad 
Company,  on  February  5,  1908*  which  was  ordered  filed: 

Resolved,  That  Clyde  Brown,  general  solicitor  of  the  New  York  Central  and  Hud- 
son River  Railroad  Company  be  and  he  is  hereby  adthorized,  on  behalf  of  this  com- 
pany, to  admit  service  of  any  order  of  either  of  the  Commissions  established  by  the 
Public  Service  Commissions  Law;  and  to  sign  and  acknowledge  the  notification  of  the 
receipt  of  a  certified  copy  of  any  such  order  as  provided  in  section  23  of  the  said  law. 

(34)  126s  i 
The  Secretary  presented  a  communication  from  Henry  A.  Gumbleton,  Secretary 

of  the  Local  Boards,  Borough  of  The  Bronx,  transmitting  a  resolution  adopted  by 
the  Local  Board  of  Van  Cortlandt,  Twenty-fifth  District,  on  January  30,  1908. 
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On  motion,  duly  seconded  and  carried,  the  Secretary  was  directed  to  ascertain  the 
exact  facts  on  the  subject  of  the  resolution  and  to  reply  to  the  letter.  The  resolution 
was  as  follows: 

Resolved,  That  the  Local  Board  of  Van  Cortlandt,  Twenty-fifth  District,  hereby 
recommends  to  the  Public  Service  Commission  for  the  First  District  the  construc- 
tion and  maintenance  of  stations  at  Two  Hundred  and  Thirty-first  street,  Two  Hun- 
dred and  Thirty-eighth  street  and  Two  Hundred  and  Forty-second  street,  on  the 
Broadway  subway  extension. 

^35)  2919 

The  Secretary  presented  a  communication  from  Charles  Sooysmith,  Consultingr 
Engineer,  as  to  plans  for  the  proposed  new  subway  under  Broadway,  which  was  re- 
ferred to  the  Chief  Engineer,  and  was  as  follows: 

February  7,  1908. 
The  President,  Public  Service  Commission,  No.  154  Nassau  Street,  City: 

Dear  Sir — I  feel  impelled  to  make  to  your  Board  the  following  suggestions,  which 
I  trust  you  will  consider  of  sufficient  value  for  submission  to  your  engineers.  Namely, 
that  the  plans  for  the  proposed  new  subway  under  Broadway,  etc.,  should  contemplate 
its  possible  ultimate  conversion  from  use  as  a  rapid  transit  route  to  its  use  by  con- 
tinuous train  or  movable  sidewalk.  This  latter,  I  think  the  best  equipped  students 
of  the  subject  now  believe  to  be  the  inevitable  ultimate  way  of  getting  relief  for  the 
growing  surface  traffic. 

To  provide  for  this  possible  change,  perhaps,  the  only  necessary  alteration  from 
the  present  plans  would  be  to  have  a  single  line  of  columns  instead  of  three;  that  is, 
bridging  the  entire  four  tracks  by  two  spans  of  girders  instead  of  four.  There  would 
be  a  considerable  offset  to  the  additional  cost  of  the  heavier  girders,  coming  from 
the  decreased  width  due  to  the  saving  of  four  clearances  for  the  two  lines  of  column 
omitted.  In  addition  to  the  amount  of  excavation  saved,  there  will  doubtless  be  many 
points  where  the  decreased  width  would  save  in  damages,  pipe  removal  difficulties, 
etc. 

Doubtless  the  conditions  limiting  at  the  present  time  the  treatment  of  problems 
for  providing  more  transit  facilities  are  such  that  a  double  decked  structure  giving 
six  or  eight  tracks  cannot  be  considered,  but  I  have  been  very  much  impressed  with 
the  advantages  there  would  be  in  the  long  run,  if  after  all  the  difficulties  of  pipe 
removal,  sewerage  diversion,  acquirements  of  lands,  etc.,  have  been  overcome,  for 
four  tracks  on  the  same  level,  an  additional  two  or  four  could  be  put  in  underneath 
them. 

A  very  considerable  portion  of  the  expense  of  a  given  line  is  made  up  of  the 
maintenance  during  construction  or  renewal  of  subsurface  pipe  systems,  renewal  of 
pavements,  sidewalks  and  back  filling,  acquirement  of  land,  etc.  These  expenses  would 
be  a  little  increased  were  eight  tracks,  four  beneath  four,  built  instead  of  four  only. 
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It  would  seem  to  me  that  the  ideal  plan  for  a  central  subway  particularly  under 
Broadway,  would  be  four  lower  express  tracks  with  movable  sidewalk  above.  The 
earning  power  of  such  a  subway  would  be  so  great  that  I  am  inclined  to  believe  that 
it  would  be  even  now  the  most  inviting  plan  that  could  be  put  forth  if  it  has  to  be 
buih  with  private  capital. 

You  are  doubtless  flooded  with  impracticable  suggestions,  and  I  will  take  the 
liberty  in  justification  of  making  the  foregoing  one  of  saying  that  I  have  been  in 
close  touch  with  the  designing  and  carrying  out  of  the  underground  road,  having 
served  as  expert  for  the  old  Rapid  Transit  Commission  and  as  Consulting  Engineer 
in  the  inauguration  of  the  work  by  Mr.  McDonald.  Permit  me  also  to  say  that 
I  have  no  alliance  with  any  people  who  are  interested  or  who  would  be  interested 
in  the  construction  of  the  road,  nor  any  ambitions  in  the  matter. 
Yours  very  truly, 
(Signed)  CHARLES  SOOYSMITH,  Consulting  Engineer. 

(36)  2132 
The   Secretary  preser.ted   a   communication  from  the   Subway  Committee  of  the 

Allied  Civic  Bodies  of  South  Brooklyn,  transmitting  a  resolution  commending  the 
work  of  the  Commission  in  the  matter  of  the  Fourth  avenue  subway.  The  com- 
munication was  ordered  filed. 

(37)  3050 
The    Secretary   presented   a   communication   from   the   Central   Federated   Union, 

transmitting  a  resolution  adopted  by  it  on  February  2.  1908,  which  was  referred  ta 
Chairman  Willcox  for  answer.     The  resolution  was  as  follows: 

Whereas,  After  a  campaign  of  education  carried  on  ])y  the  organizations  repre- 
sented in  the  Central  Federated  Union,  it  is  the  desired  wish  of  220  labor  organizations 
containing  a  membersliip  of  250,000  trades  unionists,  a  large  percentage  of  which  are 
vitally  interested  in  the  construction  of  subways  in  The  City  of  New  York ;  and 

Whereas,  The  various  hearings  now  being  conducted  by  the  Public  Service  Com- 
mission show  a  disposition  to  commence  active  construction  on  plans  best  suited  to 
pllay  the  present  overcrowded  conditions  affecting  the  bridges  and  street  railroad 
companies;  and 

Whereas,  The  present  Commission  has  justified  its  appointment  by  prompt  public 
inquiry  into  the  scandalous  conditions  of  transport  service  in  this  City,  and  in 
promptly  considering  new  routes;  therefore  be  it 

Resolved,  That  we,  the  Central  Federated  Union  of  New  York  City  respectfully 
request : 

First — That  a  comprehensive  plan  of  subway  transport  for  the  City  as  a  whole 
be  reported  at  as  early  a  date  as  possible,  to  determine  on  how  many  and  wl.ich  routes 
should  be  commenced;  to  prepare  specifications  and  invite  bids  for  construction  on 
such  terms  as  shall  attract  the  greatest  number  of  responsible  bid's  for  normal  con- 
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struction  sections,  and  thereupon  to  proceed  with  the  work  as  fast  as  economical  use 
of  funds  shall  permit. 

Second — If  tho  Public  Service  Commission  shall  promptly  announce  and  vigorously 
progress  subway  plans.  We  believe  public  opinion  will  compel  provision  of  funds 
therefor,  and  we  pledge  our  efforts  to  see  that  our  City  officials  shall  realize  the 
necessity  for  immediate  action. 

Third — We  favor  prompt  extension  of  our  City's  available  credit  by  exception 
of  indebtedness  for  dock  and  subway,  as  well  as  other  definitely  profitable  investments 
from  calculation  of  the  City's  debt,  and  we  condem  our  present  debt  limitation  as 
one  long  obsolete,  but  kept  in  the  law  for  the  purpose  of  so  obstructing  the  City 
in  the  use  of  its  credit  as  to  compel  it  to  depend  upon  private  capital  to  supply  light 
and  transport  service  on  such  extortionate  terms  as  it  may  dictate. 

Fourth — It  is  with  the  full  knowledge  that  your  Commission  has  been  created 
in  order  to  take  care  and  supervise  all  the  facilities  for  public  conveyances,  such  as 
subways,  trolley  lines,  lighting,  telephoning  and  telegraphing,  that  we  request  you 
to  give  your  earnest  and  immediate  attention  to  all  these  matters.  You  will  certainly 
observe  that  the  working  people  of  this  great  City  contribute  largely  towards  the 
income  of  all  such  facilities  and  it  is  their  prerogative  to  ask  that  immediate  action 
be  taken  to  at  once  report  a  plan  of  subway  construction  that  will  relieve  the  entire 
City  of  its  present  overcrowded  system  of  street  railway  transportation,  both  elevated 
and  subways. 

Fifth — We  hereby  offer  the  services  of  the  Central  Federated  Union  to  act  in 
cpncert  with  you,  to  bring  about  a  satisfactory  system  of  construction  with  a  thorough 
understanding  with  those  who  will  be  employed  on  that  work.  Concurred  in,  and 
decided  to  send  a  copy  to  Governor  Hughes,  the  Public  Service  Commission  and  to 
the  members  of  the  Board  of  Estimate  and  Apportionment. 

(38) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  have  been 
duly  approved  by  Commissioner  Eustis,  as  Committee  on  Audit  for  the  month  of 
February,   whereupon,   on   motion,   duly  seconded,   it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  The  City  of  New  York  for  payment : 

Voucher 

No.  In  Favor  Of.  Services  or  Material.  Amount. 

672.  Art  Metal  Construction  Com- 

pany          Furniture,  as  per  bill  of  January  24,  1908 $i95  00 

673.  Banks  &  Co Law  books,  as  per  bill  of  January  2y,  1908 758  50 

674.  The    Banks    Law    Publishing 

CiSmpany    Law  books,  as  per  bill  of  February  4,  1908 299  00 

675.  Chambers  Printing  Company. ..  Printing,  as  per  bills  of  January  4  and  9,  1908.  52  00 
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Voucher 

No.  In  Fayor  Of.  Services  or  Material.  Amount. 


676.  Fritx  &  Soeldel  Manufactur- 

ing   Company.. Furniture,  as  per  bill  of  January  24*  1908 36  19 

677.  Fowler    Manufacturing    Com-  / 

pany    Toilet  service,  month  of  January,   as  per  bill  of 

January  31,   1908 

678.  Hammacher,  Schlemmer  &  Co.     Hardware,  as  per  bills  of  December  17  and  a8, 

1908    

679.  Keuffel  &  Esser  Company...     Engineering  supplies,  as  per  bills  of  January  18, 

20,  23   and  24   (4).    1908 

680.  The     Lawyers'     Co-operative 

Publishing  Company. ......     Law  publications,  as  per  bill  of  January  28,  1908 

681.  Library   Bureau Stationery  and  furniture,  as  per  bills  of  January 

7,  15.  28  and  30,  1908 

682.  The  Macey  Company Furniture,  as  per  bill  of  January  31,  1908 

683.  William  H.   Miller Janitor  service,  month  of  January,  as  per  bill  of 

January  31,   1908 % 26  00 

684.  New  York  Telephone  Company     Telephone    service,    as    per    bills    of    November 

I  (3),  December  i   (9)  and  December  31   (2), 

1907    290  10 


Telephone  Company Brooklyn   telephone  service,  as  per  bills  of  De- 

I   (2) 


20 

13 

3 

35 

80  68 

37 

«5 

x8o 

95 

x6 

00 

685.  New   York   ajid   New   Jersey 

cember  31    (2),   1907 

686.  August  R.  Ohman  &  Co Maps,  as  per  bill  of  February  3,  1908 

687.  The  J.  W.  Pratt  Company...     Stationery,   as  per  bills  of   December  21,    1907; 

January  3,  4,  6,  9t   14  and  21,   1908 

688.  Patterson    Brothers Hardware,  as  per  bill  of  February  3,  1908 

689.  Philip    Prince Janitor   service,   month   of  January,    as   per   bill 

of  January  31,   1908 

690.  Rubel     Manufacturing     Com- 

pany          Stationery,  as  per  bill  of  January  15,   1908 

691.  Jonn   Schroder Janitor   service,    month   of  January,   as  per   bill 

of   January    31,    1908 

692.  G.   E.  Stechert  &  Co Publications,  as  per  bills  of  January  9    (3),   15 

and    30,    1908 

693.  Tower     Manufacturing     and 

Novelty   Company Stationery,    as    per    bills    of    December    17,    26, 

1907;  January  3  and  20,   1908 

694.  R.  F.  Ware Mailing  tubes,  as  per  bill  of  January  25,  1908.. 

695.  West  Publishing  Company...      Law  books,  as  per  bill  of  January   17,   1908.... 

696.  Weston  Electrical  Instrument 

Company    Electrical  instruments,  as  per  bill  of  January  25, 

1908    16483 

697.  Western      Union      Telegraph 

Company  Telegraph  service,  months  of  October,  Novem- 
ber, December,  1907;  January,  1908,  as  per 
bills   of   October  31,   November  30,   December 

31,   1907;  January  31,  1908 9  28 

698     A.    A.    Weeks,    Hoskins   Com- 
pany          Stationery  and  furniture,  as  per  bills  of  January 

29  (2)  and  February  3,  1908 84  55 

699.     George  W.    White Rent  of  No.  323  Schermerhorn  street  Brooklyn, 

month  of  January,  as  per  bill  of  February   i, 

1908    3200 

Total $3,057  IX 
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The  following  payrolls  were  approved  by  Chairman  Willcox: 

Voucher 

No.  In  Favor  Of.  Services  or  Material.  Amount. 

666.  Inspectors   of   Masonry Week   ending   February   5,    1908 $i>5i7   Z9 

667.  Gas  Meter  Testers Week  ending   February    5.   1908 

660.     Office   Staff Supplementary   roll,   month   ending   January   31, 

1 908    

669.  Transportation    Bureau Supplementary  roll  No.  3,  month  ending  Decem- 

ber  31,    1907 

670.  Transportation    Bureau Supplementary    roll,    month   ending  January   31, 

1908    

671.  Engineering    Corps Supplementary   roll,    month   ending  January   31, 

1 908    

Total $2,512   1 1 
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00 

TRAVIS  H.  WHITNEY,  Secretary. 


30I 


PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  February  14,  1908. 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


There  were  present — Chairman  William  R.  Willcox,  Commissioners  William  Mc- 
Carroll,  Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I)  -  1373 

The  Secretary  presented  the  followins:  resolution  adopted  by  the  Senate  on  Feb- 
ruao'  5.  ^9oSf  and  concurred  in  by  the  Assembly  on  February  12,  1908,  which  was  re- 
ferred to  Commissioner  Maltbie  for  preparation  of  reply: 

STATE  OF  NEW  YORK. 

In   Senate. 

Albany,  February  5,   1908. 
By  Mr.  Harte— 

Resolved,  (if  the  Assembly  concur)  That  owing  to  the  fact  that  the  Stein  way 
tunnel,  connecting  the  Borough  of  Manhattan  with  the  Borough  of  Queens,  has  been 
practically  completed  and  is  ready  for  the  operating  of  cars  excepting  for  the  ap- 
proaches, where  work  has  been  suspended,  and  as  the  people  of  The  City  of  New  York 
and  Long  Island  generally,  especially  those  whose  business  takes  them  to  and  from 
the  Borough  of  Manhattan  almost  daily,  are  desirous  of  seeing  this  work  pushed  to  a 
completion  whereby  they  may  enjoy  the  benefits  of  this  great  public  improvement,  the 
Public  Service  Commission  for  the  First  District  is  hereby  directed  to  furnish  the 
Senate  of  the  State  of  New  York,  within  ten  days  after  the  receipt  of  this  resolu- 
tion, information  as  to  what  steps  they  have  taken  towards  the  tunnel's  speedy  opera- 
tion, and  any  other  information  they  have  received  in  connection  therew^ith. 

By  order  of  the  Senate. 

(Signed)  LAFAYETTE  B.  GLEASON,  Clerk. 

In  Assembly,  February  12,  1908. 

By  order  of  the  Assembly. 

Concurred  in  without  amendment. 

(Signed)  RAY  B.  SMITH,  Clerk. 

(12) 
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(2)  2622 

The  Secretary  presented  a  communication  from  the  Comptroller  of  the  City,  ask- 
ing for  a  certified  copy  of  the  agreement  modifying  Contract  No.  2  as  to  the  payment 
of  rental;  and  also  a  conmiunication  from  the  Counsel  to  the  Commission,  pointing 
out  that  the  subject  of  rental  for  the  portion  of  the  subway  to  Borough  Hall  recently 
put  in  operation  was  covered  by  a  modifying  contract  entered  into  on  the  14th  day 
of  December,  1905,  by  the  Rapid  Transit  Commission.  The  Secretary  was  directed 
to  comply  with  the  request  of  the  Comptroller.  The  two  communications  were  as 
follows : 

February  i,  1908. 

The  Public  Serz'ice  Commission  for  the  First  District,  New  York,  Hon.  William  R. 
WiLLCOX,  CJtairman,  No.  154  Nassau  Street,  New  York  City: 

Dear  Sir — In  conformity  with\he  custom  established  in  this  Department,  I  here- 
with transmit  for  your  information  copies  of  receipts  given  the  Interborough  Rapid 
Transit  Company  in  payment  of  the  interest  rental  of  the  Rapid  Transit  Railroad 
(the  subway)  for  the  fourth  quarter  of  the  year  ending  December  31,  1907. 

The  fourth  section  of  tlie  Brooklyn-Manhattan  Division  of  the  Rapid  Transit 
Railroad  having  been  declared  by  your  Commission  ready  for  operation,  and  as  the 
same  is  now  in  actual  operation  under  Contract  No.  2,  I  will  thank  you  to  transmit  to 
this  Department  a  certified  copy  of  the  agreement  modifying  Contract  No.  2,  setting 
forth  the  date  of  opening  and  the  estimated  cost  thereof,  in  order  that  the  City  may 
be  provided  with  the  information  and  authority  to  collect  the  interest  rentals  and 
Sinking  Fund  rentals  as  the  same  may  become  due  and  payable  under  the  Laws  of 
rSgi,  chapter  4,  as  amended. 

Thanking  you  in  advance,  I  am, 

Yours  very  truly, 
(Signed)  H.  A.  METZ,  Comptroller. 

February  6,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — I  have  the  letter  of  the  Secretary  of  the  5th  inst.,  transmitting  a  copy  of  a 
letter  from  the  Comptroller  of  The  City  of  New  York,  dated  the  ist  inst.,  asking  for 
information  to  enable  the  City  to  fix. the  amount  of  the  rental  for  the  section  of  the 
Brooklyn -Manhattan  subway,  lately  opened  from  South  Ferry  in  Manhattan,  to  Bor- 
ough Hall,  in  Brooklyn. 

The  Comptroller  evidently  assumes  that  a  modifying  contract  has  been  made  to 
cover  the  rental  on  this  section,  but  such  is  not  the  case.  The  modifying  agreement 
of  December  14,  1905,  to  provide  for  the  portion  of  rental  to  be  paid  for  the  three 
sections  then  in  operation,  contains  a  provision  that 

"From  time  to  time,  as  further  portions  of  the  railroad  are  permitted  by  the 
Board  to  be  operated,  after  the  date  of  this  agreement,  if  the  same  shall   (with  the 
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portions  heretofore  permitted  to  be  operated)  constitute  less  than  the  entire  railroad 
as  described  in  the  contract,  the  Interboro'ugh  Company  shall  and  will  pay  to  the 
City  rental  for  such  portions  of  the  railroad,  which  rental  shall  be  fixed  and  ascertained 
on  the  principles  and  in  the  manner  hereinabove  provided  with  respect  to  the  portions 
of  the  railroad  operated,  as  above  stated,  on  and  after  January  i6,  1905." 

The  principle  adopted  for  the  three  sections  then  in  operation  was  the  payment 
of  rental  upon  the  basis  of  the  $2,000,000  contract  price,  the  e^mount  upon  which  rental 
was  paid  being  the  proportion  of  such  contract  price  as  the  number  of  feet  of  single 
track  in  operation  bore  to  the  number  of  feet  of  single  track  embraced  in  the  entire 
road.  To  fix  the  rental  for  the  under-river  portion  lately  opened,  it  will,  therefore, 
be  necessary  to  determine  the  proportion  that  the  number  of  feet  of  single  track  em- 
braced therein  bears  to  the  number  of  feet  of  single  track  in  the  entire  road,  and 
that  proportion  of  the  contract  price  of  $2,000,000,  together  with  the  cost  of  all  extra 
work  duly  authorized  and  embraced  in  such  section  and  less  the  cost  of  all  work 
directed  to  be  omitted  therefrom,  will  be  the  amount  upon  which  the  contractor  is 
to  pay  rental  for  this  section. 

I  think  one  of  the  originals  of  the  modifying  agreement  referred  to  is  in  the  Comp- 
troller's files,  but  it  would  be  well  to  send  him  a  certified  copy  and  call  his  attention 
to  the  method  of  ascertaining  the  proportion  of  rental  referred  to  above,  and  at  the 
same  time  advise  him  just  what  that  proportion  is.  I  understand  that  this  figure 
is  being  worked  out  by  the  Engineering  Department. 
Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

(3)  3149 
The  Secretary  presented  a  report  from  the  Chief  Engineer,  recommending  that 

as  to  Section  9-0-4  of  the  Brooklyn  loop  lines,  proceedings  for  the  condemnation  of 
property  under  the  old  plans  be  discontinued,  and  that  condemnation  proceedings  in 
accordance  with  the  new  plans  be  instituted,  in  view  of  the  fact  that  it  is  now  possible 
to  proceed  with  the  Bradley  Company  in  accordance  with  the  changes  in  the  plans. 
The  matter  was  referred  to  the  Counsel  to  the  Commission  for  drafting  of  suitable 
resolutions. 

(4)  3045 
The  Secretary  stated  that  the  Civil  Service  Commission  on  February  6,  1908,  ap- 
proved of  the  regrading  of  the  employees  of  the  Commission  in  the  Bureau  of  Gas 
and  Electricity,  and  thereupon,  on  motion,  duly  seconded,  the  following  was  adopted : 

Resolved,  That  the  following  positions  be  established  in  the  Bureau  of  Gas  and 
Electricity : 

Chief  of  Gas  Meter  Testers,  per  month $100  00 

Complaint  Inspector,  per  month 100  00 
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Gas  Meter  Tester,  first  grade,  per  month 90  oo 

Gas  Meter  Testers,  second  grade,  per  day .* . . .  3  00 

Ayes — Commissioners  Willcox,  McCarroIl,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5)  3045 

Upon  motion,  duly  seconded,  ihe  following  promotions  of  employees  of  the  Com- 
mission who  have  been  with  the  Commission  for  more  than  six  months,  were  made,  to 
take  effect  February  17,  1908: 


Name.  Position.  Salary. 

William   P.    Smith Chief  of  Gas  Meter  Testers $100  per  month 

Emii  J.    Schwartz Complaint  Inspector 100  per  month 

Michael     Brady Gas  Meter  Tester,  first  grade 90  per  month 

E.    B.    Rich Gas  Meter  Tester,  first  grade 90  per  month 

S.   B.   Tooker Gas  Meter  Tester,  first  grade 90  per  month 

Thos.    R.   Lucas Gas  Meter  Tester,  first  grade 90  per  month 

Levi    Stout Gas  Meter  Tester,  first  grade 90  per  month 

Louis    Jacobs Gas  Meter  Tester,  first  grade 90  per  month 

John    J.    Warttinger Gas  Meter  Tester,  first  grade 90  per  month 

Wm.  H.  De  Revere Gas  Meter  Tester,  first  grade 90  per  month 


Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(6)  3088 

The  Secretary  presented  a  communication  from  the  State  Civil  Service  Commis- 
sion, transmitting  the  following  resolution,  adopted  on  February  6,  1908: 

Resolved,  That  William  J.  Hagenah,  to  be  employed  by  the  Public  Service  Com- 
mission for  the  First  District,  as  Expert  in  the  matter  of  accounts  for  gas  and  electric 
lighting  companies,  be  and  hereby  is  excepted  from  examination  under  the  provisions 
of  Civil  Service  Rule  VIII,  subdivision  9,  it  appearing  that  Mr.  Hagenah  is  a  person 
engaged  in  private  business  and  that  the  services  to  be  rendered  are  technical  and 
expert  and  of  occasional  and  exceptional  character,  provided,  however,  that  his  com- 
pensation shall  not  exceed  the  sum  of  $300. 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointment  be  made:  William  J.  Hagenah,  Ac- 
countant (exempt),  at  a  salary  of  $7  per  diem,  but  not  to  exceed  $300  in  the  ag- 
gregate. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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<  7)  3145 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointment  be  made  from  the  certified  Civil  Service 
list: 

Name.  Tosition,  Salary.  To  Take  Effect. 

William    C.    Whiston Electrical  Engineer $150  per  month February  14,   1908 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Xays — None. 

Carried. 

(8)  2601 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointment  be  terminated  for  neglect  of  duty  : 

Name.                                                                Position.  To  Take  Effect. 

John   J.    Halley Tran&it  Inspector February  11,   1908 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Xays — Xone. 

Carried. 

(9)  2528 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  provisional  appointments  be  terminated: 


Name.  Position.                                     To  Take  Effect. 

James   S.   Anderson Filing  Clerk February   14,   1908 

Caroline  A.  Wischer Filing  Clerk February   14,   190S 

Beatrice     Fitzpatrick Filing  Clerk February   14.   1908 

Gcraldine  M.   McBride Filing  Clerk February   14,   1908 

Cassic  A.   Dorah Filing  Clerk February   1 4,   1 908 

John   C.   Norris Filing  Clerk February   14,   1908 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Xays — X'^one. 

Carried. 
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(10)  2879 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,  recommend- 
ing that  William  J.  B.  Cogley,  Axeman,  be  dropped  from  the  pay  roll  as  of  February 
3,  because  of  his  not  having  reported  for  duty  since  that  time. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  appointment  of  William  J.  B.  Cogley,  Axeman,  be  terminated 
as  of  February  3,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(11)  2976 
The  Secretary  presented  a  communication  from  the  South  Midwood  Residents' 

Association,  transmitting  the  following  petition,  bearing  eighty-four  signatures, 
which  was  referred  to  Commissioner  Bassett: 

To  the  Public  Service  Commission  for  the  First  District: 

The  undersigned  residents  of  the  South  Midwood  section  of  Brooklyn,  join  in 
the  complaint  sent  to  the  Public  Service  Commission  on  behalf  of  the  South  Mid- 
wood  Residents'  Association  on  July  22,  1907,  and  we  respectfully  demand  that  the 
running  of  ash  cars  through  Avenue  F  and  Ocean  avenue  be  stopped  because  of 
the  injury  thereby  caused  to  th«  health  and  property  of  the  residents  of  the  section; 
and  we  further  join  in  the  suggestion  that  the  depressed  Brighton  Beach  Railroad, 
which  has  a  track  connection  with  the  surface  railroads  at  Malbone  street  and  Flat- 
bush  avenue,  should  be  used  instead  of  the  surface  railroads,  for  the  conveyance  of 
heavy  weighted  ash  cars  through  the  Flatbush  section  of  the  City. 

(12)  3193 
The  Secretary  presented  a  communication  from  E.  Van  Etten  and  Walter  H. 

Knight,  as  to  an  express  subway  from  City  Hall  to  One  Hundred  and  Forty-fifth 
street  and  Seventh  avenue,  with  stations  at  suitable  points,  and  connection  with  the- 
present  subway,  which  was  referred  to  the  Committee  of  the  Whole. 

(13)  1074 
The  Secretary  presented  a  communication  from  the  Continuous  Transit  Securi- 
ties Company,  with  regard  to  the  mapping  out  by  the  Commission  of  a  general 
system  of  new  rapid  transit  routes,  calling  attention  to  its  letter  to  the  Commission 
under  date  of  July  18,  1907,  in  which  application  is  made  to  allow  it  to  bid  on  th« 
construction  of  a  subway  under  Broadway,  from  Fourteenth  to  Forty-second  street, 
and  to  operate  therein  a  moving  platform  railway;  and  requesting  that  this  proposi- 
tion receive  proper  consideration  in  connection  with  the  new  plans.  The  papers 
were  referred  to  the  Committee  of  the  Whole. 
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(i4)  3173 

The  Secretary  presented  a  communication  from  the  Allied  Civic  Associations 
of  the  Fourth  Ward  of  the  Borough  of  Queens,  transmitting  resolutions  calling  the 
attention  of  the  Commission  to  the  refusal  of  the  Brooklyn  Rapid  Transit  Company 
to  issue  transfers  at  Myrtle  and  Jamaica  avenues,  Richmond  Hill;  stating  that  such 
refusal  was  discrimination;  and  advocating  the  immediate  purchase  of  the  Belmont 
tunnel  and  the  extension  of  the  Lafayette  avenue-Broadway  subway  by  a  spur  at 
Graham  avenue,  or  other  convenient  point,  to  Long  Island  City,  to  connect  with 
the  Belmont  tunnel.  The  papers  were  referred  to  Commissioner  Bassett  to  prepare 
an  answer. 

(15)  2204 
The  Secretary  presented  a  communication  from  the  Flushing  Association,  trans- 
mitting resolutions  adopted  February  7,  1908,  with  regard  to  the  proposed  amend- 
ments to  the  Constitution  affecting  the  construction  and  operation  of  transit  lines 
in  New  York  City,  proposing  various  amendments  to  the  Constitution  and  trans- 
portation laws,  to  facilitate  such  construction  and  operation,  which  was  referred  to 
the  Committee  of  the  Whole. 

( 16)  '  2204 
The   Secretary  presented  a  communication  from  the   Prospect  Heights   Citizens' 

Association  transmitting  a  resolution  adopted  on  February  10,  1908,  pledging  to  the 
Commission  the  support  of  that  association  in  its  recommendation  to  the  Legislature 
of  amendments  to  the  Constitution  excluding  from  the  debt  limit  certain  bonds  issued  by 
the  City   for  docks  and  subways.     The  papers  were  ordered  filed. 

(i7>  O-228 

The  Secretary  presented  the  following  communication  from  the  Brooklyn  Union 
Elevated  Railroad  Cony)any,  upon  Order  No.  228  of  the  Commission,  with  regard  to 
train  despatchers  and  records  of  movement  of  trains,  which  was  ordered  filed: 

Brooklyn  Union  Ele\^ated  Railroad  Company,        1 

No.  85  Clinton  Street,  J- 

Brooklyn,  N.  Y.,  February  10,  1908.        J 

Mr.  Travis  H.  Whitney,  Secretary,  Public  Service  Commission,  No.  154  Nassau 
Street,  New  York  City: 

Dear  Sir— Referring  to  your  favor  of  the  31st  ult.,  transmitting  Order  No.  228, 
I  beg  to  answer  the  questions  therein  as  follows: 

First — At  what  points  on  the  elevated  lines  are  train  despatchers  stationed? 

Answer — ^Train  despatchers  are  stationed  at  Park  row,  Brooklyn  end  of  bridge, 
Sixty-fifth  street   (Bay  Ridge),  Thirty-sixth  street.  West   End  terminal,   Culver   ter- 
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minal.    East    Xew    York   loop,    City    line,    Cypress    Hills,    Canarsie    depot,    Broadway 
ferry,  Fresh  Pond  road,  Metropolitan  avenue,  High  street  and  Kings  County  bridge. 

Second — Do  despatchers  make  a  record  of  the  actual  time  of  train  movement 
past  such  points,  covering  any  or  all  of  the  twenty-four  hours? 

Answer — Train  despatchers  make  a  record  of  train  movements,  showing  actual 
as  well  as  schedule  times  of  arrival  and  departure  of  trains,  cause  of  delays,  if  any, 
and  names  of  trainmen  in  charge  of  cars.  They  also  promptly  telegraph  the  Chief 
Despatcher's  office,  No.  85  Clinton  street,  all  delays  and  irregularities  in  service. 
Tours  of  duty  cover  the  twenty-four  hours. 

Third — If  the  train  despatchers  do  not  make  such  a  record,  what  arc  their 
functions  and  are  such  records  obtained  by  any  other  employees  of  the  railroad 
company?  , 

Answer — This  is  answered  in  No.  2. 

Fourth — Are  any  of  the  general  officers  oi  the  operating  company  supplied  each 
day  with  "Trouble"  reports,  or  any  reports  which  would  indicate  whether  the  trains 
on  the  various  lines  were  or  were  not  being  operated  in  accordance  with  the  schedule, 
and  the  cause  of  such  variations  therefrom  as  might  occur? 

Answer — Delay  reports  covering  the  various  phases  of  operation  are  furnished 
the  general  officers   of  the  company   throughout   the  day. 

Yours  truly, 
(Signed)  J.  F.  CALDERWOOD, 

Vice-President  and  General  Manager. 

(18)  0-249 
Tlie   Secretary   stated  that  a  communication  had   been   received   from  the   South 

Brooklyn  Railway  Company,  upon  Order  No.  249  of  the  Commission,  complaint  of 
Frank  Bennett,  in  relation  to  platforms  on  Gravesend  avenue,  notifying  the  Cora- 
mission  that  the  terms  of  the  Order  were  accepted  and  would  be  obeyed.  The  com- 
munication was  ordered  filed. 

(19)  0-263 
The  Secretary  presented  the  following  communication   from  the  Brooklyn  Union 

Klcvatcd   Railroad  Company,  upon   Order  No.   153 : 

February  ii,  1908. 
Mr.  Tr.wis  H.  Whitnev,  Secretary,  Public  Scrz'ice  Commission,  No.  154  Nassau 
Street,  New  York  City: 
Del^r  Sir— Referring  to  Order  No.  153  of  the  Public  Service  Commission,  para- 
graph No.  I,  which  requires  the  installation  of  crossing  gates  at  Fresh  Pond  road,  on 
the  Lutheran  Cemetery  line,  I  beg  to  say  that  owing  to  the  non-delivery  of  certain 
essential  material  it  was  not  possible  to  put  the  gates  in  operation  on  the  loth  inst., 
as  required  in  said  order. 
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These  gates  will  be  completed  and  in  operation  not  later  than  the  20th  inst.,  and 
I  beg  to  inquire  whether  the  Commission  will  consider  that  we  have  complied  with 
the  requirements  of  the  Order,  and  if  not,  to  request  an  extension  until  that  date. 

Yours  truly, 

J.  F.  CALDERWOOD. 
Vice-President  and  General  Manager. 

It  was  thereupon  moved  and  duly  seconded  that  the  following  order  be  adopted: 
ExTENsio.N'   Order    (No.  263). 

In  the  Matter 
of 

Regulations,  practices  and  service  of  the 
Brooklyn  Union  Elevated  Railroad  Com- 
pany. 

"Gates  at  Fresh  Pond  Road,  on  Lutheran 
Cemetery  Line." 

An  Order  of  the  Commission,  No.  153,  having  been  made  herein  on  the  nth  day 
of  December,  1907,  directing  the  Brooklyn  Union  Elevated  Railroad  Company  to 
complete  the  gates  in  the  course  of  construction  at  the  crossing  of  its  Lutheran 
Cemetery  Line  at  Fresh  Pond  road,  and  to  put  said  gates  in  actual  operation  on  or 
before  the  loth  day  of  February,  1908,  and  the  said  company  having  applied  in  writing 
on  February  11,  1906,  for  an  extension  of  such  time; 

Ordered,  That  the  time  of  the  Brooklyn  Union  Elevated  Railroad  Company 
within  which  to  complete  and  put  in  operation  the  gates  above  mentioned  be  and  the 
same  hereby  is  extended  to  and  including  the  20th  day  of  February,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,   Eustis. 

Nays — None. 

Carried. 

(20)  O-262 

The  Secretary'  presented  the  following  report  of  the  Chief   Engineer: 

February  12,  1908. 
The  Hon.  Wiluam  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First 
District: 

Dear  Sir — In  accordance  with  your  request  of  January  20,  I  have  made  an  in- 
vestigation of  the  desirability  of  placing  the  side  doors  on  the  elevated  trains  operated 
on  the  Brooklyn  Bridge,  and  beg  to  report  as  follows : 

On  Monday  evening,  February  3,  eight  men  were  stationed  at  the  various  plat- 
forms of  the  Manhattan  Terminal  of  the  Brooklyn  Bridge  to  note  .the  operation  of  the 
trains.  On  the  same  evening,  and  at  several  times  since,  I  have  also  made  a  personal 
investigation  to  become  familiar  with  the  existing  conditions. 
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Between  the  hours  of  5  p.  m.  and  6.30  p.  tii.  on  February  3,  trains  left  the  station 
at  intervals  of  a  little  more  than  one  minute,  some  fully  loaded  and  others  only  to 
one-half  of  their  capacity.  These  trains  had  a  total  estimated  capacity  of  about  30,000 
persons  per  hour.  Seventy-four  trains  closed  their  g:ates  against  passengers  who 
desired  to  enter  the  cars  and  who  had  been  waiting  on  the  platform  for  that  purpose. 
This  became  necessary  when  the  train  was  obliged  to  move  out  in  order  to  permit 
trains  of  other  lines  to  follow.  The  west  island  platform  was  dangerously  crowded 
at  all  times,  and  gates  upon  the  mezzanine  floor  kept  a  dense  crowd  below,  who 
waited  their  turn  to  ascend  to  the  loading  platform.  The  crowding  at  the  small  car 
gates  was  as  dangerous  and  as  fierce  as  it  has  been  at  any  time  during  former  bridge 
operations.  The  bridge  never  was  so  thoroughly  policed,  but  they  could  not  stop  the 
rush  for  place.  The  operation  of  the  trains  was  remarkably  regular,  but  the  capacity 
was  not  sufficient  to  do  the  work  required.  It  would  be  impossible,  with  the  present 
arrangement  to  carry  the  people  who  were  accustomed  to  use  this  route  before  the 
Battery  Tunnel  was  open. 

It  is  evident  from  this  investigation  that  side  doors  should  be  used  on  all  trains 
operated  in  this  terminal,  but  it  does  not  seem  proper  to  make  such  a  recommendation 
without  a  further  digest  of  the  Brooklyn  Bridge  problem  in  its  relation  to  the 
operation  of  the  elevated  railways  of  Brooklyn. 

The  spacing  of  trains  of  six  elevated  railway  cars  has  been  limited  to  1,000  feet 
headway.  It  has  been  found  that  trains  of  bridge  cars  produce  much  less  deflection 
upon  the  bridge  than  do  trains  of  an  equal  number  of  elevated  railway  cars.  It 
would  therefore  be  equally  safe  to  run  trains  of  six  bridge  cars,  at  less  than  1.000 
feet  headway. 

The  cars  of  the   Brooklyn  Rapid   Transit  Company  are   estimated  to  carry   100 
passengers   per   car  when   loaded   at   terminals.    The   bridge   cable   cars,  which   are  • 
wider  and  are  provided  with  side  doors,  are  estimated  to  carr>'  150  passengers  per 
car.     Either  may  be  crowded  to  25  per  cent,  increased  capacity. 

It  will  thus  be  seen  that  cable  car  service  has  about  50  per  cent,  greater  capacity 
than  that  of  the  elevated  railway  service,  provided  each  car  is  fully  loaded  and  the 
trains  are  run  at  the  same  intervals  of  time;  but  when  approximately  half  the 
elevated  trains  arc  lightly  loaded  and  when  the  spacing  of  these  elevated  trains  is 
greater  than  might  be  required  of  bridge  cars,  the  difference  in  carrying  capacity 
may  be  fully  100  per  cent.  The  estimated  capacity  of  the  six  bridge  car  service,  as 
tested  on  January  25,  1908,  was  64,800  passengers  per  hour,  as  compared  with  about 
30,000  passengers  per  hour  on  Monday  evening,  February  3.  The  present  system  of 
through  trains  decreases  tiie  number  of  cars  in  service  on  the  elevated  lines  during 
the  rush  hours  by  the  number  of  bridge  cars  (ninety)  which  remain  idle  in  the  yard. 
This  is  about  10  per  cent,  of  the  total  number  of  cars  in  service,  or  15  per  cent,  of 
their  carrying  capacity. 


It  is  important  that  the  Brooklyn  Bridge  and  the  ele\'ated  railways  should  do  full 
service,  as  otherwise  it  will  cause  congestion  in  other  lines  of  travel,  as  noticed  in 
the  Battery  Tunnel  or  on  surface  cars.  People  who  do  business  in  Manhattan  and 
live  beyond  Brooklyn  should  find  it  convenient  to  use  elevated  railway  or  subway 
for  travel,  and  thus  leave  the  use  of  the  surface  cars  for  local  passengers  who  either 
reside  in  Brooklyn  or  who  do  business  there. 

The  elevated  structure  is  composed  of  short  spans  and  can  carry  trains  of  any 
length,  because  no  span  carries  more  than  two  cars  of  the  train  at  one  time.  It  is 
usually  an  easy  matter  also  to  lengthen  the  station  platforms  to  suit  any  train,  as 
has  already  been  done  on  the  elevated  railroads  of  Manhattan.  The  principal  objection 
to  the  use  of  long  trains  has  been  that  the  time  consumed  in  giving  the  starting 
signal  by  ringing  bells  from  car  to  car  becomes  excessive  when  the  number  of  cars 
increase.  'This  requires  about  four  seconds  per  car,  or  for  a  ten  car  train  would 
consume  40  seconds  after  the  train  is  ready  to  start,  which  with  trains  running  on 
two  minute  headway,  means  a  loss  of  capacity  of  30  per  cent,  and  the  percentage  of 
loss  increases  rapidly,  as  the  interval  between  trains  is  reduced.  This  difficulty  could 
be  obviated  by  an  automatic  signal,  by  which  the  motorman  could  be  notified  at  once 
when  all  doors  and  gates  are  closed,  and  he  could  then  start  the  train  without  delay. 
With  such  improvements  it  will  be  more  economical  as  well  as  more  commodious, 
to  operate  trains  of  eight  or  ten  cars  in  length. 

The  increased  capacity  of  bridge  cars,  as  already  stated,  is  due  to  the  fact  that 
they  are  wider  than  the  elevated  railway  cars.  Cars  of  this  width  could  be  operated 
on  the  elevated  roads  by  a  slight  change  in  the  edge  of  the  station  platforms.  It  might 
not  be  practicable  for  the  Brooklyn  Rapid  Transit  Company  to  discard  the  cars  already 
in  service,  as  they  represent  a  large  amount  of  invested  capital,  but  when  increasing 
the  length  of  trains,  all  of  the  present  equipment  could  be  operated  on  a  few  lines, 
while  the  new  cars  to  be  acquired  could  be  placed  upon  other  routes,  such  as  the 
Fulton  street  and  the  Brighton  Beach.  The  station  platforms  of  these  lines  would 
then  be  modified  accordingly.  The  extra  earning  power  of  large  cars  and  long  trains 
would  in  time  equip  the  entire  road. 

It  should  here  be  noted  that  if  ten  car  trains  are  used,  they  could  not  cross  the 
bridge,  and  it  would  be  necessary  to  restore  the  shuttle  service,  but  trains  of  six 
bridge  cars  at  150  oassengers  per  car,  will  carry  approximately  the  same  number 
of  passengers  as  ten  elevated  railway  cars  at  100  passengers  per  car,  leaving  but  little 
surplus  for  additional  local  passengers  along  the  route. 

In  view  of  the  foregoing  statement,  I  would  make  the  following  recommendations : 

First — All  cars  used  for  the  bridge  service  should  have  side  doors. 

Second — The  length  of  trains  on  the  elevated  railway  should  be  increased  to 
eight  or  ten  cars  as  soon  as  practicable. 

Third — The  transfer  station  at  Sands  street  should  be  enlarged  so  as  to  permit 
the  use  of  six  car  bridge  trains  and  ten  car  elevated  trains,  and  should  be  provided 
with  ample  stairway  facilities  to  make  the  transfer  easy. 
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Fourth — The  railroad  should  plan  to  increase  its  rolling  stock  by  the  addition  of 
more  commodious  cars,  with  approved  side  doors  and  provided  with  automatic  signals 
by  which  the  motorman  may  start  the  train  as  soon  as  the  doors  and  gates  are  closed. 
Since  the  operating  capacity  of  the  elevated  railroads,  and  especially  of  the 
Brooklyn  Bridge,  has  direct  influence  upon  congestion  caused  on  all  other  lines,  it  is 
important  that  it  should  be  the  subject  of  special  study.  The  proposition  to  restore 
six  car  shuttle  service  would  at  best  be  a  temporary  expedient. 

Very  truly  yours, 
(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  foregoing  report  of  the  Chief  Engineer  be  referred  to  the 
Committee  of  the  Whole; 

(Order  No.  262.) 

That  a  copy  be  sent  to  the  Brooklyn  Rapid  Transit  Company  for  answer; 

That  a  copy  be  sent  to  the  Department  of  Bridges  with  the  request  that  it 
furnish  the  Commission  such  information  as  it  may  have  upon  the  subjects  therein 
discussed. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(21) 

The  Chairman  offered  the  following  resolution  for  adoption  by  the  Commission, 
which  was  duly  seconded: 

Resolved,  That  the  Counsel  to  the  Commission  be  requested  to  prepare  a  suitable 
order  to  show  cause  why  all  cars  purchased  for  future  use  or  now  in  use  in  the 
subway  should  not  be  equipped  with  side  doors. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22)  0-260 

Commissioner  Maltbie  presented  the  following  report  and  dVder: 

Overhauling  .and  Repairing  of  Surface  Cars  in  the  Borough  of  Manhattan. 
To  the  Public  Service  Commission  for  the  First  District: 

Sirs — Final  Order  No.  179  required  the  receivers  of  the  New  York  City  Railway 
Company  to  thoroughly  overhaul  and  repair  its  entire  rolling  stock  and  to  turn  out 
ready  for  use  at  least  ten  cars  per  day  from  and  after  February  15,  1908,  Sundays  and 
legal  holidiiys  excepted.  This  order  was  adopted  December  30,  1907,  and  was  ac- 
cepted by  the  receivers  under  date  of  January  4,  IQ08. 
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After  the  adoption  of  the  order,  the  Third  avenue  system,  including  the  Third 
iivcnue  line  proper,  the  Forty-second  Street,  ]Manhattanville  and  St.  Nicholas  Avenue 
Railway  Company  and  the  Dry  Dock,  East  Broadway  and  Battery  Railroad  Company, 
was  placed  under  a  separate  receiver  by  the  United  States  District  Court.  The  ques- 
tion thereupon  arose  whether  tiie  order  as  originally  issued  applied  not  only  to  the  cars 
now  iK'ing  operated  by  the  receivers  of  the  New  York  City  Railway  Company,  but 
also  to  the  cars  under  ihe  jurisdiction  of  the  receiver  for  the  Third  avenue  system. 
As  the  two  systems  were  being  operated  independently,  it  also  became  necessary  to 
decide  how  many  cars  the  receivers  of  each  system  should  overhaul  and  repair  daily. 

Accordingh*,  an  order  for  a  hearing  was  issued  and  evidence  taken  upon  the  13th 
of  F.bruary,  1908.  Although  the  receivers  of  each  system  acknowledged  the  receipt 
of  the  notice,  no  one  representing  either  system  appeared  at  the  hearing. 

Mr.  McLimont,  of  the  engineering  staff  of  the  Commission,  was  called  and  gave 
evidence  to  the  effect  that  the  receivers  of  the  New  York  City  Railway  Company 
were  prepared  to  overhaul  and  repair  ten  cars  per  day  from  and  after  February  15, 
notwithstanding  the  severance  of  the  Third  avenue  system  from  the  lines  they  had 
originally  operated.  Mr.  McLimont  also  testified  that  the  receiver  of  the  Third 
Avenue  Company  had  ample  facilities  for  overhauling  and  repairing  three  cars  per 
day  from  and  after  March  i,  1908,  and  also  to  overhaul  and  repair  all  the  open  car 
bodies  prior  to  May  i,  1908.  In  the  hearing  held  prior  to  the  issuance  of  Order  No. 
179,  Mr,  McLimont  presented  an  exhaustive  report  showing  the  need  for  a  thorough 
overhauling  of  the  cars  not  only  of  the  New  York  City  Railway  Company,  but  also  of 
the  Third  avenue  system,  and  the  receiver  has  admitted,  in  correspondence,  that  the 
rolling  stock  was  in  a  dilapidated  condition. 

I  am  of  the  opinion,  therefore,  that  Order  No.  179,  should  stand  unchanged  and 
unmodified  as  respects  the  New  York  City  Railway  Company  and  its  receivers,  and 
that  the  receiver  of  the  Third  Avenue  Railroad  Company,  the  said  Dry  Dock,  East 
Broadway  and  Battery  Railroad  Company,  and  the  Forty-second  Street,  Manhat- 
tanville  and  St.  Nicholas  Avenue  Raihvay  Company  should*  overhaul  and  repair  all 
of  the  open  cars  prior  to  May  i,  1908;  that  he  should  turn  out  at  least  three  closed 
cars  per  day  on  and  after  March  2,  1908,  Sundays  and  legal  holidays  excepted;  that 
lie  shall  report  daily  in  writing  the  numbers  of  the  cars  repaired  and  that  from  and 
after  March  i,  1908,  a  transcript  of  the  "run-in"  book  or  books  shall  be  furnished 
daily  to  the  Commission. 

An  order  is  herewith  submitted  embodying  these  recommendations. 

Respectfully  submitted, 

MILO  R.  MALTBTE,  Commissioner. 
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Commissioner  Maltbie  thereupon  moved  the  adoption  of  the  following  order : 

Order  (No.  260). 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Com- 
mission, on  the  question  of  how  the  duty 
imposed  under  an  order  of  the  Commis- 
sion made  December  30,  1907,  directing 
the  New  York  City  Railway  Company, 
or  Adrian  H.  Joline  and  Douglas  Robin- 
son, its  receivers,  on  and  after  February 
15,  1908,  to  turn  out  not  fewer  than  ten 
cars  daily,  not  including  Sundays  and 
holidays,  overhauled  and  repaired  as  pro- 
vided in  said  ord«r,  should  be  divided  be- 
tween said  New  York  City  Railway 
Company  or  its  said  receivers,  and  the 
Third  Avenue  Railroad  Company,  or 
Frederick  W.  Whit  ridge,  its  receiver. 

This  matter  coming  on  upon  the  report  of  the  hearing  duly  held  herein  on  the 
13th  day  of  February,  1908,  pursuant  to  an  order  of  the  Commission  made  January 
31,  1908,  which  said  order  was  duly  served  on  the  New  York  City  Railway  Com- 
pany and  on  Adrian  H.  Joline  and  Douglas  Robinson,  as  receivers  of  said  com- 
pany, on  the  1st  day  of  February,  1908,  and  on  the  Third  Avenue  Railroad  Company 
and  on  Frederick  W.  Whitridge,  as  receiver  of  said  company  on  the  ist  day  of  Feb- 
ruary, 1908,  said  P'rederick  W.  Whitridge  having  been  thereafter  appointed  receiver 
of  the  Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  and  of  the  Forty- 
second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway  Company,  said  two 
last  mentioned  companies  having  theretofore  been  owned  or  controlled  by  said  Third 
Avenue  Railroad  Company,  which  said  service  was  thereafter  duly  acknowledged,  and 
said  hearing  having  been  held  by  and  before  the  Commission  on  the  matters  embraced 
and  specified  in  said  ord«r.  Commissioner  Maltbie  presiding,  Mr.  Henry  H.  Whitman 
appearing  for  the  Commission,  and  no  one  appearing  in  behalf  of  the  said  New  York 
City  Railway  Company  nor  in  behalf  of  the  said  Adrian  H.  Joline  and  Douglas  Rob- 
inson as  receivers  of  said  company  nor  in  behalf  of  the  Third  Avenue  Railroad  Com- 
pany, including  said  Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  and 
said  Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway  Company, 
nor  in  behalf  of  Frederick  W.  Whitridge,  their  receiver,  and  proof  having  been  duly 
taken  upon  said  hearing,  and  it  appearing  therefrom,  in  the  opinion  and  judgment  of 
the  Commission  that  the  order  heretofore  made  by  the  Commission  on  December 
30,  1907,  known  as  Order  No.  179.  should  stand  unchanged  and  unmodified  as  respects 
the  New  York  City  Railway  Company,  and  its  said  receivers,  with  the  same  force  and 
effect  as  if  said  receivers  had  continued  to  be  and  now  were  receivers  of  the  property 
of  the  Third  Avenue  Railroad  Company,  of  the  Dry  Dock,  East  Broadway  and  Bat- 
tery Railroad  Company  and  of  the  Forty-second  street,  Manhattanville  and  St. 
Nicholas   Avenue   Railway  Company;   and   it   further  appearing  in   the  opinion   and 
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judgment  of  the  Commission  that  the  equipment,  appliances  and  devices  of  said  Third 
Avenue  Railroad  Company,  said  Dry  Dock,  East  Broadway  and  Battery  Railroad  Com- 
pany and  said  Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway 
Company  in  connection  with  the  transportation  of  passengers  in  The  City  of  New  York 
arc  unsafe,  improper  and-  inadequate,  and  that  in  order  to  promote  the  security  and 
convenience  of  the  public  and  employees  of  said  company  and  to  secure  adequate  ser- 
vice and  facilities  for  the  transportation  of  passengers  in  The  City  of  New  York,  the 
repairs  hereinafter  directed  ought  reasonably  to  be  made,  and  that  the  time  hereinafter 
given  within  which  to  make  such  repairs  and  improvements  is  reasonable. 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  for  the  Commission,  it  is 

Ordered,  That  the  order  heretofore  made  by  the  Commission  on  December  30, 
1907,  known  as  Order  No.  179,  shall  stand  unchanged  and  unmodified  as  respects 
the  New  York  City  Railway  Company,  and  its  said  Receivers,  with  the  same  force 
and  effect  as  if  said  Receivers  had  continued  to  be  and  now  were  Receivers  of  the 
property  of  the  Third  Avenue  Railroad  Company,  of  the  Dry  Dock,  East  Broad- 
way and  Battery  Railroad  Company,  and  of  the  Forty-second  Street,  Manhattanville 
and  St.  Nicholas  Avenue  Railway  Company;  and  it  is  further 

Ordered,  That  the  cars,  both  open  and  closed,  operated  in  The  City  of  New 
York  by  the  said  Third  Avenue  Railroad  Company,  and  said  Dry  Dock,  East  Broad- 
way and  Battery  Railroad  Company,  and  said  Forty-second  Street,  Manhattanville  and 
St.  Nicholas  Avenue  Railway  Company,  or  of  said  Frederick  W.  Whitridge,  their 
Receiver,  receive  a  thorough  inspection,  covering  car  bodies,  motor  and  electric 
equipment,  wiring  and  trucks,  and  that  said  cars  be  thoroughly  overhauled  and 
repaired  so  that  when  completed  they  and  each  of  them  shall  be  in  first-class  operat- 
ing and  substantially  new  condition,  having  safe,  proper  and  adequate  car  bodies, 
headlights,  pilot  fenders,  wiring,  brasses,  controllers,  automatic  circuit  breakers, 
resistances,  axle  gear  wheels,  armature  pinions  and  car  wheels;  and  it  is  further 

Ordered,  That  on  and  after  the  2d  day  of  March,  1908,  the  said  Third  Avenue 
Railroad  Company,  and  the  Dry  Dock,  East  Broadway  and  Battery  Railroad  Com- 
pany, and  the  Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway 
Company,  or  their  said  Receiver,  turn  out  not  fewer  than  three  of  said  closed  cars 
daily,  not  including  Sundays  and  legal  holidays,  so  overhauled  and  repaired,  and 
that  in  addition  the  said  Third  Avenue  Railroad  Company,  the  said  Dry  Dock,  East 
Broadway  and  Battery  Railroad  Company,  and  the  said  Forty-second  Street,  Man- 
hattanville and  St.  Nicholas  Avenue  Railway  Company,  or  their  said  Receiver,  have 
all  of  t^ieir  said  open  cars  so  overhauled  and  repaired  on  or  prior  to  the  ist  day 
of  May,  1908;  it  is  further 

Ordered,  That  the  said  Third  Avenue  Railroad  Company,  and  the  said  Dry 
Dock,  East  Broadway  and  Battery  Railroad  Company,  and  the  said  Forty-second 
Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway  Company,  or  their  said 
Receiver,  notify  the  Commission  daily  in  writing,  in  a  form  to  be  prescribed  by  the 
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Commission,  of  the  number  of  said  cars  so  turned  out  as  aforesaid,  giving  the 
identification  numbers  thereof,  and  stating  when  and  where  the  same  are  to  be  tested; 
it  is  further 

Ordered,  That,  from  and  after  the  ist  day  of  March,  igo8,  the  said  Third  Avenue 
Railroad  Company,  the  said  Dry  Dock,  East  Broadway  and  Battery  Railroad  Com- 
.pany,  and  the  said  Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue 
Railway  Company,  or  their  said  Receiver,  furnish  and  forward  daily  a  transcript  of 
the  daily  entries  in  the  so-called  "run-in"  book  or  books,  showing,  among  other 
things,  which  of  said  cars  are  out  of  order;  it  is  further 

Ordered,  That  said  New  York  City  Railway  Company,  or  its  said  Receivers,  and 
the  said  Third  Avenue  Railroad  Company,  the  said  Dry  Dock,  East  Broadway  and 
Battery  Railroad  Company,  and  the  said  Forty-second  Street,  Manhattanville  and 
St.  Nicholas  Avenue  Railway  Company,  or  their  said  Receiver,  notify  the  Cora- 
mission  in  writing,  within  five  days  after  the  service  of  this  order,  whether  its  terms 
are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(23)  0-261 

Commissioner   Maltbie  moved  the  adoption  of  the  following  order,   which  was 

duly  seconded: 

Order  (No.  261), 

Resolved,  That  the  Third  Avenue  Railroad  Company,  the  Forty-second  Street, 
Manhattanville  and  St.  Nicholas  Avenue  Railroad  Company,  and  the  Dry  Dock, 
East  Broadway  and  Battery  Railroad  Company,  or  their  Receiver,  shall  use  the 
following  form  in  reporting  the  cars  repaired  and  ready  for  inspection,  as  provided 
by  Order  260. 

New  York  City 

To  the  Puhlk  Service  Commission  for  the  First  District,  Bureau  of  Transportation, 
No.  154  Nassau  Street,  New  York  City: 
Sirs — We  hereby  notify  you  that  the  following  cars  have  been  overhauled  and 

repaired  at car  barn,  as  provided  in 

Order  No.  260  of  your  Commission,  and  may  be  tested  at 

on Cars    numbered 

(date) 


(signed) 
Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 
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(24)  i625 
Commissioner  Maltbie  presented  a  lease  for   certain   rooms  on  the  eighteenth 

and  nineteenth  floors,  and  further  providing  for  the  surrender  of  certain  rooms  on 
the  twelfth  floor  of  the  Tribune  Building,  the  lease  being  to  September  i,  191 1,  at  a 
yearly  rental  of  $5,091.  On  motion  of  Commissioner  Maltbie,  duly  seconded,  the 
Chairman  of  the  Commission  was  authorized  to  execute  said  lease  for  the  Com- 
mission. 

(25)  2919 
Commissioner  Eustis  reported  informally  that  he  had  appeared  for  the  Com- 
mission at  the  hearing,  given  at  10.30  a.  m.,  by  the  Board  of  Estimate  and  Appor- 
tionment, upon  the  communication  of  this  Commission  laying  out  the  Broadway- 
Lexington  avenue  and  Canal  street  routes,  and  asking  the  approval  of  the  Board 
of  Estimate  and  .apportionment  thereof. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday^  February  i8,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan.  City  of  New  York. 


There  were  present — Chairman  William  R.  Willcox,  Commissioners  William  Mc- 
Carroll,  Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  February  11 
and  for  February  14,  1908,  as  printed  in  the  City  Record  for  February  15  and  Febru- 
ar>-  18,  1908,  was  approved. 

(2)  3187 
The  Secretary  presented  a  communication  from  H.  C.  Adams,  in  charge  of  Statistics 

and  Accounts  for  the  Interstate  Commerce  Commission,  with  regard  to  the  matter  of 
grade  crossings,  together  with  a  memorandum  prepared  upon  the  subject,  and  also 
referring  to  the  first  volume  of  the  report  of  the  Railroad  Commissioners  for  the  year 
1906,  at  page  ^2,  which  contains  detailed  statement  of  the  location  and  character  of 
grade  crossing  improvements  undertaken  under  the  State  Aid  Law  of  1897.  On 
motion,  duly  seconded,  the  Secretary  was  directed  to  reply,  sending  the  information 
desired. 

(3)  1625 
The  Secretary  presented  a  communication  from  the  Comptroller  suggesting  that 

the  Commissioners  of  the  Sinking  Fund  be  furnished  with  copies  of  all  leases  of 
premises  occupied  by  this  Commission,  to  be  approved  in  their  entirety,  instead  of 
having  separate  bills  for  rent  sent  them  for  approval. 

It  was  understood  that  the  Chairman  would  make  reply  thereto. 

(4)  2879 
The  Secretary  presented  a  communication  from  the  Chief  Engineer  reconimcnding 

the  termination  of  the  services  of  employees  in  the  Department  of  Inspection  of  Ma- 
terial at  Pittsburg,  Pa.,  owing  to  lack  of  work  and  the  changes  proposed  to  be  made 
in  closing  the  office  of  that  Department  at  Pittsburg. 
(13) 

[Form  2002]  [I  M  (B)] 
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On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  following  appointments  be  terminated,  owing  to  lack  of  work 
and  the  closing  of  the  office  at  Pittsburg,  Pa. : 


Name. 


Position. 


To  Take  ECFect. 


W.   A.   Aiken 

Lewis  G.    Wilcox 

Frederick   T.   Neumann. 

Samuel   P.    Davis 

Henry  T.   Bradbury 

George  R.   Nauss 

Albert    B.    Woy thaler... 


General  Inspector  of  Material Mar.  31,  1908 

Inspector  of  Steel Feb.  29,  1908 

Inspector  of  Steel ^ Feb.  ag,  1908 

Inspector  of  Steel Feb.  ag,  1908 

Inspector  of  Steel Feb.  39,  1908 

Inspector  of  Steel Feb.  39,  1908 

Cement  Tester Feb.  29,  1908 


Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5)  3200 

The    Secretary   presented    the    following    communication   from   the    Corporation 

Coimsel  with  regard  to  the  validation  of  the  deviation  from  the  original  route  of  the 

rapid  transit  railway  on  Park  avenue,  which  was  referred  to  the  Counsel  to  the  Com- 

mission : 

New  York,  February  14,  1906. 

The  Public  Service  Commission  for  the  First  District: 

Dear  Sirs — I  write  to  request  your  action  in  relation  to  the  situation  arising  from 
the  attempt  on  the  part  of  property  owners  on  Park  avenue  to  prevent  the  validation 
by  the  Appellate  Division  of  the  Supreme  Court  in  the  First  Department  of  the  Park 
avenue  route  of  the  rapid  transit  railway  where  the  same  has  deviated  from  the  route 
originally  authorized. 

You  are  already  familiar  with  this  subject,  and  I  need  only  state  generally  the 
more  important  features  of  the  situation  which  now  confronts  the  City  and  as  to  which 
your  action  is  requested. 

The  rapid  transit  railway,  as,  o<  course,  you  know,  was  constructed  in  a  part  o€ 
Park  avenue,  between  Thirty-sixth  and  Forty-second  streets,  outside  of  the  easterly 
line  of  the  legally  authorized  route. 

Of  the  fact  of  the  deviation  there  is  no  question,  nor  is  there  any  question  that 
such  deviation  is  entirely  illegal. 

An  attempt  having  been  made  by  application  to  the  Appellate  Division  to  validate 
and  legalize  this  deviation,  that  Court,  after  taking  appropriate  proceedings  for  its 
enlightenment,  decided  that  it  would  only  consent  to  the  relief  asked  for,  and  the  valida- 
tion of  the  present  illegal  portion  of  the  route,  upon  condition  that  the  property 
owners  injured  by  the  physical  consequences  of  this  deviation  should  be  compensated 
for  the  injury  in  the  amounts  specified  in  the  report  of  Hon.  Alton  B.  Parker,  who 
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had  been  appointed  referee  to  ascertain  the  amount  ai  such  damage,  together  with 
certain  costs  and  allowances,  and  further  stated  that  it  would  refuse  to  grant  the 
order  asked  for  unless  this  compensation  was  made. 

The  situation  arising  from  these  facts  and  which  confronts  the  City  was  and  is 
one  of  extreme  difficulty: 

On  the  one  hand,  there  is  no  question  whatever  that  the  City  is  not  legally  liable 
for  the  consequences  of  the  unauthorized  acts  of  the  Rapid  Transit  Commissioners, 
their  agents,  their  contractors  or  subcontractors.  On  the  other  hand,  it  is  quite  clear 
that  the  City  should  adopt  every  means  possible  to  prevent  the  interruption  of  the 
rapid  transit  railway. 

A  consideration  of  the  entire  subject  has  convinced  me  that  the  expense  of  paying 
these  damages,  which  has  been  made  by  the  Appellate  Division  a  condition  precedent 
to  its  granting  the  order  validating  the  deviation  of  the  route,  being  necessary  to  the 
legal  operation  of  the  subway,  is  one  which  might  be  paid  by  the  City,  just  as  much 
as  any  other  work  necessary  for  the  construction  or  extension  of  the  rapid  transit 
railway  might  be  so  paid. 

Conferences  have  been  had  between  the  City  officials,  the  Interborough  Rapid 
Transit  Company,  now  operating  the  road,  and  also  the  property  owners,  and  an  in- 
formal joint  agreement  has  been  reached  which  is  the  only  means  apparently  of  dealing 
with  the  situation  arising  from  the  attitude  taken  by  the  Appellate  Division. 

The  agreement  briefly  is  this : 

The  City  is  to  pay  the  damages  found  by  the  report  of  Hon.  Alton  B.  Parker, 
referee,  which  amounts  to  $199,630.18,  together  with  the  costs  and  allowances  granted 
by  the  Appellate  Division  upon  the  coming  in  of  that  report. 

The  property  owners  have  agreed  to  take  the  amounts  allotted  to  them,  together 
with  the  costs  and  allowances  in  4  per  cent,  bonds  of  The  City  of  New  York,  and 
have  further  agreed  that  said  bonds  shall  be  held  by  them  for  six  months  before  being 
disposed  of.  The  purposes  of  this  last  provision  is  that  these  bonds  shall  not  be 
thrown  upon  the  market  at  this  time. 

Upon  these  terms  the  property  owners  are  to  give  their  consents  to  the  validation 
of  the  deviation  of  the  route  and  consent  to  the  entry  of  an  order  to  that  effect. 

The  operating  company,  the  Interborough  Rapid  Transit  Company,  has  agreed 
that  if  this  is  done  it  will  enter  into  an  agreement  making  the  amounts  paid  subject 
to  the  terms  of  the  original  contract,  and  to  the  same  effect  and  intent  as  if  they  had 
been  included  therein,  treating  the  moneys  paid  as  part  of  the  moneys  expended  for 
the  purpose  of  construction. 

The  appropriate  procedure  would  seem  to  be  that  the  matter  should  be  presented 
to  your  Board,  and,  if  favorably  considered  by  it,  that  your  Board  should  certify  these 
expenses,  composed  of  the  amounts  above  mentioned,  as  part  of  the  expense  of  the 
construction  of  the  rapid  transit  railway,  to  be  paid  in  the  manner  indicated. 
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The  amounts  to  be  paid  are  as  follows:  Awards,  $199,630.18;  costs,  $64275,  and 
allowances,  $4,552.25,  making  a  total  of  $204,825.18. 

I  therefore  write  to  ask  you  to  take  appropriate  action  in  the  premises,  and  H 
you  pass  favorably  upon  the  general  plan  I  shall  be  very  glad  to  conifer  with  your 
Board,  or  its  Counsel,  as  to  the  details  of  carrying  out  the  proposed  scheme. 
Respectfully  yours, 
(Signed)        F.  K.  PENDLETON,  Corporation  Counsel. 

(6)  .1040 

The  Secretary  presented  a  commitnication  from  the  Board  of  Estimate  and  Appor- 
tionment, transmitting  the  following  resolution,  adopted  on  January  31,  1908,  requestini; 
this  Commission  to  determine  whether  Two  Hundred  and  Thirty-fourth  street  should 
pass  over,  under  or  at  grade  of  the  tracks  of  the  New  York  and  Putnam  Railroad  Com- 
pany, which  was  referred  to  the  Counsel  to  the  Commission : 

Whereas,  The  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York, 
by  a  resolution  adopted  on  the  6th  day  of  December,  1907,  initiated  proceedings  in  the 
name  of  The  City  of  New  York  to  acquire  title  for  the  use  of  the  public  to  the  lands, 
tenements  and  hereditaments  required  for  the  purpose  of  opening  West  Two  Hundred 
and  Thirty-fourth  street,  from  Albany  road  to  Kingsbridge  avenue,  in  the  Borough  of 
The  Bronx,  City  of  New  York ;  and 

Whereas,  The  said  West  Two  Hundred  and  Thirty-fourth  street  was  proposed  to 
be  opened  across  the  tracks  of  the  New  York  and  Putnam  Branch  of  the  New  York 
Central  and  Hudson  River  Railroad  Company;  and 

Whereas,  In  pursuance  of  section  61  of  the  Railroad  Law,  a  notice  was  served 
on  the  railroad  company  and  a  hearing  was  had  thereon  before  the  Board  of  Estimate 
and  Apportionment  on  the  aforesaid  date;  and 

Whereas,  The  resolution  adopted  by  the  said  Board  established  a  necessity  that 
the  said  West  Two  Hundred  and  Thirt>'-fourth  street  shall  cross  the  tracks  of  the  New 
York  Central  and  Hudson  River  Railroad  as  aforesaid ;  and 

Whereas,  Section  61  of  the  Railroad  Law  provided  that  application  shall  be  made 
to  the  Board  of  Railroad  Commissioners  to  determine  whether  West  Two  Hundred  and 
Thirty-fourth  street  shall  pass  over  or  under  said  railroad  or  at  grade;  and 

Whereas,  By  chapter  429  of  the  Laws  of  1907,  the  Board  of  Railroad  Commis- 
sioners has  been  abolished  and  all  the  powers  and  duties  of  said  Board  are  devolved 
upon  and  are  to  be  exercised  and  performed  by  the  Public  Service  Commission ; 

Resolved,  That  The  City  of  New  York,  acting  by  and  through  its  Board  of  Esti- 
mate and  Apportionment,  and  in  pursuance  of  the  said  chapter  429  of  the  Laws  of  1907 
and  section  61  of  the  Railroad  Law,  hereby  makes  application  to  the  Public  Service 
Commission  for  the  First  District  to  determine  whether  West  Two  Hundred  and 
Thirty-fourth  street  shall  pass  over  or  under  or  at  grade  of  the  tracks  of  the  said  New 
York  and  Putnam  Branch  of  the  New  York  Central  and  Hudson  River  Railroad  Com- 
pany and  also  ihe  grade  of  the  street  at  the  railroad,  and  requests  that  the  said  Public 
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Service  Ccmmission  of  the  First  District  appoint  a  time  and  place  for  a  hearing  in  re- 
lation thereto,  and  that  a  notice  of  the  time  and  place  of  such  a  hearing^  be  served  upon 
the  Secretary  of  the  Board  of  Estimate  and  Apportionment ;  and  be  it  further 

Resolved,  That  the  Board  of  Estimate  and  Apportionment  recommends  to  the 
Public  Service  Commission  that  the  present  grade  for  the  said  street  remain  unchanj^ed 
and  that  it  shall  pass  over  the  tracks  of  the  said  New  York  Central  and  Hudson  River 
Railroad,  and  also  that  the  construction  of  the  crossing  be  not  ordered  until  such. time 
as  the  Board  of  Estimate  and  Apportionment  shall  advise  that  it  is  necessary. 

I  hereby  certify  that  the  foregoing  is  a  true  copy  of  a  resolution  adopted  by  the 
Board  of  Estimate  and  Apportionment  at  a  meeting  of  said  Board,  held  on  January  31, 
1908. 

(Signed)  JOSEPH  HAAG,  Secretary. 

(7>  aoQO 

The  Secretary  presented  the  following  communication  from  M.  F.  Loughman, 
Deputy  Commissioner  of  the  Department  of  Water  Supply,  Gas  and  Electricity,  with 
regard  to  a  change  in  the  plans  for  subway  construction  in  Centre  street,  in  relation  to 
the  placing  of  the  high  pressure  water  main,  which  was  referred  to  the  Chief  Engineer : 

Department  of  Water  Supply,  Gas  and  Electricity, "j 

Commissioner's  Office,  Nos.  13  to  21  Park  Row.      y 

'   City  of  New  York,  February  15,  1908.        J 

H..n.  William  R.  Willcox,  Chairman,  Public  Service  Commission,  Tribune  Building, 
City : 

Dear  Sir— At  the  request  of  the  former  Board  of  Rapid  Transit  Commissioners, 
this  Department  suspended  work  last  August  in  the  laying  of  the  high  pressure  fire 
service  main  in  Centre  street.  It  was  stated  at  thJat  time  that  the  placing  of  pipe  would 
seriously  interfere  with  subway  costruction. 

The  plan  of  this  work,  as  originally  outlined,  would  have  made  it  possible  to  lay 
the  pipe  afte#  the  subway  had  been  completed,  and  former  Chief  Engineer  Rice's  atten- 
tion was  called  to  this  matter,  and  it  was  agreed  that  his  plans  would  be  altered  and 
that  a  pipe  gallery  would  be  constructed,  in  which  the  high  pressure  distributing  pipe 
would  be  placed  later. 

We  have  since  learned  that  the  plans  again  have  been  changed,  that  the  pipe  gal- 
leries originally  provided  for  have  been  eliminated,  and  that  no  provision  whatever  has 
been  made  for  sufficient  space  to  accommodate  our  service  main. 

It  is  absolutely  necessary  that  this  pipe  be  put  in  position,  if  the  Department  is  to 
give  the  proper  fire  protection  to  the  buildings  and  residences  in  that  street,  and  Com- 
missioner O'Brien  desires  that  I  submit  this  matter  to  you  for  your  early  consideration, 
and  that  some  arrangement  be  made  by  which  sufficient  space  will  be  reserved  for  the 
purpose  of  this  Department. 

With  the  communication  from  the  Secretary  of  your  Board,  dated  October  i.  1907, 
the  Department   received   a    report   from   your   Chief   Engineer   stating  that   certain 
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changes  would  be  made  in  the  design  of  the  stations  so  that  sufficient  space  would  be 
left  for  our  pipe  line. 

Copy  of  the  plan  of  the  work  originally  agreed  upon  by  Mr.  Rice  of  your  Depart- 
ment is  submitted  in  connection  with  this  work. 

Respectfully, 
(Signed)  M.  F.  LOUGHMAN,  Deputy  Commissioner. 

(8)  .^i88 

The  Secretary  presented  a  communication  from  Louis  F.  Haffen,  President  of  the 
Borough  of  The  Bronx,  notifying  the  Commission  that  on  February  13,  the  Local 
Boards  of  Morrisania,  Crotona  and  Van  Cortlandt,  Borough  of  The  Bronx,  recom- 
mended to  this  Commission  that  the  Interborough  Rapid  Transit  Company  be  requested 
to  place  guard  rails  upon  the  platforms  of  its  stations,  to  prevent  passengers  being 
thrown  therefrom,  and  requesting  immediate  attention  to  the  subject.  The  letter  was 
referred  to  Commissioner  Eustis. 

to)  2QI9 

The  Secretary  presented  a  communication  from  the  Board  of  Estimate  and  Appor- 
tionment, notifying  the  Commission  that  the  hearing  on  the  Lexington  avenue,  Gerard 
avenue  and  Canal  street  rapid  transit  routes  had  been  continued  to  February  28,  1908, 
and  had  been  referred  to  a  Committee  consisting  of  the  Comptroller,  the  President  of 
the  Board  of  Aldermen,  and  the  Presidents  of  the  Boroughs  of  Manhattan  and  The 
Bronx.    The  letter  was  ordered  filed. 

(10)  2137 

The  Secretary  stated  that  under  date  of  November  6,  1907,  the  Comptroller  ad- 
dressed a  communication  to  the  Commission,  transmitting,  at  the  request  of  this 
Commission,  a  statement  showing  the  interest  payments  and  sinking  fund  payments; 
that  this  matter  was  referred  to  the  Counsel  to  the  Commission  on  November  15, 
and  that  he  had  submitted  an  opinion  upon  the  matter  of  rentals  and  inking  fund 
payments.  It  was  understood  that  the  Chairman  would  address  a  communication 
on  the  subject  to  t|je  Comptroller  and  the  Corporation  Counsel.  The  opinion  of  the 
Counsel  to  the  Commission  was  as  follows: 

Februar>-  6,  1908. 
Public  Service  Commission  for  the  First  District' 

Sirs — I  have  the  letter  of  the  Acting  Secretary  of  November  15  last,  addressed 
to  Mr.  Blackmar,  which  is  as  follows: 

*'I  herewith  transmit  a  letter  from  the  Department  of  Finance,  under  date  of 
November  6,  together  with  statements  of  Rapid  Transit  Railroad  rentals. 

The  entire  matter  was  referred  to  you  to-day  by  the  Committee  of  the  Whole, 
with  the  understanding  that  a  thorough  investigation  was  to  be  made  of  this  entire 
matter,  and  that  if  accountants  were  necessary  the  Commission  would  furnish  them." 
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The  contract  of  February  21,  1900  (Contract  No.  i),  under  which  the  Inter- 
borough  Rapid  Transit  Company  is  operating  the  Manhattan-Bronx  subway,  contains 
the  following  provision  for  rentals: 

"The  contractor  shall  pay  to  the  City  rental  for  the  railroad,  which  rental  shall 
consist  of  the  following: 

(i)  An  annual  sum  equal  to  the  annual  interest  payable  by  the  City  upon  all 
bonds  which  shall  be  issued  by  it  in  order  to  provide  means  for  construction.  The 
amoimt  of  such  interest  shall  be  ascertained  as  of  the  time  when  the  railroad  shall 
be  declared  by  the  Board  to  be  ready  for  operation;  but  it  shall  be  increased  from 
time  to  time  by  the  amount  of  the  annual  interest  payable  by  the  City  for  all  bonds 
which,  after  the  date  when  the  railroad  sliall  be  so  declared  to  be  ready  for  operation, 
shall  be  issued  in  order  to  provide  means  for  construction.  The  amoimt  or  amounts 
payable  under  this  subdivision  shall  not  be  subject  to  decrease  by  reason  of  the 
refunding  by  the  City  at  lower  rates  of  interest  of  any  of  the  bonds  issued  as  afore- 
said. Bonds  issued  in  order  to  provide  means  for  construction  shall  be  deemed  to 
include  bonds  issued  to  pay  interest  on  bonds  theretofore  issued  pursuant  to  this 
contract  under  the  provisions  of  section  34  of  the  Rapid  Transit  Act;  but  shall  not 
be  deemed  to  include  bonds  issued  to  pay  for  riglits,  terms,  easements,  privileges  or 
property  other  than  lands  acquired  in  fee. 

(2)  A  further  annual  sum  which  shall  be  equal  to  one  per  centum  upon  the 
whole  amount  of  the  said  bonds  (with  the  exceptions  above  mentioned)  except  that 
the  annual  payment  in  excess  of  such  interest  shall,  for  each  year  during  the  period 
of  five  (5)  years  from  the  date  at  \v!:ich  the  payment  of  rental  shall  begin,  be  such 
sum  not  exceeding  such  one  (i)  per  centum  as  shall  be  equal  to  the  excess  of  the 
profits  of  the  contractor  for  such  year. in  the  operation  of  the  railroad  over  five  (5) 
per  centum  upon  the  capital  of  the  contractor  invested  in  the  enterprise,  and  except, 
further,  that  for  each  year  during  a  second  and  immediately  succeeding  period  of  five 
(5)  years  there  shall,  in  lieu  of  such  one  per  centum,  be  paid  one-half  (1/2)  of 
such  one  (i)  per  centum,  and  in  addition  an  amount  not  exceeding  one-half  (14)  of 
such  one  (i)  per  centum  which  shall  be  equal  to  the  excess  of  the  profits  of  the 
contractor  for  such  year  in  the  operation  of  the  railroad  over  five  (5)  per  centum 
per  annum  upon  its  capital  invested  as  aforesaid. 

The  rental  shall  begin  as  to  each  section  with  the  date  of  the  declaration  of  the 
Board  that  such  section  is  ready  for  operation  and  shall  be  payable  at  the  end  of 
each  quarter  on  the  first  days  of  January,  April,  July  and  October." 

The  rental  provision  of  the  contract  of  July  21,  1902  (Contract  No.  2),  under 
which  the  Interborough  Rapid  Transit  Company  is  now  operating  part  of  the  Brooklyn- 
Manhattan  subway,  is  substantially  similar  to  that  quoted  above. 

The  Manhattan-Bronx  subway  was  opened  for  traffic  on  October  27,  1904,  before 
it  was  finally  completed,  thus  rendering  necessarj'  a  modifying  contract,  which  bears 
date  November  3,  1904,  to  provide  for  a  method  of  ascertaining  the  rental  due  upon 
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the  part  of  the  road  actually  constructed  and  under  operation.  The  contract  of  Feb- 
ruary 21,  1900,  contemplated  the  division  of  the  subway  for  purposes  of  construction 
into  four  sections;  Section  I,  extending  from  the  City  Hall  to  Fifty-ninth  street; 
Section  II,  embracing  all  of  the  railroad  on  the  west  side  north  of  Fifty-ninth  street 
to  One  Hundred  and  Thirty-seventh  street  and  boulevard  and  all  of  the  railroad  on 
t::e  east  side  from  One  Hundred  and  Third  street  to  the  intersection  of  One  Hundred 
and  Thirty-fifth  street  and  Lenox  avenue;  Section  III,  embracing  all  of  the  railroad 
on  the  west  side  north  of  One  Hundred  and  Thirty-seventh  street  to  Fort  George,  and 
all  of  the  railroad  on  the  east  side  from  One  Hundred  and  Thirty-fifth  street  to 
Melrose  avenue ;  Section  IV,  embracing  all  of  the'  railroad  on  the  west  side  north 
of  Fort  .George  and  all  of  the  railroad  on  the  east  side  north  of  Melrose  avenue;  and 
the  contract  price  of  $35,000,000  was  divided  into  separate  amounts  for  each  section; 
for  Section  I,  being  $15,000,000;  for  Section  II,  $11,000,000;  for  Section  III,  $6,000,- 
000;  and  for  Section  IV,  $3,000,000. 

By  the  amendatory  agreement  of  November  3,  1904,  it  was  provided  that  the 
Interborough  Company  should  pay  the  entire  rental  for  Section  I,  which  was  then 
compleled,  based  upon  the  sum  of  $15,000,000  bid  therefor,  and  for  the  other  sections 
such  proportion  of  the  contract  price  for  the  entire  section  as  the  length  of  single 
track  therein  actually  constructed  should  bear  to  the  total  length  of  single  track  con- 
tracted for  in  the  entire  section,  together  with  the  cost  of  all  extra  work. 

An  amendatory  agreement,  dated  December  14,  1905,  was  also  made  to  provide 
for  the  payment  of  the  proportionate  rental  on  Contract  No.  2,  due  to  the  putting 
of  certain  parts  of  that  road  into  operation  prior  to  its  entire  completion.  This 
agreement  divided  the  road  into  sections,  based  upon  the  times  at  which  they  were 
put  in'» operation,  the  first  section  being  the  portion  which  was  opened  on  January 
16,  190^,  and  extended  from  the  northern  terminus  of  the  road  to  the  Fulton  street 
station^  the  second  section,  which  was  opened  on  June  12,  1905,  being  the  portion  of 
the  railroad  between  Fulton  and  Rector  streets;  and  the  third  section,  which  was 
opened  on  July  10,  1905,  being  the  portion  of  the  road  from  Rector  street  to  South 
Ferry 

To  fix  a  basis  for  the  rental  on  these  sections  of  Contract  No.  2,  an  arbitrary 
figure  representing  the  proportion  of  the  cost  of  each  section  to  the  total  contract 
price  of  the  road  was  taken;  that  for  Section  I,  being  $27,397.26;  for  Sections  I  and 
II,  $241,594.02;  and  for  Sections  I,  II  and  III,  $525,529.26.  For  the  portions  of 
the  road  not  in  operation  at  the  time  of  such  modifying  agreement,  a  provision  was  therein 
inserted,  providing  that  as  further  portions  of  the  railroad  are  permitted  to  be  operated, 
if  the  same  should  constitute  less  than  the  entire  railroad,  the  Interborough  Company 
should  pay  rental  for  such  portions  of  the  railroad,  to  be  ascertained  in  the  same 
manner  as  that  provided  with  respect  to  the  portions  then  in  operation.  In  order, 
therefore,  to  furnish  a  basis  upon  which  the  Interborough  Company  is  to  pay  rental 
for  the  portion  of  the  road  lately  opened  from  South  Ferry  to  Borough  Hall,  it  is 
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only  necessary  to  determine  the  proportion  of  cost  that  such  section  bears  to  the 
total  contract  price.  It  will  thus  be  seen  that  the  method  of  computing:  rental  for 
these  two  contracts  differs,  in  that  for  Contract  No.  i  the  value  of  the  work  upon 
which  rental  is  paid  is  subject  to  fluctuation,  as  more  track  is  put  into  operation, 
while  in  Contract  No.  2  the  value  of  the  work  done  is  fixed  at  an  arbitrary  figure 
and  the  rental  is  paid  upon  the  basis  that  that  figure  bears  to  the  total  contract  price. 
Since  the  beginning  of  operation,  the  practice  has  been  for  the  Comptroller, 
toward  the  end  of  each  quarter,  to  furnish  the  Chief  Engineer  of  the  Rapid  Transit 
Board  with  a  statement  of  the  total  number  of  bonds  issued  for  the  purposes  of  these 
contracts  and  the  interest  charges  thereon,  upon  which  the  Chief  Engineer  computed 
the  rental  due  according  to  the  provisions  of  the  modifying  agreements.  The  follow- 
ing statements  show  the  payments  made  under  Contracts  Nos.  i  and  2: 

Contract  No.   i. 


Interest  Payable 

Percenta^  According  to 

Period.  of  Road  m  Statement  of 

Operation.  Chief  Engineer. 

To  March  31,  1905 84.22  $493>io8  20 

Quarter  Ending — 

June  30,  1905 84.22  312,34693 

September  30,  1905 89.08  332.523  50 

December  31,   1905 89.08  334*257  55 

March  31,  1906 98.76  341,81627 

June  30,  1906 98.76  370,18622 

September  30,  1906 98.76  370f086  54 

December  31.  1906.. 98.76  3^9*926  z8 

March  31,   1907 98.77  37i»436  97 

June  30,  1907 99'32  371,80072 

September  30,  1907 97*97  3<^9>289  00 

Total $4,036,778  08 


Interest  Paid 
According  to 
Statement  of 
Comptroller. 


Date  Paid. 


$533,144  87        April  29,  190S 


260,344  78 
344,488  98 
334.357  5S 
341,816  27 
370,186  22 
370,086  54 
369,926  18 
371,436  97 
371,800  72 
369,289  00 

$4,036,778  08 


July    29,  190S 

Oct.    30,  1905 

Jan.    3z,  1906 

April  30,  1906 

July    30,  1906 

Oct.    30,  1906 

Jan.    30,  Z906 

April  29,  1907 

July    30,  1907 

Oct.    31,  1907 


For  some  reason  the  first  three  payments  were  made  in  different  amounts  from 
those  found  by  the  Giief  Engineer,  but  the  totals  are  the  same,  the  difference  prob- 
ably being  due  to  the  credit  of  accrued  interest  on  the  deposit  of  one  million  dollars 
held  by  the  Comptroller. 


Period. 


Contract  No.  2. 


Interest  Payable 
Percentage       According  to 
of  Road  in       Statement  of 
Operation.     Chief  Engineer. 


Interest  Paid 
According  to 
Statement  of 
Comptroller. 


Date  Paid. 


To  January  i,  1906. 

Quarter  Ending- 
April    I,   1906.. 
July  I,   1906... 


35-695 


$9,783  05 


$9,783  48        April  II,  1906 


24.760 

4.598  18 

4,598  17 

April  30,  1906 

23.652 

4,598  18 

4.598  17 

July    30.  1906 
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Period. 


Interest  Payable 
Percentage       According  to 
of  Road  in       Statement  of 
Operation.     Chief  Engineer. 


Interest  Paid 
According  to 
Statement  of        Date  Pfeid. 

ComptroHtx. 


Quarter  Ending — 

October  x,  1906 22.871 

January  i,  1907 22.871 

April  I,  1907 20.364 

July  I,   1907 20.251 

October  1 ,   1907 20 .  460 

Total 


4>740  05 

4»740  05 

Oct.    30. 

1906 

4.740  OS 

4,740  05 

Jan.    30. 

1907 

4,740  OS 

4.740  OS 

April  29. 

1907 

4,747  94 

4.747  94 

July   30, 

1907 

4,748  OS 

4,748  05 

Oct,    31. 

1907 

$42,695  55 


$42,69S  96 


The  variation  in  the  percentage  of  work  completed  under  Contract  No.  2  is  due 
to  the  addition  at  various  times  of  payments  for  extra  work  and  real  estate  on  the 
uncompleted  portions. 

It  is  to  be  noted  that  all  these  payments  both  on  Contract  No.  i  and  Contract 
No.  2  are  tentative  and  subject  to  readjustment,  but  that  such  readjustment  cannot 
take  place  until  the  total  cost  of  the  roads  can  be  determined.  In  the  case  of  Contract 
No.  I,  a  definite  figure  can  probably  be  reached  on  the  completion  of  the  pending 
arbitration  proceeding. 

The  matter  of  the  Sinking  Fund  payment  has  been  taken  care  of  by  the  Comp- 
troller without  the  co-operation  of  the  Rapid  Transit  Board  or  its  Chief  Engineer, 
as  was  the  case  with  the  interest  payments. 

It  appears  from  the  Comptroller's  statement  enclosed  with  his  letter  to  the  Chair- 
man, that  the  following  Sinking  Fund  payments  have  been  made: 


^                                                         Contract 

No.   T. 

Date  Paid. 

Amount  Paid. 

From  October  31.   1004,  to  October  31.    1905 

From   October  31,   1905,  to  October  31,   1906 

$384,576  79 
425.799  78 

May  25,  1906 
Dec.     7,  1906 

$384,576  79 
425.799  7« 

Total   Sinking  Fund  payments 

$810,376  57 

$810,376  57 

Contract 

No.  2. 

Date  Paid. 

Amount  Paid. 

From  opening  of  Subdivision  No.    i,  January   16, 
1005:  Subdivision  No.  2,  June  12.  1905;   Sub- 
division No.  3,  July   TO,   1905;   Sinking  Fund 
charges 

c r-r-;: — .,.,- ..,.  -:,.  "... ■ 

$5,255  29 

Dec.     7,  1906 

$5,255  29 
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I  am  informed  that  at  the  time  of  the  first  Sinking  Fund  payment  the  claim 
was  made  by  the  Interborough  Company  that  the  amount  of  its  profits  from  the 
operation  of  the  road  was  such  that  under  the  terms  of  the  contract  it  was  entitled  to 
a  deduction  from  the  full  "i  per  cent,  payment,  but  this  claim  was  after  some  dis- 
cussion abandoned  and  the  full  Sinking  Fund  payment  was  made.    In  this  connection 

1  desire  to  call  the  attention  of  the  Commission  to  the  fact  that  Contract  Nos.  i  and 

2  provide  that  the  rental,  which  includes  both  interest  and  Sinking  Fund  payments, 
shall  be  paid  quarterly  on  the  first  days  of  January,  April,  July  and  October.  It  ap- 
pears, however,  from  the  Comptroller's  statement  that  the  payment  of  the  interest 
charges  is  unifonnly  thirty  days  late  and  the  Sinking  Fund  payment,  instead  of 
being  made  quarterly,  is  made  annually.  In  the  case  of  Contract  No.  i,  this  deviation 
from  the  contract  provisions  must  result  in  the  loss  of  a  substantial  sum  which  the 
City  might  otherwise  receive  as  interest  on  its  deposits. 

I   return  herewith  the  letter  of  the  Comptroller  of   November  6  last,   with   its 

enclosures. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

(11)  2885 
The  Secretary  stated  that  the  New  York  Dock  Company  had  been  asked  to  file 

records  of  inspection  of  locomotives  used  by  them,  that  they  had  denied  the  jurisdic- 
tion of  this  Commission,  and  presented  an  opinion  from  George  S.  Coleman,  Counsel 
to  the  Commission,  holding  that  the  New  York  Dock  Company  came  within  the 
jurisdiction  of  the  Commission  as  to  the  inspection  and  testing  of  locomotive  boilers. 

(12)  2090 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,  transmitting 

reports  of  Bion  J.  Arnold,  of  Chicago,  and  George  A.  Kimball,  Chief  Engineer  of 

the  Bureau  of  Subway  and  Elevated  Construction,  of  Boston,  both  approving  three 

per  cent,  as  a  maximum  grade,  and  14  feet  6  inches  above  top  of  rail  as  the  minimum 

clearance,   in    subway   construction.     The   papers    were   ordered    filed,    and    were    as 

follows : 

February  14,  igo8. 

The  Hon.  WilLiam  R.  Willcox.  Chairman,  Public  Sendee  Commission  for  the  First 

District: 

Dear  Sir — Pursuant  to  instructions  of  the  Commission,  authorizing  me  to  obtain 
expert  opinion  of  three  prominent  engineers  as  to  the  advisability  of  adopting  3  per 
cent,  as  a  maximum  grade  on  subways,  and  a  distance  of  14  feet  6  inches  above 
top  of  rail  as  a  minimum  clearance,  I  wrote  to  Mr.  Bion  J.  Arnold,  of  Chicago,  and 
to  Mr.  George  A.  Kimball,  Chief  Engineer,  Elevated  and  Subway  Construction, 
Boston,  Mass.,  and  I  enclose  herewith  copy  of  their  reports. 

Since  these  two  gentlemen  concur  so  fully  with  the  standard  adopted  by  this 
Commission,  and  since  I  consider  that  Mr.  Kimball,  especially  because  of  his  position. 
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Has  no  equal  as  an  authority  upon  this  subject,  I  think  it  unnecessary  to  ask  for  further 
expert  advice. 

Very  truly  yours, 
(Sijrned)  HENRY  B.  SEAMAN,  Chief  EuRineer. 

January  15,  1908. 
George  A.   Kimball.  Esq.,   Chief  Engineer,  Elevated  Construction,  Boston  Elevated 
Railway,  Boston,  Mass.: 

(This  same  letter  addressed  January  15,  igcS,  to  Bion  J.  Arnold,  No.  314  Madison 
avenue.) 

Dear  Sir — I  am  sending  you,  under  separate  cover,  a  sheet  showing  the  height 
of  cars  operated  by  roads  in  the  vicinity  of  New  York  City. 

I  am  also  forwarding  you  a  blue  print  showing  the  location  of  railroad  tunnels 
at  intersections  of  proposed  rapid  transit  routes  in  New  York  City,  giving  the  distance 
from  the  top  of  tunnel  to  the  surface  of  the  street.  Our  proposed  clearance  of  14  feet 
6  inches  above  top  of  rail  will  require  20  feet  between  the  surface  of  the  street  and 
the  top  of  any  tunnel  over  which  it  crosses. 

I  have  recommended  to  the  Public  Service  Commission  for  the  First  District 
that  grades  on  the  proposed  subway  be  limited  to  a  maximum  of  3  per  cent,  instead 
of  5  per  cent.,  as  previously  planned.  I  have  found  that  this  can  be  done  without 
material  increase  in  cost  of  construction,  and  although  it  will  necessitate  the  acquire- 
ment of  additional  property  in  one  restricted  locality,  such  a  condition  is  exceptional 
and  would  rarely  bC' encountered  in  future  work.  I  have  also  recommended  that  the 
minimum  clearance  above  top  of  rail  be  placed  at  14  feet  6  inches,  instead  of  13  feet 
6  inches,  as  formerly  planned,  and  instead  of  12  feet  6  inches,  as  previously  adopted 
for  subways  now  in  operation. 

I  attach  hereto  an  estimate  of  cost  of  the  proposed  Fourth  avenue  subway,  in 
the  Borough  of  Brooklyn,  with  a  clearance  of  13  feet  6  inches  and  of  14  feet  6  inches 
above  top  of  rail,  showing  an  increase  of  considerably  less  than  5  per  cent,  for  the 
cost  of  the  latter  over  the  former  plan.  I  also  send  you  a  blue  print  of  this  Fourth 
avenue  route  and  a  general  cross-section  of  the  proposed  subway. 

In  this  connection  I  would  point  out  that  the  large  bridges  crossing  the  East  River 
are  connected  with  subways  with  4^  per  cent,  and  s^  per  cent,  grades ;  but  I  expect, 
as  the  traffic  facilities  of  the  city  more  fully  develop,  that  the  bridges  will  be  used 
for  surface  and  elevated  cars,  and  that  the  subways  will  naturally  be  connected  by 
tunnels  under  the  river  through  which  the  grades  may  be  limited  tg  3  per  cent. 

I  will  ask  you  to  kindly  advise  if  you  think  a  restriction  of  grades  to  a  maximum 
of  3  per  cent,  is  wise;  if  the  increase  in  headroom  to  14  feet  6  inches  is  advisable, 
and  if  you  prefer  other  grades  or  other  clearances,  will  you  kindly  state  what  you 
think  they  should  be? 

Very  truly  yours. 
(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 
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BioN  J.  Arnold, 
No.  i8i  LaSalle  Street,  Chicago;  No.  314  Madison  Avenue,  New  York^ 

January  19,  1908. 


fORK,  \ 

i.         J 


Henry  B.  Seaman.  Chief  Engineer,  Public  Service  Cowmission  for  the  First  District, 
Tribune  Building,  New  York: 

Dear  Sir— Answering?  your  lefter  of  the  15th  inst,  I  beg  leave  to  state  that  I 
have  given  it  careful  consideration  and  am  of.  the  opinion  that  the  advantages  to  be 
gained  by  increasing  the  size  of  future  subways  so  as  to  give  a  clearance  of  14  feet 
6  inches  above  the  top  of  rail,  are  well  worth  the  slight  diiference  given  by  you  in 
the  cost  of  their  construction,  assuming,  of  course,  that  you  will  always  be  able  to 
find  or  create  room  for  the  increased  size  over  existing  tunnels. 

I  am  also  of  the  opinion  that  the  grades  should  always  be  as  low  as  practicable, 
and  therefore  concur  in  your  reduction. of  the  maximum  grade  from  5  per  cent,  to 
3  per  cent. 

Inasmuch  as  the  clearance  recommended  by  you  seems  large  enough  to  take 
any  standard  suburban  car  operating  in  the  vicinity  of  New  York,  I  do  not  believe 
it  necessary  to  increase  the  size  of  tunnels  so  as  to  give  more  than  14  feet  6  inches 
above  top  of  rail. 

.  Yours  very  truly, 
(Signed)  BION  J.   ARNOLD. 

Bureau  of  Ele\^\ted  and  Subway  Construction,! 

Office  of   Chief  Engineer,  I 

No.  loi  Milk  Street,  [ 

Boston,  Mass.,  February  13,  1908.  J 

Mr.  Henry  B.  Se.\man,  Chief  Engineer/ Public  Service  Commission  for  the  First 
District.  No.  154  Nassau  Street,  New  York,  N.  Y. : 

Dear  Sir — Your  letter  of  January  15,  requesting  my  opinion  in  regard  to  the 
maximum  grade  and  headroom  which  it  is  advisable  to  use  in  future  subways  in 
New  York,  is  received.  In  your  oflfice  on  January  15  last  I  examined  the  plans  of 
the  same,  and  have  carefully  examined  the  data  accompanying  your  letter. 

I  endorse  and  approve  the  reduction  of  the  maximum  grade  in  your  subways 
from  5  per  cent,  to  3  per  cent.,  and  the  increase  of  headroom  from  13^2  feet  to  14^^ 
feet  for  the  following  reasons: 

The  introduction  of  a  5  per  cent,  grade  in  a  subway  which  is  designed  for  a 
large  traffic  will  materially  reduce  its  capacity,  as  it  is  not  safe  to  run  trains  at 
frequent  intervals  on  such  grades;  and  I  think  you  would  be  justified  in  spending  a 
large  additional  sum  of  money  to  reduce  the  grade  from  5  per  cent,  to  3  per  cent. 

The  expense  for  power,  etc.,  for  daily  operation  is  greater  over  a  5  per  cent,  grade 
than  over  a  3  per  cent,  grade.     The  steeper  grades  necessarily  reduce  the  speed. 

We  are  operating  trains  over  5  per  cent,  grades  in  our  Boston  subway,  which 
were  adopted  because  they  were  absolutely  necessary;  however,  we  find  that  they 
seriously   affect   the   capacity  of  our   subway,   as   it   is   impracticable   to   allow   more 


332 

than  one  train  at  a  time  oft  such  steep  grades.  They  are  also  a  menace  to  the 
safety  of  passengers  from  the  fact  that,  if  a  train  or  car  becomes  uncontrollable,  a 
serious  accident  is  likely  to  occur. 

In  regard  to  your  proposed  headroom  of  145^  feet,  this  headroom  is  advisable 
under  the  <:ircumstances,  and  I  think  you  are  justified  in  increasing  the  cost  of  the 
subway  5  per  cent,  in  order  to  obtain  i  foot  of  extra  headroom.  With  this  increased 
headroorn,  'the  proposed  subways  will  be  of  such  dimensions  as  to  allow  the  running 
of  cars  used  by  other  corporations,  therefore  broadening  their  use  in  the  future, 
which  may  be  an  important  financial  consideration  to  The  City  of  New  York  in 
making  leases  of  the  subway. 

The  tendency  at  the  present  time  is  to  increase  the  size  of  cars,  which  is  a  very 
important  factor  in  a  congested  city  like  New  York,  as  the  running  of  larger  cars 
will  increase  the  capacity  of  the  subway.  The  cost  of  labor  in  the  operation  of  the 
subway  will  be  less  with  larger  cars,  as  more  passengers  can  be  carried  by  the  same 
crew  of  men.  A  large  car  can  be  better  ventilated  than  a  smaller  one,  and  in  many 
ways  is  more  attractive  and  convenient  for  the  traveling  public.  In  our  new  designs 
for  subways,  we  are  providing  for  the  use  of  cars  10  feet  wide  and  70  feet  long, 
'  although  our  present  cars  are  8j4  feet  wide  and  50  feet  long. 

In  building  public  subways  in  large  cities,  it  is  very  important  that  the  size 
of  the  same  be  made  ample  for  present  and  future  requirements;  to  enlarge  them  in 
the  future  is  impracticable. 

Very  truly  yours, 
(Signed)  GEORGE  A.  KIMBALL,  Chief  Engineer. 

(13)  I* 
The  Secretary  stated  that  under  date  of  January  21,  Hollender  &  Co.,  Nos.  123  to 

127  Lafayette  street,  had  stated  that  the  canopy  to  the  entrance  of  the  subway  in  front 
of  th^r  building,  at  No.  245  Canal  street,  interfered  with  the  entrance  of  their  wagons, 
and  asking  to  be  informed  as  to  whether  the  canopy  could  not  in  part  be  removed ;  that, 
under  date  of  February  13,  the  Chairman  had  replied  thereto,  pointing  out  that  the 
building  had  been  erected  and  the  entrance  placed  after  the  completion  of  the  subway, 
that  it  would  not  be  in  the  interest  of  the  public  to  alter  the  canopy;  that  the  only 
thing  that  could  be  done  would  be  to  reconstruct  the  entrance,  which  would  be  out 
of  the  question,  unless  they  wished  to  have  it  done  at  their  expense;  -further  pointing 
out  that  an  examination  of  the  premises  showed  that  the  building  could  be  connected  with 
another  entrance  on  Lafayette  street,  thus  leaving  an  unobstructed  passage  for  teams. 

(14)  2137 
The  Secretary  presented  a  report  showing  the  accidents  happening  upon  railroads 

and  street  railroads  subject  to  the  jurisdiction  of  the  Public  Service  Commission  for 
the  First  District,  during  the  month  of  January,  1908,  as  follows : 

Car  collisions 170 

Persons  and  vehicles  struck  by  cars 934 
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Boarding  479 

Alighting 41^ 

Contact  with  electricity , 34 

Other  accidents  1,888 

Total 3,921 

Of  the  above,  the  following  were  injuries  to  persons : 

To  passengers 1,444 

To  persons  not  passengers 570 

To  employees , 486 

Total 2,500 

Of  these,  the  following  were  serious  injuries : 

Killed    44 

Fractured  skulls  15 

Amputated  limbs 6 

Broken  limbs  32 

Other   serious  injuries 9^ 

188 

The  total  number  of  accidents  in  December  was  3,993  and  total  killed  51. 
The  report  was  ordered  filed. 

(15)  3082 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointment  be  made  from  the  Civil  Service  list: 

Name.  Position.  Salary.  To  Take  Eflfect. 

,   Ellwood  T.  Baker Accountant $200  per  month        Feb.    17,  1908 

Ayes — Conmiissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(16)  0-264 
The  Secretary  presented  a  communication  from  the  counsel  for  the  Union  Railway 

Company  requesting  an  extension  of  ten  days  in  the  time  for  filing  an  answer  to 
Order  No.  237  in  regard  to  extending  the  Boscobel  avenue  line  to  Washington  Bridge. 
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Commissioner  Eustis  thereupon  moved  the  adoption  of  the  following  order,  which 
was  duly  seconded : 

#  Extension  Okder  (No.  264:). 

Francis    P.    Kenney,   as   president   of   the 
High  Bridge  Taxpayers'  Alliance, 

Complainant, 
against 
Union  Railway  Company, 

Defendant. 

An  order  of  the  Commission,  No.  237,  having  been  made  herein  on  or  about  the 
4th  day  of  February,  1908,  ordering  and  directing  the  Union  Railway  Company  to 
answer  the  complaint  herein  within  a  time  therein  specified,  and  the  said  Union  Rail- 
way Company  having  on  the  15th  day  of  February,  1908,  applied  in  writing  for  an 
extension  of  such  time, 

Now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  Union  Railway  Company  within  which  to  answer 
said  complaint  be  and  the  same  hereby  is  extended  to  and  including  the  i4th  day  of 
February,  1908. 

Ayes — 'Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(17)  0-265 
Commissioner  Bassett  moved  the  adoption  of  the  following  order : 

Complaint  Order  (No.  265). 

Joseph  Cavanagh, 

Complainant, 
agamst 
Long  Island  Railroad  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  265,  -for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  service  on  the  Thirty-fourth  street  ferry  line,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(18)  0-266 

Commissioner  Eustis  moved  the  adoption  of  the  following  final  order,  which  was 

duly  seconded : 

Final  Order   (No.  266). 

In  the  Matter 
of  the 
Hearing  on  the  motion  of  the  Commission 
on  the  question  of  improvements  in  and 
additions   to  the   service   and   equipment 
of  the  Interborough  Rapid  Transit  Com- 
pany,    in     the     particulars     hereinbelow 
mentioned. 
Sixth  Avenue  Elevated— Under  Order  for 
Hearing    No.    150,    made    December    11, 
1907. 
This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  23d  day 
of  December,  1907,  and  the  adjournments  thereof,  and  it  appearing  that  the  said  hear- 
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ing  was  held  by  and  pursuant  to  an  order  of  this  Commission,  No.  150,  made  Decem- 
ber 1 1,  1907,  and  returnable  on  the  23d  day  of  December,  1907,  and  that  the  said  order 
was  duly  served  upon  the  Interborough  Rapid  Transit  Company,  and  that  the  said 
service  was  by  it  duly  acknowledged,  and  that  the  said  hearing  was  held  by  and  before 
the  Commission  on  the  matters  in  said  order  specified  on  the  23d  day  of  December, 
1907,  and  by  adjournment  duly  had  on  the  7th  day  of  January,  1908,  and  by  adjourn- 
ment duly  had  on  the  25th  day  of  January,  1908,  and  by  adjournment  duly  had  on  the 
4th  day  of  February,  1908,  and  at  each  of  said  sessions  Mr.  Commissioner  Eustis 
presiding,  and  proof  being  taken,  and  Grosvenor  H.  Backus,  Esq.,  Assistant  Counsel, 
appearing  for  the  Commission  at  each  of  said  sessions,  and  Alfred  A.  Gardner,  Esq., 
and  Alfred  E.  Mudge,  Esq.,  appearing  for  the  said  Interborough  Rapid  Transit 
Company : 

Now,  it  being  made  to  appear  after  the  proceedings  upon  the  said  hearing  that  at 
or  about  the  time  of  the  issuing  of  said  order  of  December  11,  1907,  the  said  Inter- 
borough Rapid  Transit  Company  added  three  six-car  trains  and  four  seven-car  trains 
to  its  southbound  service  on  its  Sixth  avenue  line  from  Harlem,  and  added  four 
seven-car  trains  to  the  northbound  service  on  its  Sixth  avenue  line  to  Harlem,  and 
it  appearing  that  as  a  result  of  such  increase  the  service  of  the  Interborough  Rapid 
Transit  Company,  in  the  transportation  of  persons  on  its  Sixth  avenue  line,  in  the 
First  District,  has  been  and  is,  at  the  points  and  at  the  times  set  forth,  as  follows : 

Passing  Fiftieth  street,  southbound — 

7  to  7.30  a.  m. : 

Nine  seven-car  trains  from  Harlem. 

Six  five-car  trains   from  Fifty-eighth   street. 

7.30  to  8  a.  m. : 

Eleven  seven-car  trains  from  Harlem. 

Three  six-car  trains  from  Harlem. 

Four  five-car  trains  from  Fifty-eighth  street. 

8  to  8.30  a.  m. : 

Eleven  seven-car  trains  from  Harlem. 

Six  five-car  trains  from  Fifty-eighth  street. 

8.30  to  9  a.  m. : 

Ten  seven-car  trains  from  Harlem. 

Five  five-car  trains  from  Fifty-eighth  street. 

Passing  Fiftieth  street,  northbound — 
4-30  to  5  p.  m.-: 

Nine  seven-car  trains  to  Harlem. 

Six  five-car  trains  to  Fifty-eighth  street. 


336 

5  to  5.30  p.  m. : 

Eleven  seven-car  trains  to  Harlem. 
Four  five-car  trains  to  Fifty-eighth  street. 
5.30  to  6  p.  m. : 

Thirteen  seven-car  trains  to  Harlem. 
Six  five-car  (rains  to  Fifty-eighth  street. 

6  to  6.30  p.  m. :  ^  ' 

Fourteen  seven-car  trains  to  Harlem. 
Five  five-car  trains  to  Fifty-eighth  street. 

6.30  to  7  p.  m. : 

Twelve  seven-car  trains  to  Harlem. 

Five  five-car  trains  to  Fifty-eighth  street. 

Four  one-car  trains  from  Fiftieth  street  to  Fifty-eighth  street. 

And  it  further  appearing  that  it  is  just,  reasonable  and  proper  that  said  Inter- 
borough  Rapid  Transit  Company  should  maintain  said  service  on  its  Sixth  avenue  line 
as  thus  increased  and  supplemented,  and  that  said  increase  of  service  is  necessary 
reasonably  to  accommodate  passenger  traffic  transported  by  said  company  or  offered 
for  transportation  to  it  at  the  times  hereinbefore  specified. 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  said  Interborough  Rapid  Transit  Company  operate  its  trains  011  its 
said  Sixth  avenue  line  with  not  fewer  trains  and  not  few^er  cars  on  the  routes  and  at 
the  times  hereinbefore  specified  in  the  schedule  of  its  service  as  increased  and  supple- 
mented; and  it  is  further 

Ordered,  That  this  order  shall  take  effect  immediately  and  remain  in  forc^  until 
modified  by  the  further  order  of  this  Commission,  without  prejudice  to  the  right  of 
the  Commission  to  issue  any  further  order  or  orders  for  hearing  upon  any  of  the 
matters  relating  to  this  order ;  and  it  is  further 

Ordered,  That  within  five  days  after  the  service  of  this  order  the  said  Interborough 
Rapid  Transit  Company  notify  the  Public  Service  Commission  for  the  First  District 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(19)  •  0-267 

Commissioner  Bassett  moved  the  adoption  of  the  following  order: 
Complaint  Order  (No.  267). 
E.  H.  Gates,  Complainant, 
against 
New   York  and   Queens   County   Railway 
Company,   Defendant. 

The  order  of  the  Commission,  being  Order  No.  267,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  headway  of  cars  of  the  New  York  and  Queens  County 
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Railway  Company,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Com- 
mission. 

(20)  0-268 
Commissioner    Bassett    moved   the    adoption   of   the    following   extension    order, 

which  was  duly  seconded: 

Extension  Order  (No.  268). 

In  the  Matter 
of 

Improvements   in  and  additions  to   equip- 
ment and  appliances  of  the  Coney  Island 
and  Brooklyn  Railroad  Company. 
"  Ten  new  car  bodies." 

An  order  of  the  Commission,  No.  60,  having  been  made  herein  on  or  about  the 
30th  day  of  October,  1907,  requiring  the  Coney  Island  and  Brooklyn  Railroad  Com- 
pany to  provide  ten  new  car  bodies  for  use  on  its  Smith  street  line  on  or  about  the 
1st  day  of  February,  1908,  and  said  Coney  Island  and  Brooklyn  Railroad  Company  having, 
on  or  about  the  17th  day  of  February,  1908,  applied  in  writing  for  an  extension  of 
such  time;  now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  Coney  Island  and  Brooklyn  Railroad  Company 
within  which  to  procure  and  put  in  operation  the  car  bodies  above  mentioned  be  and 
the  same  hereby  is  extended  to  and  including  the  15th  day  of  March,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(21)  O-269 
Commissioner  Bassett  moved  the  adoption  of  the  following  extension  order,  which 

was  duly  seconded: 

Extension  Order  (No.  269). 
In  the  Matter 
of 

Improvements  in  and  additions  to  terminal 
facilities  of  the  Brooklyn  Union  Elevated 
Railway     Company     at     Cypress     Hills 
Station. 
"  Transfer  privileges  at  Richmond  Hill." 

An  order  of  the  Commission,  No.  256,  having  been  made  herein  on  or  about  the 
nth  day  of  February,  1908,  accepting  the  offer  of  the  Brooklyn  Union  Elevated  Rail- 
road (Company,  the  Brooklyn  Heights  Railroad  Company  and  the  Brooklyn,  Queens 
Cx)unty  and  Suburban  Railroad  Company  to  exchange  transfers  at  Richmond  Hill 
and  at  Ridgewood  as  a  measure  for  diverting  some  traffic  from  the  Cypress  Hills  ter- 
minal station  until  the  completion  of  a  new  station  at  said  point,  and  said  order.  No. 
256,  directing  that  its  terms  are  to  take  effect  within  a  time  specified  therein,  and  said 
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Brooklyn  Union  Elevated  Railway  Company  having,  on  or  about  the  15th  day  of 
February,  1908,  applied  in  writing  for  an  extension  of  such  time ;  now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  said  Brooklyn  Union  Elevated  Railroad  Company 
within  which  to  institute  the  transfer  privileges  above  mentioned  be  and  the  same 
hereby  is  extended  to  and  including  the  22d  day  of  February,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22)  O-270 

The  Secretary  presented  the  following  order  for  hearing,  and  it  was  moved  and 
duly  seconded  that  the  same  be  adopted  by  the  Commission: 

Hearing  Order  (No.  270). 

In  the  Matter 

of 

The  hearing  on  the  motion  of  the  Com- 
mission on  the  question  of  improvement 
in  and  addition  to  the  service  of  the 
Interborough  Rapid  Transit  Company  in 
respect  to  changes  in  cars  now  in  use 
and  in  respect  to  type  of  car  to  be  pur- 
chased for  future  use  in  the  subway. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  4th  day  of  March,  1908,  at  11  o'clock  in 
the  forenoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  No.  154  Nassau  street.  Borough  of  Manhattan,  City  of  New 
York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment, 
appliances  or  service  of  the  Interborough  Rapid  Transit  Company  in  respect  to  trans- 
portation of  persons  in  the  First  District,  are  unreasonable,  improper  or  inadequate, 
and  whether  changes,  improvements  and  additions  thereto  ought  reasonably  to  be 
made  in  the  manner  below  set  forth  in  order  to  promote  the  security  and  convenience 
of  the  public  or  in  order  to  secure  adequate  service  and  facilities  for  the  transportation 
of  passengers,  and  if  such  be  found  to  be  the  fact,  then  to  determine  whether  a  change, 
addition  and  improvement  in  regulations,  practices,  equipment,  appliances  and  service 
of  said  company  as  hereinafter  set  forth  are  such  as  will  be  just,  reasonable,  adequate 
and  proper  and  ought  reasonably  to  be  made  to  accommodate  the  passenger  traffic 
offered  to  it  and  to  promote  the  convenience  of  the  public,  or  in  order  to  secure  ade- 
quate service  or  facilities  for  the  transportation  of  passengers,  that  is  to  say: 

Whether  the  following  changes,  additions  and  regulations  should  be  put  into  effect : 

(i)  Whether  all  cars  now  used  by  the  Interborough  Rapid  Transit  Company 
should  be  equipped  with  an  additional  side  door  or  doors  on  each  side,  and  to  deter- 
mine the  manner  of  altering  the  construction  of  all  cars  now  in  use,  with  a  view  to 
facilitating  the  loading  and  unloading  of  passengers. 
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(2)  Whether  all  cars  purchased  for  future  use  by  the  Interborough  Rapid 
Transit  Company  should  be  equipped  with  a  side  door  or  doors  on  each  side,  so 
arranged  as  to  facilitate  the  loading  and  unloading  of  passengers. 

And  if  any  such  regulations,  changes,  improvements  and  additions  be  found  to 
be  such  as  ought  to  be  made,  as  aforesaid,  then  to  determine  the  details  of  such 
changes,  improvements  and  additions  and  to  determine  what  period  would  be  a 
reasonable  time  within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further 

Ordered,  That  the  said  Interborough  Rapid  Transit  Company  be  given  at  least 
ten  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail,  of  a 
certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining^  and  cross-examining 
witnesses  as  to  the  matters  aforesaid.    • 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Eustis  to  take  charge  of  the  hearing. 

(23)  0-271 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 

was  .duly  seconded : 

Hearing  Order  (No.  271). 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion  on   the   question   of   additions,    re- 
pairs and  improvements  required  to  the 
rolling  stock,  equipment,  overhead  trolley   * 
construction  and  feeder  wire  system  of 
the  Coney  Island  and  Brooklyn  Railroad 
Company,   in  the  particulars   hereinafter 
set  forth. 

It   is    hereby 

Ordered,  That  a  hearing  be  held  on  the  6th  day  of  March,  1908,  at 
2-30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  ad- 
journed, at  the  rooms  of  the  Commission,  No.  154  Nassau  street.  Borough  of  Man- 
hattan, City  and  State  of  New  York,  to  inquire  whether  the  regulations,  practices, 
equipment  and  appliances  of  the  Coney  Island  and  Brooklyn  Railroad  Company  in  re- 
spect of  transportation  of  persons  in  the  First  District  are  unsafe,  improper,  and  inade- 
quate, and  whether  additions,  repairs  and  improvements  to  the  rolling  stock,  equipment, 
overhead  trolley  construction  and  feeder  wire  system  of  said  company  ought  reasonably 
to  be  made,  in  order  to  promote  the  security  and  convenience  of  the  public  or  em- 
ployees, and  in  order  to  secure  adequate  service  and  facilities  in  the  transportation  of 
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passengers  and  property,  and  if  such  be  found  to  be  the  fact,  then  to  determine  whether 
additions,  repairs  and  improvements  therein  as  hereinafter  set  forth  are  such  as  would 
be  just,  reasonable,  safe,  adequate  and  proper  and  ought  reasonably  to  be  made  to  pro- 
mote such  security  and  convenience  of  ihe  public  or  employees  and  in  order  to  secure 
adequate  service  and  facilities  for  the  transportation  of  passengers  and  property,  that 
is  to  say: 

All  open  and  closed  cars  of  said  company  should  receive  a  thorough  inspection, 
covering  car  body,  motor  and  electric  equipment,  wiring  and  trucks.  All  defects  should 
be  carefully  noted  and  the  cars  sent  through  the  various  shops  for  an  overhauling, 
which,  when  complete,  will  place  the  cars  in  a  first-class  operating  and  practically  new 
condition,  and  when  so  completed,  said  cars  should  thereafter  be  overhauled  at  periods 
which  will  insure  the  future  up-keep  and  proper  operation  of  eauipment  so  as  properly 
to  serve  the  public. 

The  following  should  not  be  construed  as  detailed  working  specifications,  but 
merely  as  illustrative  of  the  intention  of  the  Commission  and  the  scope  and  meaning 
of  this  order. 

Inspection — By  a  thorough  inspection  and  general  overhauling  of  the  car  body  and 
its  entire  equipment,  it  is  intended  that  each  car  should  be  placed  over  a  pit,  seats  and 
trap  doors  removed  and  covers  taken  off  to  facilitate  careful  inspection  of  motors, 
which  should  be  made  by  competent  engineers  and  not  by  car-house  employees. 

Car  Body — Where  the  car  body  must  be  completely  repainted  as  well  as  revar- 
nished,  it  should  be  sent  first  through  the  carpenter  shop  to  have  all  the  defects  of  the 
wood  work  repaired.  Special  care  should  be  given  to  the  inspection  of  all  car  bodies, 
covering  frame,  floor,  moulding,  stanchions,  panels,  roofs  and  hoods,  and  in  every  case 
where  the  wood  work  and  other  material  is  not  in  sound  condition,  such  part  should 
be  replaced,  strengthened  and  made  practically  new.  All  metal  work  pertaining  to  car 
bodies  should  be  renewed  if  in  a  defective  state  and  the  various  parts  of  platforms, 
doors,  windows  and  roofs  should  be  given  the  same  careful  renewal. 

Headlights — All  cars  in  service  should  be  supplied  with  one  incandescent  headlight, 
located  on  each  dash  of  the  car.  The  headlight  must  be  of  a  type  which  does  not  pro- 
ject in  front  of  dash  more  than  two  (2)  inches.  All  headlights  should  be  overhauled 
and  maintained  in  a  fit  condition  with  new  reflectors  where  necessary,  broken  glass  re- 
placed and  new  lamps  substituted  for  those  below  normal  candle  power. 

Wheel  Guards — All  cars  in  service  should  be  provided  with  proper  "pick-up" 
wheel  guards,  of  modern  type,  placed  in  front  of  the  wheels  at  each  end  of  the  car. 

Wiring — All  means  possible  to  improve  c.nd  perfect  wiring,  hanging  and  placing 
of  equipment  appliances  should  be  used  and  a  universal  system  of  wiring  adopted. 

Brasses — ^All  brasses  throughout  the  cars  should  be  renewed.  Armature  and  axle 
shafts  and  other  bearing  parts  should  be  normal. 

Commutators — All  commutators  should  be  turned  and  put  in  first-class  condition 
and  when  abnormally  worn  should  be  renewed. 
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Field  Coils  and  Armature  Windings — ^These  should  be  tested  for  insulation,  and  if 
found  to  be  below  normal,  should  be  replaced  with  new  ones.  They  should  all  be 
thoroughly  cleaned  and  painted. 

Controllers — Controllers  should  have  all  contacts  and  other  parts  renewed  that 
show  any  indication  of  abnormal  wear.  Connections  should  be  tightened  and  the  con- 
troller thoroughly  cleaned  and  painted. 

Automatic  Circuit  Breakers — These  should  be  tested  and  maintained  operative  for 
the  proper  load,  corresponding  to  the  motor  capacity  of  the  car. 

Kesi^tafices — Resistance?  should  be  carefully  tested  and  any  section  not  up  to  the 
standard  renewed,  and  a  form  of  insulating  hanger  used  so  that  the  resistance  will 
not  be  bolted  directly  to  the  bottom  of  the  car  when  in  line  with  the  splash  of  the 
wheel.  There  should  be  sufficient  space  between  the  resistance  and  the  car  floor  to 
prevent  danger  to  the  wood  work  of  the  car  and  also  to  increase  insulation. 

Trucks — All  trucks  should  be  thoroughly  cleaned  and  lined.  All  broken,  weak, 
sagiging,  twisted,  worn  or  otherwise  defective  parts  should  be  replaced  with  new 
ones  and  not  merely  repaired,  except  where  defects  are  very  slight,  especially  all 
springs  should  be  renewed  where  the  normal  effectiveness  has  been  lost. 

Motor  Suspension — All  motor  suspensions  should  be  completely  reconstructed, 
missing  parts  supplied,  springs  that  have  lost  their  normal  effectiveness  should  be  re- 
placed and  all  adjustments  properly  made. 

Brakes — All  cars  in  service  should  be  supplied  with  double  chain  multiplying 
power  brakes,  and  all  brake  mechanisms  should  be  given  careful  inspection  and  im- 
provements made  in  the  mechanism  and  form  at  present  employed  and  the  entire  brake 
equipment  should  be  maintained  always  in  first-class  operative  condition. 

Lightning  Arresters  and  Cut-Outs — All  open  cars  in^seryice  should  be  equipped 
with  one  modern  lightning  arrester  outfit,  properly  connected  and  kept  always  in  an 
operative  condition,  and  all  lightning  arresters  and  cut-outs  should  be  given  most  care- 
ful inspection  and  placed  and  maintained  in  first-class  operative  condition,  and  such 
sections  of  the  line  of  the  road  which  at  the  present  time  have  insufficient  protection 
should  be  supplied  with  lightning  arresters. 

Axle  Gear  Wheels,  Armature  Pinions  and  Car  Wheels — These  should  in  every 
instance  be  renewed  where  any  indication  is  found  of  abnormal  wear.  All  gears  and 
pinions  should  be  replaced  where  the  teeth  are  worn  down  to  less  than  one-sixteenth 
(1/16)  of  an  inch  on  top,  and  gear  cases  should  be  maintained  tight,  so  as  to  prevent 
as  much  as  possible  the  lubricating  grease  from  being  thrown  out. 

Time — ^The  company  should  be  able  to  create  facilities  and  organize  a  reconstruc- 
tion department  so  as  to  pass  each  of  its  open  car  bodies  and  equipment  through  the 
shops  for  the  overhauling  and  renewal  as  specified  above,  on  or  before  April  15,  1908, 
and  all'  closed  car  bodies  and  equipment  should  receive  the  same  overhauling  and  re- 
newal process  before  going  into  service  for  the  season  of  1908- 1909. 
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Notice — When  any  car  has  been  overhauled  and  prepared  for  service  as  above 
specified,  notice  of  that  fact  in  writing  should  be  sent  to  the  Commission  in  a  form  to 
be  prescribed  by  it,  stating:  the  time  and  place  where  the  car  is  to  be  tested,  to  the  end 
that  the  Engineers  of  the  Commission  may  attend. 

"Run-in"  Book — The  company  should  provide  a  run-in  book  supplied  with  a  car- 
bon sheet  and  envelope,  and  this  carbon  sheet  should  be  mailed  to  the  Equipment  and 
Inspection  Bureau  of  the  Commission  daily. 

Overhead  Trolley  Construction — The  entire  trolley  wire  system  should  be  carefully 
inspected  and  every  part  showing  excessive  wear  should  be  renewed.  This  refers  par- 
ticularly to  the  wires  on  curves,  cross-overs  and  switches,  also  to  the  entrance  to  froRS. 
switches,  section  insulators,  splicing  cars,  cross-overs  and  to  points  where  the  trolley 
joins  any  of  the  overhead  appliances.  All  trolley  wires  should  at  all  times  be  main- 
tained at  a  proper  tension,  so  as  to  prevent  excessive  sag  between  supports,  and  should 
be  maintained  at  a  uniform  height  above  the  track,  where  possible.  All  span  wires, 
pull-offs  and  strain  wires  should  be  straightened  and  the  slack  taken  up,  and  all  wires 
must  be  immediately  renewed  which  show  corrosion,  improper  connections  or  any  other 
imperfection. 

Overhead  Appliances — These  should  be  careful  I  v  inspected,  and  where  found  lack- 
ing normal  insulation  or  strength  or  otherwise  defective,  should  be  replaced  or  repaired. 
Double  insulation  between  all  live  wires  and  poles  should  be  made. 

Feeder  Wires — The  entire  feeder  wire  system  should  be  carefully  inspected,  and 
all  parts  showing  insufficient  insulation  or  defective  construction  should  be  replaced  or 
repaired. 

Poles — Attention  should  be  given  to  the  cleaning  and  repainting  of  substantially  all 
the  poles  throughout  the  company's  system,  and  particularly  to  the  replacing  of  de- 
teriorated  poles. 

New  Equipment — The  company  should  be  required  to  purchase  ten  (lo)  complete 
car  equipments,  each  including  two  (2)  50  h.  p.  motors;  ten  (10)  new  trucks  of 
satisfactory  design  adapted  to  carry  such  motors ;  and  ten  ( 10)  new  trucks  of  like  de- 
sign and  adapted  to  the  future  substitution  of  axles  suitable  for  the  motors  above  re- 
quired, but  to  be  now  supplied  with  axles  for  mounting  the  present  equipment. 

And  if  it  be  found  that  any  such  improvements,  repairs  and  additions  are  such 
as  ought  to  be  made  or  furnished  as  aforesaid,  then  to  determine  what  period  would 
be  a  reasonable  time  within  which  the  same  should  be  directed  to  be  executed  and  in 
what  manner  execution  of  the  same  should  be  directed  to  be  made. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable,  and  it  is  further 

Ordered,  That  the  Coney  Island  and  Brooklyn  Railroad  Company  be  given  at  least 
ten  (10)  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy  of  this  order,  and  that  at  such  hearing  it  be  afforded  all  reasonable 
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opportunity  for  presentins:  evidence  and  examininjr  and  cross-examininja:  witnesses  as 
to  the  matters  aforesaid. 

Ayes — Commissioners   Willcox,    McCarroll,   Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  take  charge  of  the  hearing. 

(24)  O-272 
Commissioner  Bassett  moved  the  following  order: 

Complaint   Order    (No.   272). 
In  the  Matter 
of  the 
Complaint    of     E.     Alexander    Williams, 
Mepnen    K    Barrera,    David    H.    Bailey 
and  one  hundred  and  ninety-seven  (197) 
others. 

Complainants, 
against 
South  Brooklyn  Railway  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  272,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  extension  of  service  on  right-of-way  of  the  New  York  and 
Coney  Island  Railroad  Company  to  West  Thirty-seventh  street,  was  approved,  con- 
finned  and  ordered  filed  in  the  office  of  the  Commission. 

(25)  0-273 
Commissioner  Bassett  presented  the  following  opinion  and  order: 

In  the  Matter 
of  the 
Application    of    the    Coney    Island    and 
Brooklyn    Railroad    Company    for    the 
approval     of    the    issue    of    car     trust 
bonds  of  the  par  value  of  $30,000. 

OPINION. 
The  company  was  required  by  an  order  of  the  Commission  to  obtain  ten  new  cars, 
with  trucks  and  motors,  complete,  for  use  on  its  Smith  street  line.  These  cars  are 
now  practically  ready  for  use,  and  will  cost,  so  the  officials  of  the  company  testify, 
$43,000.  Our  expert  estimates  them  to  cost  not  less  than  $36,000.  The  company  has 
certain  four  per  cent,  bonds  prepared,  and  would  sell  some  of  these  to  raise  the 
money  to  pay,  but  present  market  conditions  prevent.  It  has  not  sufficient  funds  to 
pay  for  the  cars,  although  it  has  a  considerable  amount  of  cash  on  hand,  which  has 
been  raised  by  a  special  issue  of  stock,  but  its  use  is  restricted  to  the  erection  of  a 
new  power  plant.  It  therefore  proposes  to  have  the  Brooklyn  Trust  Company  act 
as  trustee,  under  an  agreement  for  the  purchase  by  said  tnistee  of  the  new  cars. 
The  company  will  then  prepare  and  issue  $30,000  of  six  per  cent,  gold  car  trust  bonds, 
in  denominations  of  $1,000  each,  the  interest  being  payable  semi-annually  and  the 
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principal  in  five  annual  installments  of  $6,cxx)  each,  beginning  August  i,  1910.  The 
f  Brooklyn  Trust  Company  will  remain  trustee  for  the  bondholders.  The  contract  en- 
tered into  between  the  company  and  the  trustee  provides  that  the  trustee  shall  sell 
the  bonds  at  not  less  than  par,  and  out  of  the  proceeds  pay  $30,000  of  the  cost  price 
of  the  cars.  A  provision  is  inserted  in  said  contract  that  the  payments  as  heretofore 
stated  to  be  made  by  the  company  to  the  trustee  shall  be  considered  rent.  When, 
however,  the  entire  amount  of  $30,000  principal  and  the  interest  thereon  has  been  paid 
by  the  company  to  the  trustee  the  title  of  the  ten  cars  will  vest  in  the  company.  The 
contract  further  provides  that  the  cars  shall  be  marked  "Brooklyn  Trust  Company, 
Lessor,"  and  arranges  a  method  of  substitution  in  case  of  their  destruction  while  in 
the  possession  of  the  operating  company.  In  case  the  company  shall  make  default  in 
payments  or  fail  to  keep  the  cars  in  good  serviceable  condition,  or  to  perform  any  of 
the  other  covenants  in  the  contract  contained,  then  the  trustee  may  declare  the  agree- 
ment terminated  and  all  installments  of  rent  shall  become  due  and  payable,  and  the 
trustee  may  enter  upon  the  premises  of  the  railroad  and  retake  the  said  cars. 

It  will  be  seen  that  the  proposed  bonds  do  not  constitute  a  lien  upon  the  assets 
of  the  company,  nor  are  they  secured  by  any  mortgage  thereon.  They  refer  to  these 
ten  cars  only.  It  is  true  that  in  case  of  default  the  bondholders  could  take  and  sell 
the  cars  and  hold  the  company  responsible  for  any  deficiency.  This  method  amounts 
to  the  purchase  of  the  cars  on  the  installment  plan,  and  entitles  the  company  to  the 
cars  on  the  completion  of  the  payment  of  all  installments  and  interest.  The  bond 
issue  is  for  less  than  the  cost  of  the  cars,  and  the  company  will  pay  the  balance  for 
the  cars  from  its  earnings.  ^ 

Under  the  circumstances  I  am  of  the  opinion  that  it  is  right  to  consent  to  this 
bond  issue.  If  the  bonds  sell  for  more  than  par  the  proceeds  should  go  to  the  appli- 
cant company  and  not  to  the  trustee.  In  granting  this  consent  the  Commission  does 
not  pass  upon  the  amount  paid  by  the  company  for  these  ten  cars  above  $30,000.  It 
is  to  be  assumed  that  the  company  pays  a  sufficient  amount  of  its  earnings  to  make 
up  the  total  actual  cost,  and  no  more. 

The  applicant  company  has  not  yet  fully  complied  with  the  requirements  of  this 
Commission  in  furnishing  certified  copies  of  its  corporate  and  franchise  papers.  It 
offers  as  an  excuse  for  this  that  their  preparation  and  comparison  involve  more  time 
than  its  officers  at  first  thought  would  be  necessary,  and  that  they  are  preparing 
those  not  already  furnished  and  will  shortly  file  them  in  this  office.  I  would  con- 
sider that  entire  compliance  with  the  Commission's  order  in  this  respect  would  be  a 
necessary  prerequisite  to  the  granting  of  this  consent  if  the  bonds  involved  a  lien 
on  all  or  a  substantial  part  of  the  company's  property,  but  as  the  bonds  affect  only  the 
ten  new  cars,  which  are  badly  needed  for  the  public  service,  I  recommend  that  this 
consent  be  granted  without  delay.  My  opinion  is  that  the  issue  of  these  bonds  for 
this  purpose  is  reasonably  requisite. 

February  15,  1908. 

(Signed)  E.  M.  BASSETT,  Commissioner. 
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Commissioner  Bassett  thereupon   moved   the  adoption   of  the   following  order, 

which  was  duly  seconded: 

Order    (No.   273). 
In  the   Matter 

of 
The  application  of  the  Coney  Island  and 
Brooklyn  Railroad  Company  for  the  ap- 
proval of  an  issue  of  bonds  of  the  par 
value  of  $30,000,  to  be  issued  for  the 
purchase  of  ten  (10)  new  cars. 

This  application  of  the  Coney  Island  and  Brooklyn  Railroad  Company  for  an 
order  of  this  Commission,  under  section  55  of  the  Public  Service  Commissions  Law, 
authorizing:  an  issue  of  bonds  by  said  company  to  the  amount  of  $30,000,  the  proceeds 
to  be  used  toward  the  purchase  of  and  payment  for  ten  (10)  new  cars,  estimated  to 
cost  $43,000,  as  more  fully  set  forth  in  the  petition  filed  by  the  said  company  January 
22,  igo8,  came  on  to  be  heard  on  the  6th  day  of  February,  1908,  at  2.30  o'clock  in  the 
afternoon,  Mr.  Commissioner  Bassett  presiding,  upon  the  petition  of  said  company 
filed  as  aforesaid  for  such  order,  verified  the  22d  day  of  January,  1908,  pursuant 
to  an  order  and  resolution  of  this  Commission  adopted  January  31,  igo8,  the  same 
being  Order  No.  233,  which  appointed  the  6th  day  of  February,  1908,  at  2.30  o'clock 
in  the  afternoon,  at  the  office  of  the  Commission,  as  the  time  and  place  of  hearing:- 
said  application,  and  further  directed  that  the  said  company  publish  a  notice  of  the 
time  and  place  of  such  hearing  in  the  "Brooklyn  Daily  Eagle"  at  least  two  days  in 
succession  before  said  hearing,  and  file  proof  of  said  publication  with  the  Secretary 
of  the  Commission  on  or  before  the  opening  of  such  hearing. 

The  Coney  Island  and  Brooklyn  Railroad  Company,  at  the  opening  of  the  said 
hearing,  duly  filed  proof  of  the  publication  of  said  notice  in  the  "Brooklyn  Daily 
Eagle"  aforesaid,  in  accordance  with  said  order  for  hearing,  and  the  following 
appearances  were  noted:  William  N.  Dykman,  Esq.,  for  the  Coney  Island  and  Brook- 
lyn Railroad  Company,  said  petitioner,  and  Oliver  C.  Semple,  Esq.,  Assistant  Counsel 
for  the  Commission. 

Now,  upon  the  petition  and  the  evidence,  arguments  of  counsel  and  the  report 
of  Mr.  Commissioner  Bassett,  it  appearing  to  the  Commission  after  said  hearing  that 
the  said  applicant,  Coney  Island  and  Brooklyn  Railroad  Company,  has  ordered  ten  (10) 
new  car  bodies,  each  with  double  fifty  horsepower  equipment,  complete,  and  each 
with  new  trucks,  for  use  on  its  Smith  street  line,  at  an  estimated  cost  and  of  the 
value  of  $43,000,  to  meet  an  increase  of  service  and  equipment  ordered  by  this 
Commission  by  an  Order  No.  60,  issued  October  30,  1907,  and  that  said  company 
asks  leave  to  issue  and  sell  at  par  its  bonds  to  the  amount  of  $30,000,  at  6  per  cent. 
interest  semi-annually,  the  principal  payable  in  five  installments  of  $6,000  each,  the 
first  of  said  installments  payable  August  i,  1910,  and  like  installments  annually  there- 
after, the  proceeds  of  said  bonds  to  be  used  toward  payment  for  the  cars  aforesaid 
under  a  proposed  car  trust  agreement  between  said  Coney  Island  and  Brooklyn 
Railroad   Company  and  the  Brooklyn  Trust  Company,  as  trustee,   by  the  terms  of 
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which,  among  other  things,  it  is  provided  that  the  title  to  the  said  cars  is  to  remain 
in  the  trustee  until  the  last  installment  of  the  principal  sum  of  the  said  $30,000  shall 
have  been  paid  to  the  trustee,  and  it  further  so  appearing  and  it  being  now  the  opinion 
of  the  Commission  that  the  use  of  the  capital  to  be  secured  by  the  issue  of  the  said 
bonds  is  reasonably  required  for  the  acquisition  of  said  property  and  the  improve- 
ment of  the  facilities  of  the  said  company  and  for  the  improvement  and  maintenance 
of  its  service;  therefore  it  is 

Ordered.  That  the  said  issue  of  bonds  of  and  by  the  Coney  Island  and  Brooklyn 
Railroad  Company,  in  the  amount  of  $30,000,  be  and  the  same  hereby  is  authorized, 
the  same  to  draw  6  per  cent,  interest  and  be  payable  in  annual  installments  of  $6,000 
each  on  August  i,  1910;  August  i,  1911;  August  i,  1912;  August  i.  1913.  and 
August  I,  1914,  the  said  bonds  to  be  sold  at  not  less  than  par  and  the  entire  proceeds 
thereof  to  be  used  and  applied  to  the  purposes  and  in  the  manner  following  and 
not  otherwise,  to  wit:  toward  payment  for  ten  (10)  new  cars  already  ordered  by  the 
said  company  for  use  on  its  railroad  and  under  the  terms  of  a  car  trust  agreement 
between  said  Coney  Island  and  Brooklyn  Railroad  Company  and  the  Brooklyn  Trust 
Company,  as  trustee,  said  contract  to  be  in  substance  as  proposed  in  and  made  part 
of  said  application  and  annexed  to  said  petition  of  said  company  filed  herein. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays— None. 

Carried. 
(26)  0-231 

The  Secretary  presented  the  answer  of  the  New  York  Central  and  Hudson  River 
Railroad  Company  to  Order  No.  231  of  the  Commission,  on  petition  of  John  H. 
O'Brien,  Commissioner  of  Water  Supply,  Gas  and  Electricity,  with  regard  to  placing 
electrical  conductors  underground  within  the.  limits  of  the  city,  and  the  opinion 
of  the  Counsel  to  the  Commission  with  regard  to  the  same. 

On  motion,  duly  seconded,  the  Secretary  was  directed  to  communicate  with  the 
Corporation  Counsel,  in  accordance  with  this  opinion,  which  was  as  follows: 

February  17,  1908. 
John   H.  O'Brien,  Commissioner,  vs.   New  York   Central. 
Public  Service  Commission  for  the  First  District: 

Sirs — I  am  in  receipt  of  a  letter  from  the  Secretary  bearing  date  February  14, 
with  which  is  transmitted  the  answer  of  the  New  York  Central  and  Hudson  River 
Railroad  Company  to  the  complaint  in  this  matter,  with  the  request  for  my  considera- 
tion and  recommendation  as  to  the  same. 

The  complaint  in  this  case  has  been  prepared,  after  very  long  and  careful  con- 
sideration of  the  law  and  facts,  by  Ihe  Corporation  Counsel's  office,  as  I  have  been 
advised  by  Mr.  Connoly  of  that  office.  It  would  seem  to  me,  therefore,  that  the 
proper  procedure  for  the  Commission  would  be  for  its  Secretary  to  advise  the  Cor- 
poration   Counsel    that    the    answer   of   the    defendant    has    been,  filed,    in    pursuance 
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of  the  orders  of  the  Commission,  and  that  a  copy  of  the  same  has  been  served  upon 
the  Corporation  Counsel  by  the  defendant  in  the  case,  and  suggest  that  it  would  seem 
that  the  prosecution  of  the  complaint  before  fhe  Commission  and  further  proceedings 
in  the  case  should  be  under  the  charge  of  the  Corporation  Counsel  and  that  the  Com- 
mission would  await  such   further  action  in  the  matter  as  that  official  may  see  fit 

to  take. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

(27)  0-243 
The  Secretary  stated  that  a  communication  had  been  received   from  the  Union 

Railway  Company,  upon  Final  Order  No.  243  of  the  Commission,  complaint  of  George 
A.  Denholm  and  George  W.  M.  Clark,  with  regard  to  service  on  Jerome  avenue  beyond 
Woodlawn,  notifying  the  Commission  that  the  terms  of  the  order  were  accepted  and 
would  be  obeyed.    The  communication  was  ordered  filed. 

(28)  0-238 
The  Secretary  stated  that  a  communication  had  been   received  from  the  Coney 

Island  and  Brooklyn  Railroad  Company,  upon  Final  Order  No.  238  of  the  Commission, 
with  regard  to  open  car  bodies,  notifying  the  Commission  that  the  terms  of  the 
order  were  accepted  and  would  be  obeyed.    The  communication  was  ordered  filed. 

(29)  0-239 
The  Secretary  stated  that  a  communication  had  been  received   from  the  Coney 

Island  and  ^Brooklyn  Railroad  Company,  upon  Final  Order  No.  239  of  the  Commis- 
sion, with  regard  to  the  lubrication  in  gear  cases,  notifying  the  Commission  that  the 
terms  of  the  order  were  accepted  and  would  be  obeyed.  The  communication  was 
ordered  filed. 

(30)  1495 
The  Secretary  presented  a  communication  from  the  Interborough  Rapid  Transit 

Company  with  regard  to  the  progress  in  the  matter  of  additional  stairway  facilities 
at  Eighteenth  street  and  Third  avenue,  stating  that  the  proceeding  to  condemn  the 
easements  at  this  point  was  before  the  Commissioners  of  Appraisal  appointed  by  the 
Court  to  determine  the  value  of  those  easements,  and  that  the  prospects  were  that 
the  hearing  would  be  completed  some  time  in  March.     The  letter  was  ordered  filed. 

(31)  1127 
At  2.30  p.  m.,  the  Commission,  all  members  being  present,  gave  a  public  hearing 

on  the  proposed  terms  and  conditions  of  the  contract  for  the  construction  of  that 
portion  of  the  proposed  Fourth  Avenue  Rapid  Transit  Railroad,  beginning  on  Ash- 
land place,  near  Fulton  street,  and  extending  to  a  point  on  Fourth  avenue,  near 
Sackctt  street,  in  the  Borough  of  Brooklyn.  The  Chairman  stated  that  the  Mayor 
of  The  City  of  New  York  fiad,  in  accordance  with  law,  designated  the  New  York 
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'Tribune*'  and  New  York  "Times"  for  publication  of  notice  of  the  hearing,  that  ir 
had  been  duly  advertised  in  said  papers  and  in  the  City  Record,  and  that  affidavits 
of  publication  had  been  filed  with  the  Secretary. 

Daniel  Moynahan,  representing  the  Committee  of  One  Hundred,  stated  that  his 
organization  had  no  objection  to  the  form  of  the  proposed  contract. 

There  being  no  others  who  desired  to  speak  upon  the  matter,  the  Chairman  de- 
clared the  hearing  closed. 

The  Commissioners  reassembled  at  4  o'clock. 

(32)  2092,  2093 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

February  18,   1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — I  have  the  letter  of  the  Secretary  of  the  25th  ult.,  transmitting  the  Chief 
Engineer's  letter  of  the  23d  ult.  to  the  Commission,  and  copies  of  letters  from  the 
Cranford  Company  and  the  Degnon  Contracting  Company  in  relation  to  the  proposed 
modifications  of  their  contracts  for  the  construction  of  Sections  9-0-2  and  9-0-3  of  the 
Brooklyn  loop  lines,  and  in  accordance  with  the  request  of  the  Commission  I  trans- 
mit herewith  two  proposed  modifying  contracts,  one  with  the  Cranford  Company  and 
the  other  with  the'  Degnon  Company,  which  have  been  approvecT  as  to  form  by 
the  Corporation  Counsel  and  which  have  been  examined  by  the  contractors  and 
found  satisfactory.  As  the  Board  of  Estimate  and  Apportionment  does  not  meet  again 
until  the  28th  inst.,  it  would  probably  save  time  to  have  these  contracts  first  executed 
by  the  Commission  and  the  contractors  and  their  sureties,  and  then  transmitted  to  the 
Board  of  Estimate  and  Apportionment  for  its  approval. 

In  response  to  the  request  of  the  Chief  Engineer  contained  in  his  letter  of  the 
23d  ult.,  a  copy  of  which  was  transmitted  with  the  Secretary's  letter,  for  advice  as  to 
the  right  of  the  Commission  without  supplemental  agreements  to  order  the  modifica- 
tions contemplated  on  Sections  9-0-1,  9-0-4  and  9-0-5  of  the  Brooklyn  loop  lines  under 
contract  with  the  Bradley  Contracting  Company,  I  desire  to  advise  the  Commission 
that  in  my  opinion  it  has  the  right  under  the  contracts  for  this  work  to  order  the 
Bradley  Contracting  Company  to  complete  the  work  in  accordance  with  the 
modified  plans. 

The  most  far  reaching  changes  are  embraced  within  the  limits  of  Sections  9-^-2 
and  9-0-3,  which  will  be  covered  by  the  modifying  contracts  with  the  Degnon  and 
Cranford  Companies,  and  it  is  not  necessary  for  me  to  express  any  opinion  as  to  the 
right  of  the  Commission  to  order  those  changes  without  supplemental  agreements. 
In  the  case  of  Sections  9-0-1,  9-0-4  and  9-0-5,  the  changes,  as  they  have  been  ex- 
plained to  me  by  the  Chief  Engineer,  are  as  follows: 

Section  9-0-1 — The  head  room  is  to  be  increased  and  the  base  of  rail  dropped 
to  provide  for  this  increase,  from  the  south  end  of  the  section  to  the  north  end  of 


349 

the  station  at  about  Park  street.  This  would  result  in  an  increase  in  the  work,  which 
is  permitted  by  the  contract  with  the  Bradley  Company  and  for  which  it  would  be 
entitled  to  increased  compensation,  but  this  increase  is  at  least  partly  offset  by  the 
flattening  of  the  grade  from  the  north  end  of  the  station  at  about  Park  street  to 
the  end  of  the  section  at  or  near  Pearl  street.  The  net  result,  therefore,  of  the 
changes  on  Section  9-0-1  will  be  an  increase  for  which  the  contractor  will  be  en- 
titled to  additional  compensation. 

Section  9-0-4 — The  head  room  of  the  tunnel  is  also  to  be  increased  about  one 
foot,  which  will  necessitate  the  dropping  of  the  base  of  rail  and  slightly  increased 
excavation  along  the  portion  of  the  section  from  about  ^lulberry  street  to  Chrystie 
street,  but  this  will  be  offset  by  raising  the  base  of  rail  and  lessening  the  amount 
of  excavation  from  Broome  street  east  to  Mulberry  street.  The  changes  on  this 
section,  as  in  Section  9-0-1,  will  probably  result  in  an  increase  of  the  work. 

Section  9-0-5 — ^The  head  room  is  here  also  to  be  increased  one  foot  to  make 
this  section  uniform  with  the  other  sections.  There  is  also  some  slight  drop  in  the 
base  of  rail  along  certain  parts  of  this  section,  •  but  that  is  more  than  offset  by 
raising  the  height  of  rail  from  about  Chrystie  to  Allen  street.  The  most  important 
modification  lies  within  this  section,  *in  that  the  deep  track  contemplated  from  about 
Forsyth  street  to  about  Essex  street  is  eliminated  and  that  track  put  upon  the  same 
grade  as  the  other  track,  resulting  in  a  considerable  decrease  in  the  amount  of  ex- 
cavation. 

To  sum  up  these  changes,  the  head  room  throughout  is  increased  one  foot,  giving 
the  contractor  extra  work  for  which  he  is  entitled  to  increased  compensation  and  for 
which  I  cannot  see  that  he  has  any  cause  for  complaint.  To  provide  for  this  in- 
creased head  room,  it  would  be  necessary  in  certain  parts  to  drop  the  base  of  rail, 
rendering  a  slight  increase  in  excavation  necessary,  but  this  is  at  least  partly  offset 
by  the  flattening  of  grades  and  the  raising  of  the  structure.  The  greatest  of  these 
changes  is  along  Delancey  street,  where  the  deep  track  is  eliminated,  saving  the 
contractor  a  large  amount  of  deep  excavation. 

The  contracts  all  contain  the  uniform  provision,  as  follows: 
•*The  Board  shall  have  the  right,  during  the  progress  of  the  work,  to  amplify 
the  plans,  to  add  explanatory  specifications  and  to  furnish  additional  specifications 
and  drawings.  The  Board  shall  also  have  the  right  by  notice  to  the  Contractor,  to  re- 
quire additional  work  to  be  done  or  additional  materials  to  be  furnished,  or  both,  or 
to  require  work  or  materials  herein  specified  or  provided  for  to  be  omitted;  provided, 
however,  that  the  amount  of  work  and  materials  called  for  by  this  contract  shall  not 
be  so  increased  or  diminished  as  substantially  to  alter  the  general  character  or  ex- 
tent of  the  work  proposed." 

The  purpose  of  this  provision  is  two- fold:     First,  that  the  general  character  or 
extent  of  the  work  proposed  cannot  be  increased  in  such  measure  as  to  impose  upon 
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the  contractor  a  work  of  such  size  as  would  be  beyond  his  capacity  to  contract  for  in 
the  tirst  instance;  and  secondly,  that  the  amount  of  work  shall  not  be  so  decreased 
as  to  materially  reduce  or  wipe  out  his  profits.  The  contracts  also  contain  other  pro- 
visions allow injjT  increases  and  deductions  in  the  work  contemplated,  but  they  are 
summed  up  in  the  paragraph  quoted  above. 

These  changes,  so  far  as  they  call  for  an  increase,  do  not  seem  to  me  to  give  the 
contractor  any  cause  for  complaint,  because  they  are  not  so  great  as  to  put  an  undue 
burden  upon  him  and  are  to  his  benefit  in  that  he  is  afforded  an  even  greater  profit. 
The  decreases  consist  of  flattening  of  grades  which  seem  to  me  to  be  a  mere  detail 
of  the  general  work  and  the  elimination  of  the  deep  track  in  Delancey  street.  This 
is  only  one  of  four  tracks  in  Delancey  street,  and  the  only  difference  in  the  work 
will  be  the  raising  of  that  track  to  the  level  of  the  other  tracks  and  eliminating  the 
excavation.  I  do  not  see  upon  what  theory  it  can  be  claimed  that  this  substantially 
alters  the  general  character  or  extent  of  the  work  proposed.  This  track  only  runs 
from  about  Forsyth  street,  to  Essex  street,  and  the  only  change  is  that  the  con- 
tractor instead  of  putting  it  at  one  level  puts  it  at  another  and  higher  level,  making 
it  unnecessary  for  him  to  do  a  small  amount  of  difficult  work. 

I  therefore  desire  to  advise  the  Commission  that  in  my  opinion  it  has  the  right 
under  the  contract  to  order  the  Bradley  Contracting  Company  to  complete  its  work 
in  accordance  witli  the  plans  as  modified,  whether  the  Bradley  Company  consents 
to  such  changes  or  not.  It  has  by  the  contracts  entered  into  stipulations  that  the 
work  may  be  increased  or  decreased  subject  to  the  sole  limitation  that  it  shall  not 
be  so  increased  or  decreased  as  to  substantially  alter  the  general  character  or  ex- 
tent of  the  work  proposed.  The  modifications,  w^hich  in  sopie  cases  increase  the 
amount  of  work  to  be  done  and  in  other  cases  decrease  it,  and  taking  the  three  con- 
tracts as  a  whole,  will  probably  lessen  the  entire  price  to  be  paid,  do  not  seem  to  me 
to  fall  within  that  class,  and  are,  therefore,  such  as  the  Commission  may  at  any  time 
order. 

I  return  herewith  the  letter  of  the  Chief  Engineer  of  the  23d  ult. 
Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

On  motion,  duly  seconded,  the  following  was  thereupon  adopted : 
Resolved,  That  the  Chairman  and  the  Secretary  be  and  they  hereby  are  author- 
ized and  directed  to  execute  and  deliver  an  agreement  in  the  form  following,  with  the 
Dcgnon  Contracting  Company : 
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THE  CITY  OF  J^EW  YORK,  BY  THE  PUBLIC  SERVICE  COMMISSION  FOR 
THE  FIRST  DISTRICT,  WITH  DEGNON  CONTRACTING  COM- 
PANY. 

CONTBACT    No.    9-0-2. 

AGREEMENT 

Modifying  Contract  for  Construction  of  Section  of  Rapid  Transit  Railroad. 

Dated  i8th  February,  1908. 

Modification  of  Plans, 

Agreement  made  this  i8th  day  of  February,  in  the  year  one  thousand  nine  hun- 
dred and  eight,  between  The  City  of  New  York  (hereinafter  called  the  **City")  acting 
by  the  Public  Service  Commission  for  the  First  District  (hereafter  called  the  '•Com- 
mission"), party  of  the  first  part,  and  Degnon  Contracting  Company,  a  corporation 
organized  under  the  laws  of  the  State  of  New  Jersey  (hereinafter  called  the  "Con- 
tractor"), party  of  the  second  part,  witnesseth: 

Whereas,  Heretofore  and  on  or  about  the  27th  day  of  April,  1907,  the  City,  acting 
by  the  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New  York, 
entered  into  a  contract  with  the  Contractor  for  the  construction  of  a  section  of  a 
proposed  Rapid  Transit  Railroad  in  The  City  of  New  York,  which  section  is  known 
as  Section  9-0-2  of  the  Brooklyn  Loop  Lines,  and  which  contract  is  hereinafter  called 
the  "contract";  and 

Whereas,  The  Contractor  has  given  a  certain  bond  as  security  for  the  performance 
of  the  said  contract  on  its  part,  and  upon  such  bond  there  are  sureties  as  follows: 
United  Surety  Company,  People's  Surety  Company  of  New  York,  Aetna  Indemnity 
Companj',  Bankers'  Surety  Company  and  Title  Guaranty  and  Surety  Company;  and 

Whereas,  The  Commission  has  succeeded  to  all  the  powers  and  duties  of  the  said 
Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New  York;  and 

Whereas,  The  contract  provides  that  no  change  shall  be  made  therein  except  by 
a  written  instrument  duly  authorized  by  said  Board  of  Rapid  Transit  Railroad  Com- 
missioners for  The  City  of  New  York,  or  its  successors,  and  consented  to  by  the 
Contractor  and  the  sureties  upon  its  said  bond;  and 

Whereas,  It  is  in  the  contract  provided  that  the  Contractor  shall  construct  the 
railroad  and  the  appurtenances  thereof  in  accordance  with  the  contract  and  the 
specifications  therein  contained  and  in  accordance  with  the  contract  drawings  made  a 
part  of  the  contract  for  the  sum  of  two  million  nine  hundred  and  fifty-two  thousand 
dollars  ($2,952,000) ;  and 

Whereas,  The  contract  in  addition  to  providing  for  the  construction  of  a  rapid 
transit  railroad  and  its  appurtenances  also  contains  an  independent  provision  for  the 
construction  of  pipe  galleries  and  additional  ducts  along  the  line  thereof  at  a  cost  of 
eighty-three  thousand  dollars  ($83,000)  in  addition  to  the  price  for  railroad  construc- 
tion; and 
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Whereas,  The  contract  and  the  contract  drawings  contemplate  a  subway  structure 
not  exceeding  in. height  in  the. clear  fourteen  (14)  feet  from  the  base  of  the  rail  and 
less  than  fifteen  (15)  feet  in  width  for  each  track,  with  heavy  grades  along  certain 
parts  of  the  line  and  in  some  places  a  double  deck  subway  structure  with  a  double  deck 
station  on  Centre  street,  between  Leonard  and  White  streets,  all  as  indicated  on  the 
said. contract  drawings;  and 

Whereas,  the  Contractor  has  proceeded  with  his  work  under  the  contract  and  has 
completed  a  substantial  part  of  the  excavation,  but  has  not  as  yet  excavated  for  the 
deep  tracks,  but  has  begun  the  rolling  or  fabrication  of  steel ;  and 

Whereas,  The  parties  hereto  desire  a  modification  of  the  contract  to  provide  for  a 
subway  structure  of  increased  size  and  the  elimination  of  heavy  grades  and  the  double 
deck  structure  and  double  deck  station,  and  a  change  in  the  location  of  the  station,  and 
an  elimination  of  a  part  of  the  construction  thereof,  and  the  Contractor  desires  and 
the  Commission  approves  the  elimination  of  the  pipe  galleries  and  the  cancellation  of 
the  contract  therefor;  and 

Whereas,  Such  modifications  involve  work  in  addition  to  the  work  contemplated 
in  the  contract  for  which  the  Contractor  is  entitled  to  increased  compensation,  and  also 
involve  the  omission  of  work  which  the  Contractor  is  obligated  to  perform,  and  for  such 
omission  the  City  is  entitled  to  a  deduction  from  the  contract  price ;  now, 

Therefore,  In  consideration  of  the  premises  and  subject  to  the  consents  hereinafter 
prescribed. 

It  is  agreed  that  the  contract  be  and  the  same  hereby  is  modified  as  follows : 

By  striking  therefrom  the  part  providing  for  the  construction  of  pipe  galleries  and 
the  cancellation  of  such  part  of  the  contract;  the  Contractor  hereby  relieving  and  re- 
leasing the  City  and  the  City  hereby  relieving  and  releasing  the  Contractor  of  and  from 
any  obligation  ihcreundtr. 

The  location  of  the  station  provided  for  in  the  contract  shall  be  changed  from 
Centre  street,  between  Leonard  and  White  streets,  to  Centre  street  at  or  near  the  inter- 
section of  Canal  street,  and  the  Contractor  instead  of  constructing  an  entire  station  as 
contemplated  in  the  contract  shall  be  required  to  construct  only  such  part  of  the  statioii 
at  Canal  street  as  is  within  the  limits  of  the  section  embraced  within  the  contract,  and 
the  lines  and  grades  of  the  tracks  and  the  size  and  dimensions  of  the  subway  structure 
shall  be  changed  and  the  railroad  contemplated  in  the  contract  including  the  part  of 
the  station  hereinbefore  referred  to  shall  be  constructed  under  and  in  accordance  with 
this  agreement  and  the  plans  and  drawings  hereto  annexed,  which  are  eighteen  (18) 
in  number,  bear  date  28th  January,  1908,  are  each  countersigned  by  the  Chief  Engineer, 
are  stamped  with  the  seal  of  the  Commission  and  bear  the  general  titles  "Public  Service 
Commission  for  the  First  District.  Proposed  Changes  of  Contract  9-0-2,"  and  arc  • 
marked  as  follows: 

Two  (2)  sheets  "Plan  and  Profile ;"  four  (4)  sheets  "Cross  Section,"  and  one 

(i)  sheet  "Ventilation  Drawing:"  and 
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"Public  Service  Commission  for  the  First  District.  Proposed  Changes  of  Con- 
tracts 9-0-2  and  9-0-3,"  and  are  marked  as  follows: 

One  (r)  sheet  ''Station  Construction,  Roof  and  Foundation  Plan;"  one  (i) 
sheet  "Station  Construction,  Mezzanine  Roof  Plan ;"  four  (4)  sheets  "Station  Con- 
struction, Section;"  one  (i)  sheet  "Station  Drawing,  Plan  at  Mezzanine  Level;" 
one  (i)  sheet  "Station  Drawing,  Plan  at  Platform  Level;"  one  (i)  sheet  "Station 
Drawing,  Longitudinal  Sections;"  one  (i)  sheet  "Station  Drawing,  Transverse 
Sections,"  and  one  (i)  sheet  "Ventilation  Drawing." 

The  Contractor  approves  the  foregoing  changes,  and  in  consideration  thereof  con- 
sents and  agrees  that  the  price  for  all  work  to  be  done  under  the  contract  and  under 
this  agreement  shall  be  reduced  to  the  sura  of  two  million  six  hundred  and  twenty-five 
thousand  dollars  {$2,625,000),  and  the  time  within  which  such  work  is  required  by  the 
contract  to  be  completed  shall  be  the  time  prescribed  in  the  contract  plus  any  addi- 
tional time  to  which  the  Contractor  may  be  entitled  less  five  months  to  be  deducted 
therefrom. 

The  Contractor  shall  also  be  entitled  to  be  paid  for  any  steel  already  rolled  or 
fabricated  that  may  be  rendered  useless  by  the  above  changes,  and  any  necessary  ex- 
pense or  loss  occasioned  thereby.  The  amount  of  such  allowance  shall  be  the  differ- 
ence between  the  cost  to  the  Contractor  of  the  rolled  or  fabricated  steel  and  the  price 
for  which  it  may  sell  the  same,  together  with  such  necessary  expense  or  loss  incurred  in 
connection  with  such  rolling  or  fabrication.  The  amount  of  such  allowance  shall  be 
determined  by  the  Chief  Engineer  to  the  Commission  in  like  manner  as  other  claims 
of  the  Contractor  as  provided  in  the  Contract,  subject  to  review  by  arbitration  as  is  also 
therein  provided. 

It  is  further  agreed,  that  except  as  herein  expressly  modified,  the  contract  shall 
remain  unchanged  and  in  full  force  and  effect,  as  if  the  foregoing  modifications  were  a 
part  of  the  original  contract. 

Provided  further,  that  this  agreement  shall  take  effect  if  and  when  and  only  when 
the  following  consents  hereto  shall  be  duly  had,  to  wit : 

The  consents  as  subjoined  of  United  Surety  Company,  People's  Surety  Company, 
Aetna  Indemnity  Company,  Bankers'  Surety  Company  and  Title  Guaranty  and  Surety 
Company. 

As  it  will  be  necessary,  in  order  to  carry  this  agreement  into  effect,  to  vary  the 
use  of  certain  appropriations  heretofore  made  for  the  purposes  of  the  contract,  and 
will  render  necessary  the  appropriation  of  additional  amounts  for  the  purchase  of  real 
estate  in  connection  with  the  proposed  new  station  at  Canal  street,  it  is  further  pro- 
vided that  in  addition  to  the  consents  heretofore  required,  this  agreement  shall  not 
take  effect  unless  and  until  it  shall  have  been  approved  by  the  Board  of  Estimate  and 
Apportionment  of  The  City  of  New  York. 

In  witness  whereof,  this  contract  has  been  executed  for  The  City  of  New  York 
by  the  Public  Service  Commission  for  the  First  District,  under  and  by  a  resolution 
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duly  adopted  by  the  Commission,  and  the  seal  of  the  Commission  has  been  hereto 
affixed,  and  these  presents  signed  by  its  Chairman  and  Secretary,  and  the  said  DcRnon 
Contracting  Company  has  caused  its  corporate  seal  to  be  hereto  affixed  and  attested 
by  its  secretary,  and  these  presents  to  be  signed  by  its  president,  all  on  the  day  and 
year  first  above  written. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

By 

Chairman. 
Attest: 

Secretary. 

DEGNON   CONTRACTING   COMPANY, 

By 

President. 
Attest : 

Secretary. 
Approval  by  Corporation  Counsel. 

The  foregoing  contract  is  hereby  approved  as  to  form. 

Dated  New  York,  i8th  February,  1908. 

Corporation   Counsel. 
State  of  New  York,  County  of  New  York,  ss. : 

On  the  day  of  February,  1908,  before  me  personally  appeared  William  R. 

Willcox  and  Travis  H.  Whitney,  to  me  known  and  known  to  me  to  be  the  said  William 
R.  Willcox,  the  Chairman,  and  the  said  Travis  H.  Whitney,  the  Secretary,  of  the 
Public  Service  Commission  for  the  First  District;  and  the  said  William  R.  Willcox 
and  Travis  H.  Whitney  being  by  me  duly  sworn,  did  depose  and  say,  each  for  himself 
and  not  the  one  for  the  other,  the  said  William  R.  Willcox,  that  he  resides  in  the 
Borough  of  Manhattan,  in  the  City,  County  and  State  of  New  York,  that  he  is  the 
Chairman  of  the  said  Commission  and  that  he  subscribed  his  name  to  the  foregoing 
contract  by  virtue  of  the  authority  thereof;  and  the  said  Travis  H.  Whitney,  that  he 
resides  in  the  Borough  of  Brooklyn,  County  of  Kings,  in  the  City  and  State  of  New 
York,  that  he  is  the  Secretary  of  the  said  Commission  and  that  he  subscribed  his  name 
thereto  by  like  authority;  and  both  the  said  William  R.  'Willcox  and  Travis  H. 
Whitney  that  they  know  the  seal  of  the  said  Commission  and  that  the  same  was  affixed 
to  the  foregoing  instrument  by  the  authority  of  the  said  Commission  and  of  a  resolu- 
tion duly  adopted  by  the  same. 

State  of  New  York,  County  of  New  York,  ss. : 

On  this  day  of  February,  1908,  before  me  personally  appeared 

to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose  and  say: 
That  he  resided  in  ,  in  the  State  of  I 

that  he  is  president  of  the  Degnon  Contracting  Company,  the  corporation  described 
in  and  which  executed  the  foregoing  instrument;  that  he  knew  the  corporate  seal  of 
said  company;  that  one  of  the  seals  affixed  to  said  contract  was  such  corporate  seal, 
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and  that  it  was  affixed  thereto  by  order  of  the  board  of  directors  of  said  company, 
and  that  he  signed  his  name  thereto  by  like  authority. 

The  undersigned,  being  the  sureties  of  Degnon  Contracting  Company,  the  con- 
tractor above  mentioned,  upon  its  bond  in  the  penalty  of  one  hundred  and  fifty  thousand 
dollars   ($150,000),  hereby  consent  to  the  making  of  the  foregoing  instrument 

Dated  New  York,  February  ,  1908. 

UNITED  SURETY  COMPANY, 
By 

President. 
Attest : 

Secretary. 

PEOPLE'S    SURETY   COMPANY, 
By 

President. 
Attest : 

Secretary. 

AETNA   INDEMNITY   COMPANY, 

By 

President. 
Attest : 

Secretary. 

BANKERS'   SURETY   COMPANY, 

By 

President. 
Attest : 

Secretary. 

TITLE  GUARANTY  AND  SURETY  COMPANY, 

By 

President. 
Attest : 

Secretary. 

State  of  New  York,  County  of  New  York,  ss.: 

On  this  day  of  February,  1908,  before  me  personally  appeared 

,  to  me  known,  who,  being  by  me  first  duly  sworn,  did 
depose  and  say:    That  he  resided  in  ,  in 

the  State  of  ;  that  he  is 

of  the  United  Surely  Company,  the  corporation  described  in  and  which  executed  the 
foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company;  that  one 
of  the  seals  affixed  to  said  instrument  was  such  corporate  seal,  and  that  it  was 
affixed  thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he 
signed  his  name  thereto  by  like  authority. 
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State  of  New  York,  County  of  New  York,  ss.: 

On  this  day  of  February,  1908,  before  me  personally  appeared 

,  to  me  known,  who,  being  by  me  first  duly  sworn,  did 
depose  and  say:    That  he  resided  in  ,  in 

the  State  of  ;  that  he  is 

of  the  People's  Surety  Company,  the  corporation  described  in  and  which  executed  the 
foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company;  that  one 
of  the  seals  affixed  to  said  instrument  was  such  corporate  seal,  and  that  it  was  affixed 
thereto  by  order  o£  the  Board  of  Directors  of  said  company,  and  that  he  signed  his 
name  thereto  by  like  authority. 

State  of  New  York,  County  of  New  York,  ss.: 

On  this  day  of  February,  1908,  before  me  personally  appeared 

,  to  me  known,  who,  being  by  me  first  duly  sworn,  did 
depose  and  say:    That  he  resided  in  ,  in 

the  State  of  ;  that  he  is 

of  the  Aetna  Indemnity  Company,  the  corporation  described  in  and  which  executed  the 
foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company;  that  one 
of  the  seals  afl[\xed  to  said  instrument  was  such  corporate  seal,  and  that  it  was 
affixed  thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he 
signed  his  name  thereto  by  like  authority. 

State  of  New  York,  County  of  New   York,  ss.: 

On  this  day  of  February,  1908,  before  me  personally  appeared 

,  to  me  known,  who,  being  by  me  first  duly  sworn,  did 
depose  and  say :    That  he  resided  in  ,  in 

the  State  of  ;  that  he  is 

of  the  Bankers'  Surety  Company,  the  corporation  described  in  and  which  executed  the 
foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company;  that  one 
of  the  seals  affixed  to  said  instrument  was  such  corporate  seal,  and  that  it  was 
affixed  thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he 
signed  his  name  thereto  by  like  authority. 

State  of  New  York,  County  of  New  York,  ss.: 

On  this  day  of  February,  1908,  before  me  personally  appeared 

,  to  me  known,  who,  being  by  me  first  duly  sworn,  did 
depose  and  say:    That  he  resided  in  ,  in 

the  State  of  ;  that  he  is 

of  the  Title  Guaranty  and  Surety  Company,  the  corporation  described  in  and  which 
executed  the  foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company: 
that  one  of  the  seals  affixed  to  said  instrument  was  such  corporate  seal,  and  that  't 
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was  aBixed  thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he 
signed  his  name  thereto  by  like  authority. 

Ayes — Commissioners  Willcox,  McCarrolI,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

On  motion,  duly  seconded,  the  following  was  adopted: 

Resolved,  That  the  Chairman  and  the  Secretary  be  and  they  hereby  are  author- 
ized and  directed  to  execute  and  deliver  an  agreement  in  the  form  following  with  the 
Cranford  Company: 

THE  CITY  OF  NEW  YORK,  BY  THE  PUBLIC  SERVICE  COMMISSION  FOR 

THE  FIRST  DISTRICT',  WITH   CRANFORD  COMPANY. 

Contract  No.  9-0-3. 

AGREEMENT 

Modifying  Contract  for  Construction  of  Section  of  Rapid  Transit  Railroad. 

Dated   i8th  February,   1908. 

MOOIFICATION    OF    PlANS. 

Agreement,  made  this  i8th  day  of  February,  in  the  year  one  thousand  nine 
hundred  and  eight,  between  The  City  of  New  York  (hereinafter  called  the  "City") 
acting  by  the  Public  Service  Commission  for  the  First  District  (hereafter  called  the 
*'C#mmission"),  party  of  the  first  part,  and  Cranford  Company,  a  corporation  organized 
under  the  laws  of  the  State  of  New  Jersey  (hereinafter  called  the  "Contractor"), 
party  of  the  second  part,  witnesseth: 

Whereas,  Heretofore  and  on  or  about  the  27th  day  of  May,  1907,  the  City,  acting 
by  the  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New  York, 
entered  into  a  contract  with  the  Contractor  for  the  construction  of  a  section  of  a 
proposed  Rapid  Transit  Railroad  in  Tlie  City  of  New  York,  which  section  is  known 
as  Section  9-0-3  of  the  Brooklyn  loop  lines,  and  which  contract  is  hereinafter  called 
the  'contract;"  and 

Whereas,  The  Contractor  has  given  a  certain  bond  as  security  for  the  performance 
of  the  said  contract  on  its  part,  and  upon  such:  bond  there  are  sureties  as  follows : 
Empire  State  Surety  Company,  Title  Guaranty  and  Surety  Company  of  Scranton, 
Pennsylvania,  and  People's  Surety  Company  of  New  York;  and 

Whereas,  The  Commission  has  succeeded  to  all  the  powers  and  duties  of  the 
said  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New  York; 
and 

Whereas,  the  contract  provides  that  no  change  shall  be  made  therein  except  by  a 
written  instrument  duly  authorized  by  said  Board  of  Rapid  Transit  Railroad  Com- 
missioners for  The  City  of  New  York,  or  its  successors,  and  consented  to  by  the 
Contractor  and  the  sureties  upon  its  said  bond ;  and 
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Whereas,  It  is  in  the  contract  provided  that  the  Contractor  shall  construct  the 
railroad  and  the  appurtenances  thereof  in  accordance  with  the  contract  and  the 
specifications  therein  contained  and  in  accordance  with  the  contract  drawings  made  a 
part  of  the  contract  for  the  sum  of  two  million  one  hundred  and  fifty  thousand 
dollars  ($2,150,000) ;  and 

Whereas,  The  contract  in  addition  to  providing  for  the  construction  of  a  rapid 
transit  railroad  and  its  appurtenances  also  contains  an  independent  provision  for  the 
construction  of  pipe  galleries  and  additional  ducts  along  the  line  thereof  at  a  cost  of 
sixty  thousand  dollars  ($60,000)  in  addition  to  the  price  for  railroad  construction; 
and 

Whereas,  The  contract  and  the  contract  drawings  contemplate  a  subway  structure 
not  exceeding  in  height  in  the  clear  fourteen  (14)  feet  from  the  base  of  the  rail  and 
less  than  fifteen  (15)  feet  in  width  for  each  track,  with  heavy  g^rades  along  certain 
parts  of  the  line  and  in  some  places  a  double  deck  subway  structure  with  a  double 
deck  station  on  Centre  street,  between  Leonard  and  White  streets,  all  as  indicated 
on  the  said  contract  drawings ;  and 

Whereas,  The  Contractor  has  proceeded  with  his  work  under  the  contract  and 
has  completed  a  substantial  part  of  the  excavation,  but  has  not  as  yet  excavated  for  the 
deep  tracks;  and 

Whereas,  The  parties  hereto  desire  a  modification  of  the  contract  to  provide 
for  a  subway  structure  of  increased  size  and  the  elimination  of  heavy  grades  and 
the  double  deck  structure  and  double  deck  station,  and  a  change  in  the  location  of  the 
station,  and  an  elimination  of  a  part  of  the  construction  thereof,  and  the  Contractor 
desires,  and  the  Commission  approves,  the  elimination  of  the  pipe  galleries  and  the 
cancellation  of  the  contract   therefor;    and 

Whereas,  Such  modifications  involve  work  in  addition  to  the  work  contemplated 
in  the  contract  for  which  the  Contractor  is  entitled  to  increased  compensation,  and 
also  involve  the  omission  of  work  which  the  Contractor  is  obligated  to  perform,  and 
for  such  omission  the  City  is  entitled  to  a  deduction  from  the  contract  price. 

Now,  therefore,  in  consideration  of  the  premises  and  subject  to  the  consents 
hereinafter  prescribed. 

It  is  agreed  that  the  contract  be  and  the  same  hereby  is  modified  as  follows: 

By  striking  therefrom  the  part  providing  for  the  construction  of  pipe  galleries 
and  the  cancellation  of  such  part  of  the  contract;  the  Contractor  hereby  relieving 
and  releasing  the  City  and  the  City  hereby  relieving  and  releasing  the  Contractor  of 
and  from  any  obligation  thereunder. 

The  location  of  the  station  provided  for  in  the  contract  shall  be  changed  from 
Centre  street,  between  Hester  and  Grand  streets,  to  Centre  street  at  or  near  the 
intersection  of  Canal  street,  and  the  Contractor  instead  of  constructing  an  entire 
station  as  contemplated  in  the  contract  shall  be  required  to  construct  only  such  part 
of  the  station  at  Canal  street  as  is  within  the  limits  of  the  section  embraced  within 
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the  contract,  and  the  lines  and  grades  of  the  tracks  and  the  size  and  dimensions 
of  the  subway  structure  shall  be  changed  and  the  railroad  contemplated  in  the 
contract  including  the  part  of  the  station  hereinbefore  referred  to  shall  be  con- 
structed under  and  in  accordance  with  this  agreement  and  the  plans  and  drawings 
hereto  annexed,  which  are  seventeen  (17)  in  number,  bear  date  28th  January,  1908,  are 
each  countersigned  by  the  Chief  Engineer,  are  stamped  with  the  seal  of  the  Com- 
mission and  bear  the  general  titles  "Public  Service  Commission  for  the  First  District, 
Proposed  Changes  of  Contract  9-0-3,"  and  are  marked  as  follows: 

One  (i)  sheet  "Plan  and  Profile;"  four  (4)  sheets  "Cross  Section,"  and  one 
(i)  sheet  "Ventilation  Drawing,"  and 

"Public  Service  Commission  for  the  First  District.  Proposed  Changes  of  Con- 
tracts 9-0-2  and  9-0-3,"  and  are  marked  as  follows: 

One  (i)  sheet  "Station  Construction,  Roof  and  Foundation  Plan;"  one   (i) 
sheet  "Station   Construction,   Mezzanine  Roof  Plan;"   four   (4)    sheets   "Station 
Construction,    Section;"    one    (i)    sheet   "Station   Drawing,    Plan   at    Mezzanine 
Level;"  one  (i)  sheet  "Station  Drawing,  Plan  at  Platform  Level;"  one  (i)  sheet 
"Station    Drawing,    Longitudhial    Sections;"    one    (i)    sheet    "Station    Drawing, 
Transverse  Sections,"  and  one  (i)  sheet  "Ventilation  Drawing." 
The  Contractor  approves  the  foregoing  changes,  and  in  consideration  thereof  con- 
sents and  agrees  that  the  price  for  all  work  to  be  done  under  the  contract  and  under 
this  agreement  shall  be  reduced  to  the  sum  of  one  million  eight  hundred  and  sixty 
thousand  doHars  ($1,860,000),  and  further  agrees  that  the  time  within  which  the  work 
is  to  be  completed  shall  be  reduced  by  three  months,  provided  that  such  three  months 
shall  be  deducted  from  any  extension  of  time  it  may  be  granted,  if  in  excess  of  three 
months;  but  if  such  extension  of  time  be  for  three  months  or  less  than  three  months, 
then  the  Contractor  agrees  to  complete  the  work  within  the  period  of  time  prescribed 
in  the  contract. 

It  is  further  agreed,  that  except  as  herein  expressly  modified,  the  contract  shall 
remain  unchanged  and  in  full  force  and  effect,  as  if  the  foregoing  modifications  were 
a  part  of  the  original  contract. 

Provided,  further,  that  this  agreement  shall  take  effect  if  and  when  and  only  when 
the  following  consents  hereto  shall  be  duly  had,  to  wit : 

The  consents  as  subjoined  of  Empire  State  Surety  Company,  Title  Guaranty  and 
Surety  Company  of  Scranton,  Pennsylvania,  and  People's  Surety  Company  of  New 
York. 

As  it  will  be  necessary  in  order  to  carry  this  agreement  into  effect  to  vary  the  use 
of  certain  appropriations  heretofore  made  for  the  purposes  of  the  contract,  and  will 
render  necessary  the  appropriation  of  additional  amounts  for  the  purchase  of  real 
estate  in  connection  with  the  proposed  new  station  at  Canal  street,  it  is  further  pro- 
vided that  in  addition  to  the  consents  heretofore  required,  this  agreement  shall  not 
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take  eflFect  unless  and  until  it  shall  have  been  approved  by  the  Board  of  Estimate  and 
Apportionment  of  The  City  of  New  York. 

In  witness  whereof,  this  contract  has  been  executed  for  The  City  of  New  York 
by  the  Public  Service  Commission  for  the  First  District,  under  and  by  a  resolution 
duly  adopted  by  the  Commission,  and  the  seal  of  the  Commission  has  been  hereto 
affixed,  and  these  presents  signed  by  its  Chairman  and  Secretary,  and  the  said  Cran- 
ford  Company  has  caused  its  corporate  seal  to  be  hereto  affixed  and  attested  by  its 
Secretary,  and  these  presents  to  be  signed  by  its  President,  all  on  the  day  and  year 
first  above  written. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

^y  ^  • 

Chairman. 

Attest : 

Secretary. 

CRANFORD  COMPANY, 

By 

President. 
Attest : 

Secretary. 

Approval  by  Corporation  Counsel. 
The  foregoing  contract  is  hereby  approved  as  to  form. 
Dated  New  York,  i8th  February,  1908. 

Corporation  Counsel. 

State  of  New  York,  County  of  New  York,  ss. : 

On  the  day  of  February,  1908,  before  me  personally  appeared  ^yilliam  R. 

Willcox  and  Travis  H.  Whitney,  to  me  known  and  known  to  me  to  be  the  said  William 
R.  Willcox,  the  Chairman,  and  the  said  Travis  H.  Whitney,  the  Secretary  of  the  Pub- 
lic Service  Commission  for  the  First  District;  and  the  said  William  R.  Willcox  and 
Travis  H.  Whitney  being  by  me  duly  sworn,  did  depose  and  say,  each  for  himself  and 
not  the  one  for  the  other,  the  said  William  R.  Willcox,  that  he  resides  in  the  Borough 
of  Manhattan,  in  the  City,  County  and  State  of  New  York,  that  he  is  the  Chairman 
of  the  said  Commission  and  that  he  subscribed  his  name  to  the  foregoing  contract  by 
virtue  of  the  authority  thereof;  and  the  said  Travis  H.  Whitney,  that  he  resides  in 
the  Borough  of  Brooklyn,  County  of  Kings,  in  the  City  and  State  of  New  York,  that 
he  is  the  Secretary  of  the  said  Commission  and  that  he  subscribed  his  name  thereto 
by  like  authority ;  and  both  the  said  William  R.  Willcox  and  Travis  H.  Whitney  that 
they  know  the  seal  of  the  said  Commission  and  that  the  same  was  affixed  to  the  fore- 
going instrument  by  the  authority  of  the  said  Commission  and  of  a  resolution  duly 
adopted  by  the  same. 
State  of  New  York,  County  of  New  York,  ss. : 

On  this  day  of  February,  igo8,  before  me  personally  appeared 

,  to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose 
and  say :     That  he  resided  in  ,  in  the  State  of  ; 
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that  he  is  President  of  the  Cranford  Company,  the  corporation  described  in  and  which 
executed  the  foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company; 
that  one  of  the'  seals  affixed  to  said  contract  was  such  corporate  seal,  and  that  it  was 
affixed  thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he  signed 
his  name  thereto  by  like  authority. 

The  undersigned,  being  the  sureties  of  Cranford  Company,  the  contractor  above 
mentioned,  upon  its  bond  in  the  penalty  of  one  hundred  and  fifty  thousand  dollars 
($150,000),  hereby  consent  to  the  making  of  the  foregoing  instrument. 

Dated,  New  York,  February,  1908. 

THE  EMPIRE  STATE  SURETY  COMPANY, 

By  President. 

Attest : 

Secretary. 

TITLE  GUARANTY  AND  SURETY  COMPANY  OF  SCRANTON,  PA., 

By  President. 

Attest : 

Secretary. 

PEOPLE'S  SURETY  COMPANY  OF  NEW  YORK, 

By  President. 

Attest : 

Secretary. 

State  of  New  York,  County  of  New  York,  ss. : 

On  this  day  of  February,  1908,  before  me  personally  appeared 

,  to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose 
and  say :    That  he  resided  in  ,  in  the  State  of  ; 

that  he  is  of  the  Empire  State  Surety  Company,  the  corporation 

described  in  and  which  executed  the  foregoing  instrument ;  that  he  knew  the  corporate 
seal  of  said  company;  that  one  of  the  seals  affixed  to  said  instrument  was  such  cor- 
porate seal,  and  that  it  was  affixed  thereto  by  order  of  the  Board  of  Directors  of  said 
company,  and  that  he  signed  his  name  thereto  by  like  authority. 

State  of  New  York,  County  of  New  York,  ss. : 

On  this  day  of  February,  1908,  before  me  personally  appeared 

,  to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose 
and  say :     That  he  resided  in  ,  in  the  State  of  ; 

that  he  is  .  of  the  Title  Guaranty  and  Surety  Company  of  Scranton, 

Pa.,  the  corporation  described  in  and  which  executed  the  foregoing  instrument;  that 
he  knew  the  corporate  seal  of  said  company;  that  one  of  the  seals  affixed  to  said 
instrument  was  such  corporate  seal,  and  that  it  was  affixed  thereto  by  order  of  the 
Board  of  Directors  of  said  company,  and  that  he  signed  his  name  thereto  by  like 
authority. 
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S*ar<r  of  Ntt*'  York,  County  of  New  York,  55. : 

(^,  \r.:\  day  of  Ftr^ruary,  if/^,  btforc  nie  personil-v  ^y^t:^rt:± 

,  to  me  kn'.wn,  who,  being  by  me  £r5t  da>  swirz,  fii  irvz-st 
and  %ay :    That  he  rc^'vlf-A  :n  .  in  the  State  of 

that  he  i*  of  the  Pe<^ple'5  Surety  Company  cf  Xew  Ycrk,  tie  crrpim- 

ti'/n  devcri^^ed  in  and  which  executed  the  foregoing  instmment ;  that  be  kt^ev  tbc  cor- 
porate seal  of  wid  company;  that  one  of  the  seals  affixed  to  said  instncEcn:  was  s-zzz 
corporate  «:al,  and  that  it  was  affixed  thereto  by  order  of  the  Board  of  Directors  ^c 
^aid  company,  and  that  he  signed  his  name  thereto  by  like  authority. 

Ayes — Commissioners  Willcox,  McCarroIl,  Bassett,  Maltbie,  Eastis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY.  Secmtaky. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Thursday,  February  20,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present— Chairman  William  R.  Willcox,  Commissioners  William  McCarroU, 
Edward  M.  Bassett,  John  E.  Eustis. 

(I) 

Commissioner  Eustis  presented  a  form  of  contract  approved  by  the  Counsel  to 
the  Commission  for  the  sale  by  the  Rossiter  Realty  Company  to  The  City  of  New 
York  of  property  situated  on  the  southwest  corner  of  Walker  and  Centre  streets, 
known  as  Nos.  145,  147  and  149  Centre  street  and  Nos.  105,  107  and  109  Walker  street, 
in  The  City  of  New  York,  Borough  of  Manhattan.  On  motion,  duly  seconded,  it 
was 

Resolved,  That  the  Chairman  and  Secretary  be  authorized  to  execute  the  said 
contract  and  that  the  Counsel  be  authorized  to  have  the  title  to  the  property  examined 
and  insured  by  the  Lawyers'  Title  Company. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(2) 

The  Secretary  presented  a  communication  from  the  Counsel  to  the  Commission 
transmitting  the  form  of  a  communication  to  the  Senate  of  the  State  of  New  York 
upon  the  matter  of  the  Steinway  tunnel.  A  motion  was  made  and  duly  seconded  that 
the  Chairman  be  authorized  to  sign  and  transmit  the  said  communication. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 
(14) 

[Form  2003]  [i  M  (B)] 
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The  communication  from  the  Counsel  with  the  form  of  communication  to  the 
Senate  and  the  report  referred  to  therein  were  as  follows : 

February  20,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — In  the  matter  of  the  resolution  of  the  Senate,  dated  February  5,  1908,  con- 
curred in  by  the  Assembly  February  12,  received  by  the  Commission  February  14, 
requesting  information  as  to  what  steps  the  Commission  has  taken  towards  the 
speedy  operation  of  the  Stein  way  tunnel,  and  any  other  information  received  by  the 
Commission  in  connection  therewith;  the  said  resolution  being  referred  by  the  Com- 
mission, February  14,  to  Commissioner  Maltbie  for  preparation  of  reply,  and  by 
him  referred  to  mc,  orally,  February  15,  for  a  report,  I  transmit  herewith  a  proposed 
form  of  reply. 

I  transmit  also  a  copy  of  the  report  entitled  "The  Steinway  Tunnel,"  mentioned 
in  the  proposed  reply,  a  copy  of  which  report  should  be  sent  with  the  letter. 

I  return  herewith  the  copy  of  the  said  resolution  transmitted  to  me  February  15, 
1908. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

New  York,  February  19,  1908. 
To  the  Honorable,  the  Senate  of  the  State  of  New  York: 

The  Public  Service  Commission  for  the  First  District  respectfully  submits  here- 
with its  reply  to  the  resolution  of  the  Senate,  dated  February  5,  1908,  concurred  in  by 
the  Assembly  February  12,  1908,  received  by  the  Commission  February  14,  1908^  re- 
questing information  as  to  what  steps  the  Commission  has  taken  towards  the  speedy 
operation  of  the  Steinway  Tunnel,  and  any  other  information  received  by  the  Cora- 
mission  in  connection  therewith. 

The  so-called  Steinway  Tunnel  has  been  constructed  by  the  New  York  and  Long 
Island  Railroad  Company  and  financed  by  the  Interborough  Rapid  Transit  Company, 
which  controls  the  tunnel  company  through  stock  ownership. 

The  City  of  New  York  and  the  New  York  and  Long  Island  Railroad  Company 
have  been  engaged  in  litigation  since  February,  1906,  over  the  right  of  the  company 
to  construct  this  tunnel.  The  City  claimed  that  the  company  was  not  a  legal  corpor- 
ation; that  it  had  no  right  to  construct  the  tunnel;  that  even  if  it  ever  were  a  lawful 
corporation  its  corporate  existence  and  powers  ceased  on  January  i,  1907;  and  that 
its  New  York  City  franchises  also  expired  at  the  same  time. 

In  passing  upon  the  claim  of  the  City,  Mr.  Justice  Davis,  of  the  Supreme  Court, 
in  an  opinion  rendered  December  9,  1907,  said: 

"The  failure  of  the  defendant  to  comply  with  the  Railroad  Law  as  to  completion 
and  operation  of  the  railroad  was  ipso  facto  an  extinction  of  the  corporation,  and  it 
docs  not   require  the  bringing  of  an  action   to  dissolve  the  corporation   (Matter  of 
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Brooklyn,  Winfield  &  Newtown  R'y,  72  N.  Y.,  245).  And  the  so-called  franchises 
tnentioned  in  the  complaint  were  immediately  extinguished  (see  Brooklyn,  Q.  Co.  & 
Sub.  R.  R.,  185  N.  Y.,  185). 

**It  thus  appears  from  the  complaint  that  the  action  is  brought  against  a  de- 
fendant that  has  no  existence.  The  defendant  being  dead  in  the  sense  referred  to 
above  there  can  be  no  pleading  to  the  complaint  on  behalf  of  that  defendant.  *  *  ♦ 
'7  do  not  agree  with  the  demurrant's  vierv  that  the  property  rights  and  franchisee 
nienlioned  in  the  complaint  survive  the  extinction  of  the  defendant's  corporate  ex- 
istence and  pass  to  the  directors  as  trustees  for  the  benefit  of  those  concerned,  and 
that  these  trustees  are  the  proper  parties  defendant.  If  this  were  so  the  trustees 
might  take  their  own  time  to  build  the  road  and  thus  defeat  the  very  purpose  of  the 
statute  to  insure  a  speedy  completion  of  the  work  for  public  uses  (Matter  of  B'klyn, 
Q.  Co.  &  Sub.  R,  R.,  i8s  N.  Y.,  171,  185).  *  ♦  *  My  conclusion  is  that  the  de- 
murrer is  not  properly  interposed  and  has  no  standing  in  the  case.  The  demurrer 
really  admits  that  there  is  no  defendant  here.  As  a  matter  of  fact  there  is  no  action 
pending,  nor  was  there  at  the  time  the  demurrer  was  served.  Submit  decision  and 
judgment  in  accordance  with  these  views.** 

An  appeal  in  one  of  the  actions  between  the  City  and  the  Company  is  now  on  the 
calendar  of  the  Court  of  Appeals  and  may  be  argued  within  the  next  two  months. 
The  entire  litigation  on  behalf  of  the  City  is  in  the  hands  of  the  Corporation  Counsel. 
More  detailed  information  in  relation  to  this  tunnel  and  to  the  matters  in  con- 
troversy will  be  found  in  the  report  herewith  transmitted,  entitled  "The  Steinway 
Timnel." 

If  the  Now  York  and  Long  Island  Railroad  Company  has  forfeited  its  corporate 
nghts  and  franchises,  the  Commission  is  without  present  power  to  compel  the  operation 
of  the  tunnel,  and  pending  the  final  determination  of  the  rights  of  the  parties  to  the 
litigation  any  attempt  to  do  so  would  be  premature  and  improper. 

Respectfully  yours. 

Chairman. 

The  Steinway  Tunnel. 

The  tunnel  extending  from  Manhattan  to  Queens,  along  the  line  of  Forty-second 
street,  commonly  called  the  "Steinway  Tunnel,"  has  been  constructed  by  a  private 
company,  and  is  not  a  part  of  the  rapid  transit  system  laid  out  by  the  Public  Service 
Commission,  or  its  predecessors.  No  application  has  been  made  to  the  Commission, 
under  any  section  of  ^he  Public  Service  Commissions  Law,  by  the  owners  of  the 
tunnel,  and  no  proposition  looking  towards  the  granting  of  a  franchise  to  operate  has 
been  presented  to  the  Commission  for  consideration.  But  the  present  situation  is  so 
peculiar  and  so  many  inquiries  have  been  made  at  the  office  of  the  Commission  that  a 
statement  of  the  facts  up  to  December  31,  1907,  may  be  of  interest  and  value. 
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Origin  of  the  Company— -The  tunnel  was  originally  begun  by  the  New  York  and 
Long  Island  Railroad  Company,  which  was  incorporated  July  30,  1887,  under  chapter 
140  of  the  Laws  of  1850,  known  as  the  General  Railroad  Act,  and  the  amendments 
thereto.  The  articles  of  association  provided  that  the  company  was  to  continue  in 
existence  for  ninety-nine  (99)  years;  that  the  capital  stock  was  to  be  $100,000,  con- 
sisting of  1,000  shares,  at  $100  each,  and  that  a  railroad  was  to  be  constructed  and 
operated  about  five  miles  in  length,  extending  from  a  point  near  Borden  avenue, 
Queens,  one  mile  from  the  East  river;  thence  under  the  river  and  under  certain  streets 
and  lands  in  Manhattan  to  a  connection  with  the  New  York  Central  and  Hudson  River 
Railroad  at  or  near  the  intersection  of  Ninth  avenue  and  Thirtieth  street,  New  York 
City,  with  a  branch  northerly  to  connect  with  the  New  York  Central  and  Hudson  River 
Railroad,  near  the  Grand  Central  Depot,  and  a  branch  southerly  to  connect  with  the 
Hudson  River  tunnel  in  the  vicinity  of  Washington  square. 

The  General  Railroad  Act  of  1850  was  amended  by  chapter  775  of  the  Laws  of 
1867,  which  provided,  among  other  things,  that  if  any  corporation  organized  under  the 
Act  of  1850, 

"shall  not,  within  five  years  after  its  articles  of  association  are  filed  and  recorded  in 
the  office  of  the  Secretary  of  State,  begin  the  construction  of  its  road,  and  expend 
thereon  ten  per  cent,  on  the  amount  of  its  capital,  or  shall  not  finish  its  road  and  put 
it  in  operation  in  ten  years  from  the  time  of  filing  its  articles  of  association,  as  afore- 
said, its  corporate  existence  and  powers  shall  cease/' 

Work  not  completed — It  therefore  became  incumbent  upon  the  New  York  and 
Long  Island  Railroad  Company  to  have  begun  construction  of  the  tunnel  and  to  have 
expended  thereon  $10,000  by  July  30,  1892,  and  to  have  finished  it  and  put  it  in  opera- 
tion by  July  30,  1897,  under  penalty  of  forfeiture  of  its  corporate  existence  and  powers. 

The  company's  contractor  started  work  in  May,  1892,  and  it  is  claimed  that  up  to 
July  30  of  that  year  the  sum  of  $11,718.33  had  been  expended.  Work  continued  down 
to  December,  1892,  when  an  explosion  occurred,  and  for  nearly  thirteen  years 
nothing  further  was  accomplished.  In  resuming  operations  in  1905,  eight  years  after 
the  charter  would  have  expired,  under  the  Law  of  1867,  above  quoted,  the  company 
relied  upon  a  series  of  acts,  the  last  of  which,  adopted  in  1903,  is  claimed  to  have 
extended  until  January  i,  1907,  the  time  within  which  the  road  should  have  been 
finished  and  put  in  operation.  As  a  matter  of  fact,  the  tunnel  was  not  finished  and  put 
in  operation  by  this  date. 

Franchise  Grants — Incorporation  did  not  of  itself  confer  upon  the  company  the 
right  to  begin  work.  Consents  had  still  to  be  obtained  from  the  local  authorities  and 
from  the  State  of  New  York,  which  are  as  follows: 

"(i)  Resolution  of  the  Board  of  Aldermen  of  the  ol(f  City  of  New  York, 
approved  December  31,  1890. 

(2)  Patent  issued  by  the  State  of  New  York,  January  5,  1891. 

(3)  Resolution  of  the  Board  of  Aldermen  of  Long  Island  City,  approved  Octo- 
ber 27,  1891." 
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By  the  first  resolutipn  the  City  assented 
"to  the  construction  of  a  double  track  railroad  by  the  New  York  and  Long  Island 
Railroad  Company,  in,  by  and  through  a  tunnel  beneath  the  surface  of  Forty-second 
street,  from  it  easterly  end,  to  a  point  therein  between  Tenth  and  Eleventh  avenues, 
in  said  City,  with  such  connections,  branches,  turnouts,  sidings  and  switches,  as  may  be 
requisite  and  necessary,  in  accordance  with  the  plans  and  profiles  of  such  railroad  here- 
tofore deposited  with  this  Board,  or  such  niodification  thereof  as  shall  be  approved 
by  the  Commissioner  of  Public  Works  of  said  City." 

For  compensation  to  The  City  of  New  York,  the  ordinance  provided  that  the  com- 
pany should, 

"pay  annually  to  the  City  of  New  York  three  per  centum  of  its  gross  earnings  or 
receipts  from  transportation  of  persons  and  property  on  its  railroad  zmthin  said  City; 
such  payment  to  be  exclusive  of  all  taxes  levied  by  and  payable  to  The  City  of  New 
York  on  the  real  or  personal  property,  capital  stock  or  income  of  said  company,  and 
the  books  of  said  company  showing  the  amount  of  its  said  gross  earnings  or  receipts 
shall,  at  all  reasonable  times  and  hours  be  open  to  the  inspection  of  the  Comptroller 
of  the  City  of  New  York  (or  to  his  duly  authorized  agents)  for  the  purpose  of 
verifying  the  returns  thereof  of  said  company." 

The  consent  of  the  State  of  New  York  was  granted  by  the  following  patent: 

"The  People  of  the  State  of  New  York,  by  the  Grace  of  God,  Free  and  Inde- 
pendent: To  all  to  whom  these  Presents  shall  come,  Greeting: 

"Know  Ye,  That,  pursuant  to  chapter  140,  Laws  of  1850,  as  amended  by  chapter 
601,  Law^s  of  1886,  and  a  resolution  of  the  Commissioners  of  the  Land  Office  adopted 
November  25,  1890,  we  have  given  and  granted,  and  by  these  presents  do  give  and 
grant  unto  the  New  York  and  Long  Island  Railroad  Company,  its  successors  and 
assigns,  a  right  of  way  ninety-nine  feet  in  width  and  fifty  feet  in  height  within  which 
to  construct  a  tunnel  for  the  use  and  operation  of  the  above-named  grantees*  railroad 
beneath  the  waters  of  the  East  River  upon  and  along  the  route  of  said  railroad, 
between  the  City  of  New  York  and  Hunter's  Point  in  Long  Island  City,  as  shown  in 
plan  and  profile,  upon  the  charts  filed  in  the  office  of  our  Secretary  of  State,  with  the 
water  grant  papers  of  the  month  of  Januar>',  1891. 

"Together  with  all  and  singular  the  rights,  hereditaments  and  appurtenances  to  the 
same  belonging,  or  in  any  wise  appertaining;  to  have  and  to  hold  the  above  described 
premises  unto  the  said  the  New  York  and  Long  Island  Railroad  Company,  its  succes- 
sors and  assigns  forever.'* 

Long  Island  City,  by  the  last  resolution  referred  to,  assented  to  the  construction  of 
a  double  track  railroad  upon  and  along  the  following  lines  and  routes : 

"Route  One — Beginning  at  a  point  under  the  ground*  at  or  near  the  westerly  end 
of  Fifth  street  and  in  the  middle  line  thereof  at  lozv  water  mark,  on  the  east  side  of  the 
East  River  in  said  city;  thence  running  easterly  l)cncath  streets  and  private  property  to 
a  point  at  or  near  the  intersection  of  Fourth  street  and  West  avenue;  thence  along 
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Fourth  street  to  or  near  Van  Alst  avenue,  with  a  station  hereafter  to  be  located  be- 
tween the  easterly  shore  of  the  East  River  and  Van  Alst  avenue;  thence  northeasterly 
by  a  curved  line  to  Meadow  street ;   thence  along  Meadow  street  to  Beach  street ;     *    *    *» 
The  whole  route  may  be  indicated  as  follows : 

A  {New  York  City),  B  (Dock  Property),  C  (East  River),  D-E  (Long  Island  City),  F. 

A  is  Forty-second  street  at  "a  point  therein  between  Tenth  and  Eleventh  avenues," 
Manhattan. 

B  is  "beneath  the  surface  of  Forty-second  street  from  (at)  its  easterly  end,"  Man- 
hattan. 

C  to  D  is  "beneath  the  waters  of  the  East  River  upon  and  along  the  route  of  said 
railroad,  between  the  City  of  New  York  and  Hunter's  Point  in  Long  Island  City,  as 
shown  in  plan  and  profile,  upon  the  charts  filed  in  the  office  of  our'Secretary  of  State, 
with  the  water  grant  papers  of  the  month  of  January,  1891." 

E  is  "At  or  near  the  westerly  end  of  Fifth  street  and  in  the  middle  line  thereof  at 
low  water  mark"  Long  Island  City. 

F  is  Meadow  street  at  Beach  street,  Long  Island  City. 

Route  as  Constructed — It  will  be  noted  that  the  route  above  described  differs  from 
the  route  set  forth  in  the  articles  of  association  and  from  the  location  of  the  tunnel  as 
actually  constructed.  The  company  claims  to  have  obtained  the  legal  right  to  make 
such  alterations,  but  the  Corporation  Counsel  of  the  City  has  denied  this.  The  route 
as  actually  constructed  is  approximately  as  follows :  From  a  loop  at  the  intersection  of 
Park  avenue  and  Forty-second  street,  somewhat  below  the  present  subway,  the  line 
extends  under  Forty-second  street,  under  the  wharf  property  of  the  City  at  the  end  of 
Forty-second  street,  East  River,  to  the  west  end  of  Fifth  street.  Long  Island  City;  from 
thence  it  runs  under  private  property  to  Fourth  street,  and  under  Fourth  street  to  a 
point  between  Jackson  and  Van  Alst  avenues.  The  portion  from  Forty-second  street  to 
a  point  between  Tenth  and  Eleventh  avenues  has  not  been  constructed.  The  line  is 
composed  of  two  tracks  for  its  entire  length  and  for  most  of  the  distance  each  track  is 
located  in  a  separate  tunnel. 

A  comparison  of  the  route  as  actually  built  with  the  rights  granted  by  The  City 
of  New  York,  the  State  of  New  York  and  Long  Island  City,  shows  how  a  difference  of 
opinion  has  arisen  as  to  whether  the  company  has  obtained  the  proper  legal  authority 
for  the  construction  of  a  tunnel  under  dock  property  in  New  York  City;  that  is,  the 
section  between  "B"  and  "C"  in  the  above  diagram.  The  company  claims  that  the 
resolution  of  the  Board  of  Aldermen  covers  this  section.  The  legal  representatives  of 
the  City  have  claimed  that  jurisdiction  over  this  strip  of  land  300  feet  in  width  was 
vested  in  the  Department  of  Docks,  and  that  it  was  necessary  to  secure  the  consent  of 
this  Department  for  the  construction  of  the  route.  The  courts  have  not  yet  passed  upon 
this  point. 
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City's  Efforts  to  Stop  Work — When  the  company  resumed  work  in  1905  it  obtained 
from  the  Fire  Commissioner  of  The  City  of  New  York  licenses  to  use  and  keep  ex- 
plosives at  the  fodr  shafts  where  it  was  prosecuting  its  work,  and  later  in  the  year 
obtained  permission  from  the  Building  Department  to  erect  certain  temporary  struc- 
tures. About  this  time  there  arose  considerable  discussion  regarding  the  legal  right  of 
the  company  to  proceed  with  the  work.  Many  claim  that  the  company  had  forfeited  its 
charter  because  of  its  failure  to  complete  the  tunnel  by  July  30,  1892,  and  that  it  was 
proceeding  illegally. 

Upon  January  22,  1906,  the  Inspector  of  Combustibles  of  the  Fire  Department,  New 
York  City,  informed  the  contractors  doing  the  work  that  four  permits  for  blasting  had 
been  revoked  "by  direction  of  the  Corporation  Counsel."  Two  days  later  the  Superin- 
tendent of  Buildings  informed  the  contractors  that  certain  building  permits  had  been 
revoked  "for  the  reason  that  the  right  to  build  this  tunnel  is  disputed."  No  infractions 
of  the  permits  themselves  were  alleged.*  Thereupon  the  railroad  company  brought  a 
suit  to  stay  the  revocation  of  the  permits,  and  a  preliminary  injunction  was  granted. 
The  main  contentions  of  the  Corporation  Counsel  in  opposing  an  injunction  were  that 
the  company  was  not  a  legal  corporation  and  that  it  had  no  right  to  construct  the  tun- 
nel.   The  case  came  first  before  Justice  Blanchard  of  the  Supreme  Court,  who  said : 

"Independent  of  the  foregoing  considerations,  however,  the  validity  of  the  plain- 
tiffs franchise,  in  which  a  large  amount  of  capital  is  invested  and  great  public  interests 
are  concerned,  cannot  properly  be  determined  upon  aihdavils.  To  resolve  this  question 
now  against  the  plaintiff  would  permit  such  interference  with  the  plaintiffs  work  as 
would  prevent  its  completion  within  the  time  set  therefor,  upon  which  its  franchise  is 
conditional.  The  plaintifT  will  be  irremediably  damaged  if  the  doubt  were  now  resolved 
against  it.  The  defendant,  on  the  other  hand,  cannot  be  prejudiced  by  the  postpone- 
ment. For  this  reason  the  Court  may  well  refuse  to  determine  the  question  upon 
the  present  motion,  and  instead  may  properly  make  a  restraining  order  permitting  the 
continuance  of  the  work  under  the  alleged  franchise  until  the  question  may  be  tried  in 
court  according  to  the  rules  of  evidence.  Upon  this  ground,  as  well  as  upon  the  merits, 
the  plaintiff's  motion  for  a  continuation  pendente  lite,  of  the  preliminary  injunctign,  is 
granted." 

The  case  came  on  for  trial  before  Mr.  Justice  Fitzgerald  in  June,  1906,  who  con- 
cluded that : 

(i)  "The  plaintiff  had  acquired  at  the  time  of  the  beginning  of  this  action,  and 
now  has,  due  legal  power  and  lawful  authority  to  construct  and  operate  its  tunnel  and 
railroad." 

(2)  "There  was  no  warrant  or  authority  in  law  for  the  attempted  revocation  of 
any  of  said  licenses  and  permits,  either  for  the  use  of  explosives  or  for  temporary 
buildings ;  and  said  licenses  and  permits  were  and  are  of  full  force  andi  effect." 

(3)  "The  time  of  the  plaintiff  to  complete  the  construction  of  its  tunnel  will 
expire  on  the  31st  day  of  December,  1906." 
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In  his  opinion  Mr.  Justice  Fitzgerald  said: 

"The  validity  of  plaintiff's  incorporation  under  the  provisions  of  the  General  Rail- 
road Act  of  1850,  as  affected  by  various  subsequent  statutes,  particularly  the  prohibition 
of  chapter  10,  Laws  of  i860,  applicable  only  to  The  City  of  New  York,  the  constitu- 
tionality of  the  Tunnel  Act,  chapter  582,  Laws  of  1880,  the  alleged  failure  of  defendant 
in  any  event  to  comply  with  its  provisions,  the  legality  of  the  consents  of  the  local 
authorities  and  of  the  abutting  owners,  the  lapsing  by  expiration  of  time  of  the  de- 
fendant's franchises  and  its  failure  to  comply  with  statutory  requirements  in  the  matter 
of  the  change  of  route,  were  all  sharply  presented  and  definitely  determined," 
— when  the  matter  was  before  Mr.  Justice  Blanchard.  Accordingly  a  decision  was 
rendered  for  the  company. 

As  to  the  contention  of  the  City  that  the  railroad  company  had  failed  to  obtain  the 
consent  of  the  Dock  Department  for  the  300-foot  strip  referred  to  above,  Mr.  Justice 
Fitzgerald  said:  • 

"It  is  claimed  that  this  land  under  water  is  within  the  exclusive  control  of  the 
Dock  Department,  and  that  no  action  of  the  Board  of  Aldermen  can  confer  any  right 
of  way  or  easement  under  this  portion  of  the  bed  of  the  East  River.  *  *  *  This  is 
a  proposition  not  affecting  the  validity  of  plaintiff's  charter,  but  challenging  its  right 
to  construct  its  tunnel  upon  a  portion  of  its  designated  route.  It  does  not  appear  that 
any  application  for  consent  was  made  and  refused,  nor  was  the  failure  to  obtain  such 
consent  made  a  ground  for  the  revocation  of  the  permits.  There  is  some  suggestion 
of  acquiescence.  If  plaintiff  becomes  a  trespasser  it  docs  so  at  its  peril,  and  no  adjudi- 
cation now  can  deprive  rhe  City  or  the  Dock  Department  of  their  remedies,  while  irre- 
parable loss  might  result  to  the  plaintiffs  if  it  were,  by  the  revocation  of  permits,  pre- 
vented from  prosecuting  a  work  the  failure  to  complete  which  within  a  short  period  of 
time  might  involve  the  forfeiture  of  its  charter  and  the  consequent  loss  of  the  vast  sum 
of  money  already  expended." 

The  Case  in  the  Appellate  Division — The  appeal  from  this  judgment  was  argued 
in  l,he  Appellate  Division  in  October,  1907.  and  the  Appellate  Division,  by  unanimous 
opinion,  affirmed  the  judgment  of  Mr.  Justice  Fitzgerald.  Although  the  case  was  not 
decided  until  1907,  it  was  begun  in  1906,  and  therefore  the  Court  did  not  assume  to  de- 
cide these  two  questions : 

(i)  The  effect  of  the  failure  of  the  company  to  construct  and  operate  its  road 
by  the  prescribed  time,  namely,  January   i,   1907. 

(2)  The  effect  of  the  failure  to  get  the  consent  of  the  Dock  Department  of 
The  City  of  New  York  for  a  portion  of  its  road  as  at  present  constructed.  The 
Appellate  Division  did  say,  however: 

"The  articles  of  association  were  filed  on  the  30th  of  July,  1887;  the  company 
entered  into  a  contract  for  the  construction  of  its  road  in  June,  1890;  work  was 
begun  thereunder,  and  by  July  30,  1892,  upwards  of  10  per  cent,  of  the  capital  had 
been  expended.     The  time  for  completion  had  been  extended  by  chapter  700  of  the 
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Laws  of  1895;  647  of  the  Laws  of  1901 ;  487  of  the  Laws  of  1902;  597  of  the  Laws 
of  1903;  to  January  i,  1907.  As  this  case  was  commenced  in  February,  1906,  and 
tried  in  June  of  the  same  year,  the  time  limit  for  completion  had  not  expired." 

As  to  the  second  question,  the  Appellate  Division  said: 

"For  the  purpose  of  this  suit  it  is  unnecessary  to  decide  where  the  power  iod 
lodged.  The  permits  at  bar  were  not  revoked  because  the  permission  of  the  Dock 
Department  had  not  been  granted  to  pierce  this  strip  of  land  under  water." 

Direct  Action  Brought  by  the  City — In  February,  1907,  an  action  was  brought 
by  The  City  of  New  York  against  the  New  York  and  Long  Island  Railroad  Com- 
pany, the  substance  of  this  action  being  that  the  corporate  existence  and  powers  of  the 
railroad  company  ceased  January  i,  1907,  that  its  work  since  that  time  had  been 
carried  on  without  legal  authority  and  that  its  franchises  were  forfeited  and  void. 
The  Qty  asked  judgment  permanently  enjoining  and  restraining  the  construction  and 
operatk>n  of  the  railroad.  To  this  complaint  the  company  demurred,  and  the  demurrer 
-was  argued  before  Mr.  Justice  Davis,  of  the  Supreme  Court,  in  October,  1907. 

Mr.  Edward  P.  Bryan,  President  of  the  Interborough  Rapid  Transit  Company, 
testified  before  the  Commission  upon  August  20,  1907,  that  he  was  Chairman  of  the 
Board  of  Trustees  of  the  New  York  and  Long  Island  Railroad  Company.  He  also 
stated  that  the  company  ceased  to  have  a  Board  of  Directors  about  January  i,  1907, 
when  the  Board  became  a  Board  of  Trustees,  "practically  under  the  advice  of  our 
legal  department."  He  further  testified  that  all  the  corporate  assets  which,  prior  to 
January  i,  1907,  were  under  the  direction  or  control  of  the  Board  of  Directors 
of  the  company,  were  then  (August  20,  1907)  under  the  direction  and  control  of 
the  Board  of  Trustees  and  that  he  signed  himself,  not  as  President  of  the  company, 
but  as  Chairman  of  the  Board  of  Trustees. 

Mr.  Justice  Davis,  in  his  opinion  handed  down  December  9,  1907,  ruled  that  the 
demurrer  put  in  by  the  company  was  not  properly  interposed.    He  said : 

"The  failure  of  the  defendant  to  comply  with  the  Railroad  Law  as  to  completion 
and  operation  of  the  railroad  was  ipso  facto  an  extinction  of  the  corporation,  and 
it  does  not  require  the  bringing  of  an  action  to  dissolve  the  corporation  (Matter  of 
Brooklyn,  Winfield  &  Newtown  R'y,  72  N.  Y.,  245).  And  the  so-called  franchises 
mentioned  in  the  complaint  were  immediately  extinguished  (see  Brooklyn,  Q.  Co.  & 
Sub.  R.  R.,  185  N.  Y.,  185). 

"It  thus  appears  from  the  complaint  that  the  action  is  brought  against  a  defendant 
that  has  no  existence.  The  defendant  being  dead  in  the  sense  referred  to  above  there 
can  be  no  pleading  to  the  complaint  on  behalf  of  that  defendant.    *    *    * 

"/  do  not  agree  with  the  demurrant's  view  that  the  property  rights  and  fran- 
chises mentioned  in  the  complaint  survive  the  extinction  of  the  defendant's  corporate 
existence  and  pass  to  the  directors  as  trustees  for  the  benefit  of  those  concerned,  and 
that   these  trustees  are  the  proper  parties   defendant.     If  this   were   so  the   trustees 
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might  take  their  own  time  to  build  the  road  and  thus  defeat  the  very  purpose  of  the 
statute  to  insure  a  speedy  completion  of  the  work  for  public  uses  (Matter  of  B'klyn, 
Q.  Co.  &  Sub.  R.  R.,  185  N.  Y.,  171,  185).  *  =^  *  My  conclusion  is  that  the  de- 
murrer is  not  properly  interposed  and  has  no  standing  in  the  case.  The  demurrer 
really  admits  that  there  is  no  defendant  here.  As  a  matter  of  fact,  there  is  no  action 
pending,  nor  was  there  at  the  time  the  demurrer  was  served.  Submit  decision 
and  judgment  in  accordance  with  these  views." 

Present  Condition — Such  was  the  situation  of  the  litigation  at  the  end  of  the 
year.  The  tunnel  was  almost  if  not  quite  completed,  and  it  is  stated  that  operation 
could  be  begun  in  a  short  time  so  far  as  physical  conditions  are  concerned.  Cars 
have  actually  been  run  through  for  purposes  of  inspection,  but  not  for  public  use. 
The  stock  of  the  New  York  and  Long  Island  Railroad  Company  is  practically  all 
owned  by  the  Interborough  Rapid  Transit  Company,  which  has  furnished  the  funds 
to  build  the  line  (see  Mr.  Bryan's  evidence  before  the  Commission  in  the  Interborough- 
Metropolitan  investigation).  The  same  company  owns  practically  all  of  the  stock  of 
the  New  York  and  Queens  County  Railway  Company,  the  company  that  operates 
the  street  car  lines  in  Long  Island  City  and  most  of  the  Borough  of  Queens.  Thus 
the  Interborough  Company  controls  the  subway  in  Manhattan,  with  which  the 
Steinway  tunnel  would  at  present  naturally  connect;  the  Steinway  tunnel  itself,  and 
also,  the  surface  lines  in  Queens,  which  are  naturally  the  feeders  of  the  tunnel.  It 
would  easily  be  possible  within  a  short  time  to  make  an  operating  connection  between 
the  tunnel  and  the  Queens  surface  lines.  In  Manhattan  a  transfer  station  certainly 
could  be  built  and  possibly  an  operating  connection  provided.  But  no  proposition 
has  been  made  to  the  Commission  by  any  company  looking  to  this  end. 

The  following  statement  has  been  filed -with  the  Commission  of  the  expenditures 
of  the  Interborough  Rapid  Transit  Company  in  connection  with  its  acquisition  of  the 
stock,  etc.,  of  the  New^  York  and  Long  Island  Railroad  Company  and  the  construction 
of  the  tunnel,  including  the  estimates  of  the  amounts  required  to  complete  the  work 
by  the  Chief  Engineer  of  the  company: 

Original   cost  to   the   Interborough   Rapid   Transit   Company   of   fran- 
chises, etc $402,035  17 

Cost  of  real  estate  (see  Schedule  "A,"  hereto  annexed) 917*693  94 

Cost  of  construction  and  equipment  (see  Schedule  "B,"  hereto  annexed)      6,126,151  67 

Total,  exclusive  of  interest  accrued $7,445,880  78 

Interest  at  4  per  cent,  per  annum  to  July  15,  1907 — 

On    Interborough    Rapid    Transit    Company's    original 

investment    $54,490  05 

On  real  estate  purchases 58,142  95 
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On  loans  and  construction  account — 

Advances    from    the    Interbo^ough    Rapid    Transit 

Company  to  or  for  the  account  of  the   New 

York  and  Lon^  Island  Railroad  Company....      114,499  19 

227,132  19 


Grand   total $7,673,012  97 


If  interest  is  computed  at  5  per  cent,  per  annum,  the  cost  is $7»729»796  01 

If  interest  is  computed  at  6  per  cent,  per  annum,  the  cost  is $7*786,579  05 


Note — We  have  certain  claims  against  the  Pennsylvania  Railroad  Company  and 
others  from  which  $40,000  will  be  realized,  in  the  judgment  of  the  Chief  Engineer;  the 
plant,  it  is  estimated,  will  bring  about  $160,000;  a  total  credit  of  $200,000,  to  be  de- 
ducted from  the  figures  shown  hereinabove. 


TRAVIS  H.  WHITNEY.  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  February  21,  1908. 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll, 
Edward  M.  Bassett,  John  E.  Eustis. 

(O         ^  3199 

The  Secretary  stated  that  E.  P.  Bryan,  President  of  the  Interborough  Rapid 
Transit  Company,  had  sent  a  communication  stating  that  he  had  been  requested  by 
the  Postmaster  of  Brooklyn  to  allow  the  placing  of  a  letter  box  on  the  kiosk  leading 
from  the  north  entrance  of  the  Borough  Hall  station  of  the  subway  in  Brooklyn,  and 
that  it  had  been  referred  to  the  Chief  Engineer,  who  stated  that  there  was  no  objec- 
tion to  such  permission,  provided  that  the  letter  box  were  placed  within  the  limit 
of  the  sheet  metal  panel  of  the  kiosk  railing,  and  that  if  practicable  the  box  should  be 
painted  to  correspond  with  the  railing,  although  this  need  not  be  insisted  upon.  A 
motion  was  made  and  duly  seconded  that  such  permission  be  granted. 

(2)  0-274 

Commissioner  Eustis  presented  a  communication  from  the  Counsel  to  the  Com- 
mission transmitting  a  report  prepared  by  Mr.  Walker,  an  Assistant  Counsel,  and 
moved  the  following  resolution,  which  was  duly  seconded : 

Order  for  Answer  (No.  274). 

Whereas,  It  appears  that  The  City  of  New  York,  on  August  2,  1904,  granted  a 
franchise  to  the  New  York,  Westchester  and  Boston  Railway  Company  for  the  con- 
struction of  a  four-track  electric  railway  from  the  Harlem  River  to  the  city  line; 
and 

Whereas,  It  was  one  of  the  conditions  of  said  grant  that  the   road   should  be 
completed  from  the  northerly  line  of  the  city  as  far  south  as  the  intersection  of  the 
Southern  Boulevard  and  Westchester  Avenue,  within  five  years  from  said  date;  and 
(15) 

[Form  2004]  [I  M(B)] 
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Whereas,  It  appears  that  after  this  work  was  undertaken,  construction  has  been 
discontinued  since  IQ06;  and 

Whereas,  Said  five  years  limitation  Avill  expire  on  August  2,  1909;  and 

Whereas,  It  appears  that  control  of  the  said  Westchester  Railway  is  now  held 
by  the  New  York,  New  Haven  and  Hartford  Railroad  Company;  therefore 

Resolved,  That  the  New  York,  New  Haven  and  Hartford  Railroad  Gjmpany  be 
requested  to  inform  this  Commission  in  writing,  within  ten  days  from  receipt  of 
this  resolution,  as  to  the  following  points: 

First — ^\Vhy  has  the  work  of  constructing  the  Westchester  road  been  discontinued 
since  1906? 

Second — ^When  will  the  work  of  construction  be  resumed? 

Third — When  will  the  section  from  One  Hundred  and  Seventy-seventh  street  to 
the  city  line  be  completed? 

Fourth — When  will  the  road  be  put  in  operation  over  that  section  of  the  route? 

Fifth — When  will  the  section  of  the  road  from  One  Hundred  and  Seventy-seventh 
street  to  the  Harlem  River  be  put  in  operation? 

Sixth — When  will  the  section  of  the  road  from  the  city  line  through  the  West- 
chester localities  be  put  in  operation? 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

The  communication  and  report  were  as  follows: 

February  6,  1908. 
Hon.  John  E.  Eustis,  Commissioner: 

Sir — In  response  to  your  oral  suggestion  as  to  ascertaining  the  reason  for  the 
cessation  of  work  on  the  so-called  "Westchester"  and  "Port  Chester"  four-track 
electric  railroads  projected  from  the  Harlem  River  northward  through  The  Bronx, 
and  thence  to  Port  Chester  at  the  Connecticut  line,  I  transmit  herewith  a  report  pre- 
pared by  Mr.  Walker  setting  out  certain  features  of  the  situation  as  it  exists  to-day  and 
a  proposed  resolution  dealing  with  the  same. 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 
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I. 
Incorporation  of  New  York,  Westchester  and  Boston  Railway  G)MPANy. 

This  company  was  originally  incorporated  March  20,  1872,  under  the  General  Rail- 
road Act,  chapter  140  of  the  Laws  of  1850.  Its  capital  stock  was  $1,000,000,  consist- 
ing of  10,000  shares  of  $100  each,  and  its  corporate  existence  was  fixed  at  ninety-nine 
years.  The  company  was  organized  to  construct  a  main  line  of  road  from  Port  Morris, 
via  New  Rochelle,  to  a  point  near  Port  Chester,  where  the  road  was  intended  to  con- 
nect with  what  was  known  as  the  "Ridgefield  and  New  York"  Railroad,  or  some 
other  railroad.  A  branch  was  to  run  from  Pelham,  via  White  Plains,  to  Hall's  Cor- 
ners, there  to  connect  with  the  "New  York  and  Boston  Road,"  and  a  second  branch  was 
to  be  built  to  Fort  Schuyler  on  the  Sound.  The  road  was  to  be  about  thirty-two  miles 
long. 

About  $200,000,  it  is  asserted,  was  spent  in  surveys,  engineering  and  construction 
work  in  Westchester  County  in 'the  years  1872-1874.  On  March  30,  1875,  the  company's 
property  and  franchises  went  into  the  hands  of  a  New  York  Supreme  Court  receiver 
and  there  remained  until  January  5,  1904,  during  which  time  the  work  lay  practically 
dormant. 

Among  other  difficulties  in  which  the  company  had  found  itself  was  the  alleged  in- 
validity of  its  charter,  due  to  the  fact  that  the  original  articles  of  association  failed  to 
comply  with  section  2  of  chapter  140  of  the  Laws  of  1850.  This  section  provided  that 
articles  of  association  should  not  be  filed  and  recorded  in  the  office  of  the  Secretary  of 
State  until 

"there  is  endorsed  thereon,  or  annexed  thereto,  an  affidavit  made  by  at  least 
three  of  the  directors  named  in  said  articles,  that  the  amount  of  stock  required 
by  this  section «has  been  in  good  faith  subscribed,  and  10  per  cent,  paid  in  cash  thereon 
as  aforesaid,  and  that  it  is  intended  in  good  faith  to  construct  or  to  maintain  and 
operate  the  road  mentioned  in  such  articles  of  association;  which  affidavit  shall  be 
recorded  with  the  articles  of  association  as  aforesaid." 

No  such  affidavit  was  endorsed  on  or  annexed  to  the  articles  of  association  at  the 
time  the  articles  were  filed.  Instead,  a  certificate  by  three  directors,  duly  acknowl- 
edged by  them,  was  annexed  to  the  articles  of  association  and  filed  therewith.  This 
certificate  was  intended  to  comply  with  the  provisions  of  law  requiring  an  affidavit, 
but  it  did  not  satisfy  the  statutory  requirements.  It  is  claimed  that  the  omission  of  the 
prescribed  affidavit  was  cured  by  proceedings  taken  under  chapter  627  of  the  Laws  of 
1903,  which  provided  that  such  defect  could  be  cured  by  filing  an  affidavit  containing  the 
necessary  matters  specified  in  the  stafute  of  1850.  An  affidavit  intended  to  comply 
with  said  chapter  627  of  the  Laws  of  1903  was  filed  in  the  office  of  the  Secretary  of 
State  on  January  6,  1904,  at  which  time,  it  is  claimed,  the  company  came  into  existence 
as  a  valid  corporation. 

In  the  same  year,  1904,  the  company  obtained  permission  of  the  Board  of  Railroad 
Commissioners  to  increase  its  capital  stock  from  $1,000,000  to  $20,000,000,  and  to  issue 
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$20,000,000  first  mortgage  5  per  cent,  gold  bonds.    $9,000,000  of  its  stock  was  retired 
some  time  prior  to  July  3,  1907,  as  hereinafter  stated. 

.II. 
The  New  York  City  Franchise. 

In  1904,  the  Westchester  Company  obtained  a  franchise  from  The  City  of  New 
York,  by  an  ordinance  adopted  by  the  Board  of  Aldermen  July  26,  and  approved  by 
the  Mayor  August  2,  to  construct  and  operate  a  four-track  electric  railway  over 
certain   streets   in   the   Borough    of  The   Bronx. 

(i)  The  Franchise  Route — The  franchise  route  thus  granted  is  in  general  as 
follows : 

Starting  at  the  southern  terminus  at  the  Harlem  River,  between  Lincoln  and 
Third  avenues,  the  route  runs  north  to  One  Hundred  and  Thirty-eighth  street,  crosses 
the  said  street  near  Lincoln  avenue,  runs  parallel  to  One  Hundred  and  Thirty-eighth 
street  to  St.  Ann's  avenue,  and  then  follows  the  general  direction  of  the  Southern 
boulevard  to  Hunt's  Point,  thence  to  the  vicinity  of  One  Hundred  and  Seventy-seventh 
street,  West  Farms  road  and  Morris  Park  avenue,  thence  around  the  southeast  corner 
of  the  Bronx  Park  and  parallel  to  Morris  Park  avenue  and  White  Plains  road,  thence 
crossing  White  Plains  road  and  running  close  by  the  northwest  end  of  the  Morris  Park 
Race  Track,  thence  crossing  the  Bronx  and  Pelham  parkway  at  Williamsbridge  road, 
and  thence  continuing  in  an  almost  straight  line  northeasterly  to  the  boundary  line  be- 
tween  New   York    City   and    Mount   Vernon. 

The  route  thus  described  is  shown  by  the  black  line  on  the  map  annexed  hereto  as 
"Appendix  I."  The  purple  line  marks  the  route  of  the  New  York  and  Port  Chester 
Railway. 

A  franchise  was  also  granted  for  a  branch  road  leaving  the  main  line  near  the 
junction  of  West  Farms  road  and  One  Hundred  and  Seventy-seventh  street,  and  run- 
ning thence  southeasterly  to  Clason's  Point,  and  thence  to  Throgg's  Neck,  as  also 
appears  in  "Appendix  I." 

In  addition  to  the  New  York  City  franchise,  a  franchise  was  obtained  from  the 
City  of  New  Rochelle,  acting  through  its  Common  Council,  November  28,  1906. 

(2)  Character  of  Road — The  ordinance  authorized  the  construction  of  a  four- 
track  railway,  to  be  operated  by  electricity,  the  overhead  trolley  excepted,  or  by  other 
motive  power,  excepting  steam  locomotive  power.  The  road  was  to  be  built  almost 
entirely  on  its  own  right  of  way. 

(3)  Duration  of  Franchise  Grant — The  grant  was  made  for  a  term  of  twenty-five 
years  from  the  date  when  the  ordinance  took  effect,  with  the  privilege  of  renewal 
for  a  further  period  of  twenty-five  years  upon  a  fair  revaluation  of  the  franchise. 
The  said  revaluation  was  to  be  of  the  right  to  operate  the  road  across  the  streets,  and 
not  to  include  any  valuation  derived  from  the  ownership,  operation  or  control  by  the 
company  of  any  other  railroad.    It  was  further  provided  that  upon  the  termination  of 
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the  grant  all  rights  were  to  cease  unless  the  company,  or  its  successor,  should  obtain 
a  new  grant  from  the  City. 

(4)  Compensation — It  was  provided  that  during  the  first  ten  years  from  the  date 
when  the  ordinance  went  into  effect,  the  company  should  pay  The  City  of  New  York 
$8,000  per  annum,  and  during  the  succeeding  fifteen  years  $16,000  per  annum.  It  was 
also  provided  that  from  the  date  of  operation  of  any  portion  of  the  road  until  the 
end  of  the  first  ten  years,  the  company  should  pay  an  additional  sum  of  forty  (40) 
cents  per  linear  foot  per  annum  for  each  line  of  single  track  railway  within  the  lines  of 
all  streets,  and  for  the  succeeding  fifteen  years  an  additional  sum  of  eighty  (80)  cents 
per  linear  foot  per  annum.  ^ 

(5)  Assignment  of  Franchise — It  was  provided  also  that  the  franchise  should  not 
be  assigned  without  the  consent  of  the  City,  acting  through  the  Board  of  Estimate  and 
Apportionment,  or  its  successor  in  authority. 

(6)  Stations — It  was  provided  that  for  the  accommodation  of  local  passenj^er 
■  traffic,  there  should  be  maintained  at  least  six  stations  between  the  Harlem  River  and 

the  Bronx  River,  and  at  least  four  stations  between  the  Bronx  River  and  the  City  line. 
Provision  for  other  stations  was  made  by  paragraph  14  of  section  2  of  the  ordinance. 

(7)  Train  Schedule — The  company  was  required  to  maintain  a  train  schedule  on 
the  main  line  of  at  least  sixty  (60)  trains  in  either  direction  daily,  stopping  at  all 
stations  within  the  City  limits. 

(8)  Rate  of  Fare — During  the  first  twenty-five  (25)  years  of  the  grant  the  rate 
of  fare  within  the  limits  of  The  City  of  New  York,  as  it  existed  in  August,  1904,  was 
not  to  exceed  five  (5)  cents,  and  after  twenty-five  (25)  years  not  more  than  five  (s) 
cents  was  to  be  charged  within  the  City  limits  as  they  should  then  exist. 

(9)  Time  Limitation  for  Completion  of  Work — Section  5  of  the  ordinance  pro- 
vided   as    follows : 

"Said  railway  company  shall  commence  actual  construction  within  one  year  from 
the  date  of  signing  of  this  ordinance  by  the  Mayor,  and  shall  complete  a  four-track  rail- 
way, upon  the  main  line,  from  the  northerly  line  of  the  City  as  far  south  as  the  inter- 
section of  the  Southern  Boulevard  and  Westchester  Avenue,  within  live  years  from  such 
date,  otherwise  this  grant  shall  cease  and  determine.'* 

"Said  railway  company  shall  expend  the  sum  of  at  least  one  million  dollars 
($1,000,000)  for  construction  within  the  limits  of  The  City  of  New  York  within  two 
years  from  the  date  of  the  signing  of  this  ordinance  which  .sum  shall  be  exclusive  of 
any  moneys  expended   for  right  of  way." 

(10)  The  Company's  Obligation  to  Build  the  Road — Section  16  provided  as 
follows : 

"This  grant  shall  not  become  operative  until  said  railway  company  shall  duly 
execute,  under  its  corporate  seal,  an  instrument  in  writing  wherein  said  company  shall 
promise,  covenant  and  agree  on  its  part  and  behalf  to  conform  to  and  abide  by  and 
perform  all  the  terms  and  conditions  and  requirements  in  this  ordinance  fixed  and 
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contained,  and  file  the  same  in  the  office  of  the  Comptroller  of  The  City  of  New 
York,  within  ten  days  after  the  adoption  of  this  ordinance." 

The  company  filed  its  acceptance  of  the  grant  in  the  office  of  the  Comptroller  on 
Augfust  II,  1904. 

A  copy  of  this  agreement  of  acceptance  is  hereto  attached  as  Appendix  II. 

III. 
The  Construction  Work  Accomplished. 
(i)  The  Construction  Contract — In  order  to  obtain  funds  to  enable  it  to  construct 
and  equip  its  road,  the  company,  in  1904,  increased  its  capital  stock  from  $1,000,000  to 
$20,000,000,  and  authorized  an  issue  of  5  per  cent,  gold  bonds  to  the  amount  of 
$20,000,000.  The  company  entered  into  a  contract  with  Charles  H.  Smith  on  April  25, 
1904,  for  the  construction  and  equipment  of  that  part  of  its  main  line  located  between 
One  Hundred  and  Seventy-seventh  street  in  The  City  of  New  York  and  the  Village 
of  Port  Chester.  This  contract  provided  for  the  acquisition  of  all  necessary  real 
estate  for  right  of  way,  terminals,  power  house,  electrical  equipment,  rolling  stock, 
etc.  In  payment  therefor  the  company  agreed  to  deliver  to  the  contractor  $15,000,000 
par  value  of  its  bonds  and  $19,000,000  par  value  of  its  capital  stock.  The  contract  provided 
that  all  the  stock  should  be  deposited  with  the  firm  of  Dick  Brothers  &  Co.  of  The 
City  of  New  York,  under  a  voting  trust  agreement,  for  a  period  not  exceeding  five 
years.  The  contract  also  provided  for  a  present  delivery  of  $600,000  par  value  of  the 
bonds,  and  that  the  balance  should  be  deposited  with  the  firm  of  Dick  Brothers  to  be 
delivered  as  prescribed  in  the  contract.  It  was  further  provided  that  55  per  cent, 
of  the  stock  deposited  with  the  firm  of  Dick  Brothers,  in  addition  to  being  subject  to 
the  voting  trust  should  also  be  held  by  that  firm  as  security  for  the  completion  of  the 
railroad.  This  contract  was  assigned  by  Smith,  April  28,  1904,  to  The  City  and  County 
Contract  Company,  a  corporation  organized  to  build  and  equip  the  road. 

(2)  The  Underwriting — Thereupon  Dick  &  Robinson,  bankers  of  New  York, 
pursuant  to  an  agreement  made  with  the  City  and  County  Contract  Company,  organized 
a  syndicate  to  purchase  $15,000,000  of  the  bonds  and  $4,500,000  of  the  par  value  of 
the  stock  of  the  railway  company.  The  syndicate  thereupon  obtained  underwriting  of 
the  stock  and  bonds  sufficient,  as  it  was  claimed,  to  assure  the  provision  of  at  least 
$6,000,000  in  cash.  Thereupon  bonds  to  the  amount  of  $14,400,000  par  value,  together 
with  certificates  of  interest  in  the  stock  of  the  railway  company  to  the  amount  of 
$6,000,000,  subject  to  the  voting  trust,  were  deposited,  together  with  other  papers, 
with  the  Knickerbocker  Trust  Company,  which  company  had  been  selected  by  the 
syndicate  managers  and  the  railway  company.  The  syndicate  agreement  provided  that 
tor  each  subscription  of  $900,  the  subscriber  should  receive  a  first  mortgage  bond  of 
the  par  value  of  $i,coo,  and  $300  par  value  of  the  stock  of  the  railway  company.  For 
underwriting  the  $15,000,000  bonds  the  underwriters  were  thus  due  to  receive  $1,500,000 
in  bonds  and  $4,500,000  in  stock.    This  syndicate  agreement  expired  May  12,  1907. 
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It  is  asserted  by  Mr.  Robert  E.  Robinson,  member  of  the  above  mentioned  finn 
of  Dick  &  Robinson,  that  up  to  about  October  or  November,  1906,  there  had  been  paid 
on  this  underwriting  upwards  of  $4,500,000,  Mr.  Robinson  was  one  of  the  sjmdicatc 
managers,  and,  according  to  his  statements,  he  had  active  and  personal  charge  of  the 
sjrndicate  up  to  the  time  when  the  Westchester  Company  passed  into  the  control  of 
Messrs.  Marsden  J.  Perry  and  Oakleigh  Thome,  as  hereinafter  stated. 

(3)  Extent  of  Construction  Accomplished — Having  financed  the  road,  as  was 
thought,  the  work  of  construction  of  that  portion  in  The  City  of  New  York  lying  north 
of  One  Hundred  and  Seventy-seventh  street  began,  and  was  prosecuted  with  such 
vigor  that  prior  to  August  2,  1906,  the  date  set  by  section  5  of  the  New  York  City 
Ordinance,  as  above  stated,  there  had  been  expended  for  construction  upwards  of 
$1,077,000,  exclusive  of  sums  spent  for  riglit  of  way.  This  expenditure  was  verified 
by  engineers  acting  for  the  Comptroller  of  The  City  of  New  York.  The  length  of 
the  line  between  One  Hundred  and  Seventy-seventh  street  and  the  City  line  was  about 
twenty-three  thousand  feet  (23,000'),  of  which  thirteen  thousand  feet  (13,000')  was 
nearly  completed  by  the  fall  of  1906.  The  nature  and  extent  of  the  work  done  may 
be  summed  up  by  saying  that  about  two  miles  and  a  half  of  road  bed  has  been  com- 
pleted, and  to-day  is  apparently  ready  for  the  laying  of  ties  and  rails. 

The  section  on  which  work  has  been  done  is  shown  on  the  sketch  hereto  attached 
as  Appendix  HI.  The  completed  section  is  shown  by  the  solid  white  line,  and  the 
part  yet  to  be  finished  is  indicated  roughly  by  the  red  dotted  line. 

This  construction  work  has  consisted  of  grading,  cutting  and  filling,  erection  of 
bridges,  abutments  and  culverts,  laying  of  ducts,  etc. 

The  nature  of  the  work  accomplished  is  stated  m6re  in  detail  in  Appendix  IV, 
heretD  attached,  being  the  notes  made  by  Engineer  Myers  after  a  trip  with^him  over 
this  work  on  January  24,  1908. 

In  addition  to  the  money  expended  for  construction,  there  is  claimed  to  have  been 
expended  in  the  purchase  of  real  estate  and  right  of  way  between  One  Hundred  and 
Seventy-seventh  street  and  the  City  line  upwards  of  $700,000. 

In  addition  to  the  expense  in  The  Bronx,  it  is  asserted  that  there  has  been 
expended  for  the  company  upwards  of  $1,500,000  in  the  purchase  of  real  estate  and 
right  of  way  in  Westchester  County,  and  also  $150,000  for  construction  w^ork  in  said 
county. 

If  there  were  no  legal  or  financial  obstacles  the  physical  work  of  bringing  the 
uncompleted  portion  up  to  the  same  state  of  completion  as  the  finished  portion  could 
very  likely  be  accomplished  in  eighteen  (18)  months. 

IV. 

Suspension  of  Operations. 

(i)     Acquisition  by  Messrs.  Perry  &  Thome  of  The  City  and  County  Cc7^^^^^^ 

Company — In    October   or    November    of    1906   the    construction    work   ceased.      ^i^- 

Robinson,  in  an  action  instituted  by  him  in  June.  1907.  charges  that  this  was  due  to 
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the  plans  and  activities  of  Mr.  Oakleigh  Thorne,  President  of  The  Trust  Com- 
pany of  America,  and  Mr.  Marsden  J.  Perry,  President  of  the  Union  Trust 
Company  of  Providence,  Rhode  Island.  In  October  of  1906,  Messrs.  Perry  &  Thorne 
were  directors  in  the  Westchester  Company,  and  Mr.  Perry,  according  to  Mr.  Robin- 
son, had  been,  since  June,  1905,  Chairman  of  its  Executive  Committee.  In  October, 
1906,  The  City  and  County  Contract  Company  owed  The  Trust  Company  of  America 
$200,000.  and  owed  the  Union  Trust  Company  of  Providence  $100,000.  Mr.  Robinson, 
in  his  complaint,  verified  June  20,  1907,  alleged  that  Messrs.  Perry  &  Thorne  demanded 
immediate  payment  of  these  notes,  and  threatened  proceedings  against  The  City  and 
County  Contract  Company.  This  assertion  is  denied  by  Mr.  Thorne.  On  or  about 
October  26,  1906,  The  City  and  County  Contract  Company  entered  into  a  written 
agreement  with  Messrs.  Perry  and  Thorne  whereb^^  they  agreed  to  supply  the  place 
of  all  underwriters  who  were  not  satisfactory  to  the  syndicate  managers  so  that  the 
said  subscriptions  should  aggregate  the  total  amount  of  $15,000,000;  Messrs.  Perry  & 
Thome  also  agreed  to  purchase  all  the  stock  of  The  City  and  County  Contract  Com- 
pany at  a  price  specified.  The  City  and  County  Contract  Company,  on  its  part,  agreed, 
as  was  alleged  by  Mr.  Robinson,  to  transfer  to  Messrs.  Perry  &  Thorne  all  its  interest 
in  the  voting  trust  certificates  of  the  Westchester  Company  then  owned  by  The  City 
and  County  Contract  Company,  aggre'gating  at  par  the  sum  of  $11,396,000,  of  which 
amount  $10,325,000  was  deposited  with  Dick  Brothers  as  security  for  the  completion 
of  the  railway.  Thereupon,  Mr.  Robinson  alleged,  Messrs.  Perry  &  Thorne  acquired 
substantially  all  of  the  stock  of  The  City  and  County  Contract  Company,  and  sub- 
sequently subscribed  the  syndicate  agreement  to  the  amount  of  $9,158,700.  They  thereby 
obligated  themselves,  Mr.  Robinson  alleges,  to  pay  said  amount  for  the  account  of 
The  City  and  County  Contract  Company  to  be  used  for  the  construction  of  the  West- 
chester road. 

(2)  Acquisition  by  Messrs.  Perry  &  Thome  of  the  Westchester  Company — On 
October  29,  1906,  three  days  after  the  contract  between  Messrs.  Perry  &  Thorne  and 
The  City  and  County  Contract  Company,  Messrs.  Perry  &  Thome,  according  to  Mr. 
Robinson's  allegations,  caused  to  be  adopted  by  the  Board  of  Directors  of  the  .West- 
chester Company  a  resolution  releasing  the  $10,325,000  par  value  of  stock  of  the 
Westchester  Company,  and  the  certificates  of  beneficial  interest  therein  theretofore 
held  by  the  firm  of  Dick  Brothers  &  Company,  and  authorizing  the  delivery  to  The 
City  and  County  Contract  Company  of  voting  trust  certificates  representing  the  bene- 
ficial interest  in  said  stock  to  the  amount  of  $10,325,000.  Mr.  Thorne  asserts  that 
this  was  done,  not  by  himself  and  Mi*.  Perry,  but  by  The  City  and  County  Contract 
Company  and  Mr.  Dick.  Thereupon,  according  to  Mr.  Robinson's  allegations,  voting 
trust  certificates,  representing  $11,396,000  par  value  of  the  Westchester  Company  stock, 
were  delivered  by  The  City  and  County  Contract  Company  to  Messrs.  Perry  &  Thorne, 
pursuant  to  the  contract  between  them  and  The  City  and  County  Contract  Company. 
Thereby,  according  to  Mr.  Robinson,  Messrs.  Perry  &  Thorne  acquired  ownership 
of  a  majority  of  the  stock  of  the  Westchester  Company. 
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(3)  Acquisition  by  Messrs.  Perry  &  Thome  of  the  New  York  and  Port  Chester 
Railroad  Company — The  New  York  and  Port  Chester  Railroad  Company  had  been 
incorporated  under  the  laws  of  New  York  April  3,  1901,  with  a  capital  stock  of 
$250,000,  for  the  purpose  of  building  a  road  from  the  Harlem  River  to  Port  Chester 
substantially  similar  and  parallel  to  the  main  line  of  the  Westchester  Company.  In 
the  fall  of  1906  about  $211,500  of  its  capital  stock  had  been  issued.  The  Port  Chester 
Company  had  apparently  received  the  hearty  support  of  the  people  of  The  Bronx, 
and  of  the  cities  and  towns  in  Westchester  County.  The  Port  Chester  Company 
had  been  considered  an  independent  enterprise.  It  had  been  engaged  in  a  fierce 
legal  struggle  with  the  Westchester  Company,  and  though  it  had  endeavored  to  get 
a  franchise  from  the  New  York  City  authorities  along  a  route  parallel  to  the  West- 
chester Company,  it  was  unable,  to  get  such  franchise  until  May  31,  1906;  the 
franchise  being  in  the  form  of  a  contract  made  on  that  date  between  The  City  of 
New  York  and  the  New  York  and  Port  Chester  Railroad  Company.  This  franchise 
route  was  parallel  and  very  close  to  that  of  the  Westchester  Company,  as  is  apparent 
from  "Appendix  I,"  hereto  attached.  As  late  as  May,  1907,  the  Port  Chester  Company 
had  done  no  construction  work,  and  apparently  no  underwriting  had  been  prepared. 
In  October  or  November,  1906,  about  the  time  when  Messrs.  Perry  &  Thome  acquired 
the  Westchester  Company  and  The  City  and  County  Contract  Company,  they  pur- 
chased the  entire  capital  stock  of  thp  New  York  and  Port  Chester  Railroad  Company. 
Their  idea  in  purchasing  the  Port  Chester  Company  was,  according  to  a  statement 
made  by  Mr.  Perry,  to  dispose  of  the  most  serious  obstacle  to  the  building  of  the 
Westchester  road. 

(4)  Transfer  of  the  Above  Companies  to  Millbrook  Company — Mr.  Perry,  in  his 
affidavit,  dated  July  3,  1907,  in  the  Robinson  suit  hereinafter  referred  tc,  gave  an 
account  of  this  transfer  as  follows: 

"In  October,  1906.  Mr.  Thome  and  myself  having  acquired  the  entire  outstanding 
capital  stock  of  the  Port  Chester  Company  organized  the  Millbrook  Company  under 
the  Stock  Corporation  Law  of  the  State  of  New.  York,  and  transferred  to  it  our 
entire  .holdings  in  Port  Chester  Company  and  Westchester  Company.  The  intention 
of  Mr.  Thome  and  myself  in  purchasing  the  Port  Chester  Company  had  been  to 
overcome  the  most  serious  obstacle  in  the  zvay  of  the  construction  of  the  Westchester 
road.  At  that  time  it  seemed  extremely  improbable  that  either  road  could  be  con- 
structed in  the  face  of  the  opposition  of  the  other." 

With  this  transfer,  the  control  of  these  rival  companies,  and  the  two  roads  they 
were  organized  to  build,  passed  into  the  hands  of  one  company,  apparently  controlled 
by  Messrs.  Perry  &  Thorne. 

By  an  order  of  the  Board  of  Railroad  Commissioners  made  December  28,  1906, 
the  Port  Chester  Company  was  authorized  to  increase  its  capital  stock  to  $20,000,000, 
provided  that  before  any  stock  in  excess  of  $211,500  should  be  issued  a  like  amount 
of   stock  of   the   Westchester   Company   should   be   canceled   and   retired.     The    Pert 
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Chester  Company  was  also  authorized  by  an  order  of  the  same  date  to  issue  $20,000,000 
five  (5)  per  cent,  gold  bonds,  provided  that  prior  to  the  issue  of  any  bonds  in  excess 
of  $5,cxx>,ooo  a  like  amount  of  bonds  of  the  Westchester  Company  should  be  canceled 
and  retired.  Pursuant  to  this  authority  the  Millbrook  Company  some  time  prior  to 
July  3.  1907*  caused  to  be  retired  $9,000,000  of  the  Westchester  stock  and  issued 
approximately  a  like  amount  of  the  Port  Chester  stock. 

The  stock  in  The  City  and  County  Contract  Company  held  by  Messrs.  Perry  & 
Thome  apparently  was  also  transferred  to  the  Millbrook  Company. 

(5)  Acquisition  by  the  New  York,  New  Haven  and  Hartford  Railroad  Company 
of  the  Westchester  and  Port  Chester  Companies — In  a  letter  sent  to  the  Board  of 
Estimate  and  Apportionment,  under  date  of  December  31,  1907,  President  Mellen,  of  the 
Xew  York,  New  Haven  and  Hartford  Railroad  Company  defined  the  relation  of  the 
New  Haven  Company  to  the  Millbrook  Company  as  follows: 

"  This  company  [that  is,  the  New  Haven  Company]  owns  all  the  stock  of  Mill- 
brook Company,  a  corporation  organized  and  existing  under  the  Business  Corporation 
Law  of  the  State  of  New  York.  The  company  was  organized  on  or  about  the  5th  day 
of  November,  1906.  The  total  authorized  issue  of  stock  of  that  company  is  $100,000, 
consisting  of  1,000  shares  of  the  par  value  of  $100  each.  All  of  this  stock  is  owned  by 
the  New  Haven  Company." 

"Millbrook  company  in  turn  since  a  date  prior  to  July  i,  1907,  has  owned  and 
now  owns  91,581  shares  of  the  stock  of  New  York  and  Port  Chester  Railroad  Company, 
being  all  the  stock  of  that  company  issued  and  outstanding,  excepting  that  nine  quali- 
fying shares  are  held  by  the  directors  of  the  company. 

**New  York  and  Port  Chester  Railroad  Company,  since  a  date  prior  to  July  i,  1907, 
has  owned  and  now  owns  the  following  securities  of  New  York,  Westchester  and  Bos- 
ton Railway  Company : 

"(a)  5f639  shares  of  the  stock  of  New  York,  Westchester  and  Boston  Railway 
Company,  par  value,  $100  a  share. 

'*(b)  The  beneficial  interest  in  23,489^.2  shares  of  stock  of  New  York.  Westchester 
and  Boston  Railway  Company,  evidenced  by  voting  trust  certificates. 

**(c)  $13,490,000  out  of  $13,500,000  of  a  certain  underwriting  agreement  calling 
upon  conditions  therein  stated  for  $15,000,000  of  bonds  and  45,000  shares  of  stock  of 
New  York,  Westchester  and  Boston  Railway  Company,  evidenced  by  voting  trust 
certificates  now  held  by  Knickerbocker  Trust  Company  under  the  said  syndicate  agree- 
ment of  underwriting.  All  of  said  underwriting  interests,  with  the  exception  of 
$10,000,  are  now  held  by  this  company,  but  the  same  have  not  yet  been  paid  in  full. 
Upon  completion  of  payments  to  said  underwriting  this  company  wHl  be  entitled  to 
44,967  shares  of  stock  of  New  York,  Westchester  and  Boston  Railway  Company, 
e\idenced  by  voting  trust  certificates." 
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As  bearing  on  the  question  as  to  when  the  New  Haven  Company  obtained  control 
of  the  Millbrook  Company,  is  a  statement  purporting  to  have  been  issued  by  the  New 
Haven  Company  from  New  Haven,  Conn.,  on  October  29,  1907,  as  follows : 

"The  Millbrook  Company  has  been  owned  by  the  New  Haven  Company  practically 
for  over  one  year  and  the  action  to-day  was  merely  a  formal  transfer  from  the 
persons  who  have  managed  it  for  the  New  Haven  Company's  account.  This  transfer 
involves  no  new  obligations  or  additional  expenditures  at  this  time.  The  Millbrook 
Company  owns  all  of  the  New  York  and  Port  Chester  Railroad  Company  and  a  very 
substantial  majority  of  the  New  York,  Westchester  and  Boston  Company."  ' 

V. 
Reasons  Assigned  for  Suspension  of  Operations. 

Mr.  Robinson  asserts  in  his  action  that  the  work  of  building  the  Westchester  road 
ceased  as  a  result  of  Messrs.  Perry  &  Thome's  plans  to  possess  themselves  of  the 
property. 

(i)  Proposed  Adoption  by  the  New  York  and  Port  Chester  Company  of  the 
Westchester  Company* s  Route — On  or  about  April  4,  1907,  the  Port  Chester  Company 
applied  to  the  Board  of  Estimate  and  Apportionment  for  authority  to  change  the  line 
of  parts  of  its  railway  in  accordance  with  an  amended  map  and  profile  filed  in  the 
office  of  the  New  York  County  Clerk,  on  April  4,  1907,  which  amended  route  coincided 
almost  entirely  with  that  portion  of  the  Westchester  route  under  construction.  A  re- 
port made  to  the  Board  of  Estimate  and  Apportionment  in  regard  to  this  application 
stated  that  counsel  for  the  Millbrook  Company  had  submitted  a  proposed  contract  be- 
tween the  Port  Chester  Company  and  the  W'estchester  Company  by  which  it  was  to 
be  agreed  that  the  Port  Chester  Company  should  build  its  road  upon  so  much  of  the 
route  as  was  common  to  both  companies,  and  that  both  companies  should  have  an 
equal  right  to  operate  trains  over  such  line,  upon  a  schedule  to  be  mutually  agreed 
upon  by  the  two  companies.  It  was  further  intended  that  the  Westchester  Company 
should  assign  to  the  Port  Chester  Company  all  the  interest  in  the  construction  contract 
and  should  also  transfer  to  tlie  Port  Chester  Company  all  the  construction  work,' 
material,  bridges,  tunnels,  real  estate  and  other  property  owned  by  the  Westchester 
Company,  or  to  which  it  should  thereafter  become  entitled  under  the  construction  con- 
tract, along  that  portion  of  its  line  from  the  southeasterly  corner  of  Bronx  Park  to 
the  northern  boundary  line  of  the  city. 

Mr.  Robinson  had  been  one  of  the  syndicate  managers,  as  above  stated,  and  had 
been  active  in  the  affairs  of  the  Westchester  Company  from  the  time  when  it  resumed 
operations  in  1904.  He  asserts  that  he  is  the  owner  of  upwards  of  $330,000  par  value 
of  the  stock  of  the  Westchester  Company.  He  objected  to  the  proposed  adoption  by 
the  Port  Qiester  Company  of  the  Westchester  Company's  route  and  the  proposed 
contract  between  the  two  companies,  and  when  the  application  for  change  of  route 
was  pending  before  the  Board  of  Estimate  and  Apportionment,  he  obtained  an  in- 
junction against  the  Westchester  Company,  the  Port  Giester  Company,  the  Millbrook 
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Company,  The  City  and  County  Contract  Company,  the  Board  of  Estimate  and  Appor- 
tionment, Messrs.  Perry  &  Thorne,  and  other  individual  defendants.  His  preliminary 
injunction  was  continued  by  Mr.  Justice  Dayton  of  the  Supreme  Court,  by  an  order 
dated  August  29,  1907. 

As  to  why  the  construction  work  has  lain  dormant  since  the  "fall  of  1906,  various 
reasons  are  assigned  by  the  parties  in  interest. 

(2)  Mr.  Robinson's  Assertion — Mr.  Robinson  asserts  that  the  work  stopped  owing 
to  the  failure  of  Messrs.  Perry  &  Thorne  to  get  in  the  funds  due  on  the  underwriting, 
intending  thereby  to  accomplish  their  purpose  to  have  the  Port  Chester  Company,  in 
which  they  owned  all  the  stock,  possess  itself  of  the  road  of  the  Westchester  Com- 
pany, in  which  company  they  had  only  about  a  two-thirds  stock  interest. 

A  secondary  reason  assigned  by  Mr.  Robinson  for  Messrs.  Perry  &  Thome's  attack 
on  the  Westchester  Company  was  their  desire  to  relieve  themselves  from  their  liability 
on  the  Westchester  underwriting.  Mr.  Perry  stated  in  his  affidavit,  July  25,  1907,  that 
the  amount  then  due  on  the  underwriting  was  $8,451,018.89. 

(3)  ^'*<?  City  and  County  Contract  Company's  Statement — ^This  company,  in  an 
affidavit  made  by  its  President,  Thomas  D.  Rhodes,  July  3,  1907,  denies  that  construc- 
tion work  has  been  abandoned,  and  asserts  that  work  was  discontinued  because  the 
Westchester  Company  failed  to  obtain  the  right  of  way  necessary  for  the  work  ol 
construction.  Mr.  Rhodes  stated  in  his  affidavit  of  July  3,  1907,  that  when  the  work 
ceased  about  $4,070,000  had  been  expended  "on  the  work  described  in  said  complaint 
and  for  other  necessary  purposes."  The  statement  of  The  City  and  County  Con- 
tract Company  is  more  fully  set  out  in  Appendix  V  hereto  attached. 

Mr.  Rhodes  alleges  that  in  addition  to  the  legal  defect,  there  were  also  financial 
difficulties  due  to  a  lack  of  funds  intended  to  have  been  derived  from  the  underwriting. 
He  charges  that  the  underwriting  was  unsatisfactory.  His  statement  on  this  point,  as 
embodied  in  his  affidavit,  dated  July  3,  1907,  is  hereto  attached  as  Appendix  VI. 

(4)  Mr.  Thome's  Statement — Mr.  Thorne  in  his  affidavit,  dated  July  3,  1907, 
charges  that  work  ceased  because  of  difficulties  in  acquiring  right  of  way  and  the  lack 
of  funds  by  the  Contract  Company  with  which  to  prosecute  its  work.  Mr.  Thome's 
statement  to  this  effect  is  made  in  his  affidavit  as  follows : 

"That  it  is  not  true,  as  alleged  in  the  Sixteenth  Paragraph  of  plaintiff's  com- 
plaint, that  deponent  and  the  defendant  Perry  after  they  had  acquired  the  control 
of  the  Westchester  Company,  etc.,  stopped  all  work  of  construction  on  the  road  of  the 
Westchester  Company.  The  work  of  construction  was  stopped  owing  to  the  legal 
difficulties  in  the  way  of  securing  right-of-way  and  these  difficulties  have  not  yet  been 
removed,  and  at  the  time  that  defendant  Perry  and  this  deponent  acquired  control  of 
the  City  and  County  Contract  Company  it  was  in  a  helpless  condition  and  without 
money  and  on  the  eve  of  bankruptcy;  it  could  not  proceed  with  the  work. 

"It  is  true,  as  alleged  in  Paragraph  Fourteenth  of  the  complaint,  that  nothing  has 
been  paid  on  the  subscriptions  to  the  underwriting  taken  over  by  deponent  and  de- 
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fcndant  Perry,  but  it  is  also  true  that  no  call  was  made  by  the  Syndicate  Managers 
for  any  payment  to  be  made  upon  this  underwriting,  and  that  the  syndicate,  itself,  term- 
inated by  limitations  in  the  syndicate  agreement,  dated  May  14,  1907,  since  which  time 
there  has  been  no  one  authorized  to  make  any  call  upon  the  underwriting  in  question." 

Replying  to  the  charge  made  by  Mr.  Thorne  of  lack  of  funds,  Mr.  Robinson,  in  his 
affidavit  dated  July  16,  1907,  charges  that  this  was  due  to  the  action  of  Messrs.  Perry 
&  Thorne.    He  said: 

"I  have  read  the  affidavit  of  Oakleigh  Thorne,  one  of  the  defendants  herein, 
verified  July  3,  1907.  The  statement  made  in  the  concluding  paragraph  of  this 
affidavit,  following  the  admission  that  the  defendants  Perry  &  Thorne  have  not  paid 
anything  on  the  underwriting  taken  over  by  them,  as  follows :  'But  it  is  also  true  that 
no  call  was  made  by  the  syndicate  managers  for  any  payment  to  be  made  upon  this 
underwriting  and  that  the  syndicate  itself  terminated  by  limitations  under  the  syndicate 
agreement  May  14,  1907,  since  which  time  there  has  been  no  one  authorized  to  make 
any  call  upon  the  underwriting  in  question' — is  disingenuous  in  that  it  conceals  from 
the  Court  the  real  facts  in  connection  therewith.  Concurrently  with  the  execution  of 
the  contract  between  Messrs.  Perry  &  Thorne  and  The  City  and  County  Contract 
Company,  dated  October  26,  1906,  referred  to  in  the  complaint,  the  defendants  Perry 
&  Thorne  entered  into  another  contract,  dated  the  same  day,  with  Evans  R.  Dick 
assuming  to  act  for  the  firm  of  Dick  &  Robinson,  as  syndicate  managers,  in  which 
said  Perry  &  Thorne  insisted  upon  the  following  paragraph  which  was  embodied  in 
said  contract:  *The  syndicate  managers  further  agree  that  they  will  hereafter  from 
time  to  time  call  upon  the  said  undemrriters  for  payment  on  their  subscriptions  when, 
and  only  when,  the  said  Perry  &  Thorne  shall  so  require! 

"I  strenuously  opposed  the  execution  of  said  contract  by  my  then  partner,  Mr. 
Dick,  and  was  present  at  the  time  it  was  signed  and  protested  earnestly  against  its 
execution  by  him.  He,  however,  in  spite  of  my  objection  and  protest  signed  said 
contract  in  his  individual  name  and  in  the  name  of  Dick  &  Robinson,  as  syndicate 
managers.  Neither  Messrs.  Perry  &  Thorne,  nor  either  of  them,  has  ever  requested  the 
syndicate  managers,  or  either  of  them,  to  make  any  calls  on  the  underwriters.  I 
repeatedly  endeavored  to  have  a  call  made  for  the  20  per  cent,  referred  to  in  the 
concluding  paragraph  of  this  contract  but  without  success,  for  the  reason  that 
Messrs.  Perry  &  Thorne  refused  to  allow  a  call  to  be  made  even  for  that  amount." 

Possibly  as  significant  a  statement  as  any  in  regard  to  the  present  inactivity  is 
that  made  by  counsel  for  Messrs.  Perry  &  Thorne  in  their  brief  filed  with  Mr. 
Justice  Dayton. 

On  page  25  they  say: 

"It  is  clear  that  the  Port  Chester  Company  cannot  finance  this  construction  by 
the  use  of  the  Westchester  bonds,  and  it  is  also  clear  that  at  the  present  time  the  de- 
fendants Perry  &  Thorne  do  not  intend  to  pay  up  their  underwriting  to  the  West- 
Chester  bonds.  The  money  furnished  is  to  be  furnished  by  the  Port  Chester  Company, 
in  whatever  manner  it  may  be  able  to  do  so." 
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On  page  6  of  their  brief  counsel  had  churacterized  the  financing  of  the  West- 
chester Company  as  "an  extravagant  financial  scheme,"  saying: 

"The  Westchester  Company  had  the  advantage  of  an  early  start  and  of  some 
completed  construction,  but  it  had  the  great  disadvantage  of  a  charter,  the  validity 
of  which  was  seriously  questioned,  of  an  extravagant  financial  scheme"  etc. 

As  bearing  also  on  the  question  of  Messrs.  Perry  &  Thome's  desire  and  intention 
to  pay  up  their  underwriting  and  also  their  liability  as  to  this  underwriting  is  the 
following  statement  made  by  counsel  in  the  same  brief,  pages  27  to  28: 

"The  answering  affidavit  of  the  plaintiff  refers  also  to  the  fact  that  no  call  has 
been  made  upon  the  syndicate  underwriters,  and  that  this  was  done  by  reason  of  an 
agreement  between  the  syndicate  managers  and  the  defendants  Perry  &  Thornc, 
whereby  it  was  provided  that  the  syndicate  managers  should  make  no  further  calls 
except  as  Perry  &  Thorne  should  require.  It  is  conceded  that  the  defendants  Perry 
&  Thorne  have  not  required  further  payments  upon  the  syndicate  underwriting  and 
that  they  do  not  desire  to  have  any  made  at  this  time;  and  if  it  should  be  held  that 
the  Westchester  charter  is  invalid,  we  do  not  believe  that  any  further  calls  whatsoever 
could  be  made  upon  the  underwriters.  Surely  the  whole  syndicate  agreement  pre- 
supposes the  validity  of  the  Westchester  charter.  As  has  already  been  said,  if  the 
Westchester  charter  shall  be  held  to  be  valid  in  so  far  as  they  have  underwritten 
the  bonds  of  that  company,  the  defendants  Perry  &  Thorne  are  undoubtedly  obligated 
to  complete  the   road." 

(5)  The  Xeii'  Haven  Company's  Statement  and  the  Charter  of  the  Westchester 
Company — In  his  letter  to  the  Board  of  Estimate  and  Apportionment,  under  date  of 
December  31,  1907,  President  Mcllen  defined  the  intention  of  the  New  Haven  Company 
as  follows: 

"It  is  the  intention  of  the  New  York,  New  Haven  and  Hartford  Railroad  Com- 
pany to  cause  to  be  constructed  a  railroad  from  the  Harlem  River  to  Port  Chester, 
consisting  of  two  track^  from  the  Harlem  River  to  One  Hundred  and  Seventy-seventh 
street,  four  tracks  from  One  Hundred  and  Seventy-seventh  street  to  the  City  line,  and 
two  tracks  from  the  City  line  to  Port  Chester;  such  road  to  be  high  speed  electric 
railroad,  in  compliance  with  the  provisions  of  the  franchises  heretofore  granted  by 
The  City  of  New  York  to  the  Port  Chester  Company  and  the  Westchester  Company. 
**The  purpose  and  desire  of  this  company  is  to  construct  such  railroad  upon  the  best 
available  route  between  the  Harlem  River  and  Port  Chester,  whether  the  route  already 
laid  down  by  the  New  York  and  Port  Chester  Railroad  Company,  or  the  New  York. 
Westchester  and  Boston  Railway  Company,  or  the  New  York,  New  Haven  and 
Hartford  Railroad  Company." 

"The  plan  under  which  this  construction  is  to  be  made  has  not  taken  final  farm 
only  because  of  the  resistance  by  property  owners  disputing  in  the  courts  the  validity 
of  the  charter  of  the  New  York,  Westchester  and  Boston  Railway  Company." 
This  letter  of  Mr.  Mellen's  is  hereto  attached  as  Appendix  VII. 
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In  a  number  of  cases  where  the  ^^estchester  Company  had  started  condemnation 
proceedings,  it  had  been  met  with  the  argument  that  its  charter  was  not  valid.  The 
particular  case  to  which  Mr.  Mellen  refers  was  apparently  the  proceeding  brought  to 
acquire  the  property  of  Mrs.  Arabella  D.  Huntington,  which  had  been  pending  for 
sometime  before  ex-Justice  Charles  F.  Brown  as  referee.  On  December  27,  1907,  he 
rendered  an  opinion  sustaining  the  validity  of  the  charter  in  which  he  said : 

"Among  the  rights  to  which  the  plaintiff  [the  Westchester  Company]  would  have 
been  entitled  at  the  time  of  the  original  filing  of  its  articles  of  association,  if  it  had 
been  a  valid  corporation,  was  the  right  to  construct,  maintain  and  operate  a  railroad 
upon  the  route  designated  in  its  articles  of  association,  and  such  right  is  expressly 
conferred  upon  it  by  the  act  of  1903." 

"The  plaintiff  is  entitled  to  judgment  adjudging  that  the  condemnation  of  the 
real  property  described  in  the  petition  is  necessary  for  the  public  use,  and  that  the 
plaintiff  is  entitled  to  take  and  hold  the  said  property  for  the  public  use  of  the  con- 
struction, maintenance  and  operation  of  the  railroad  described  in  said  petition  upon 
making  compensation  therefor  in  the  manner  provided  by  law." 

Mr.  Mellen  in  his  letter  stated  the  legal  dilemma  in  which  he  asserts  the  New 
Haven  Company  fmds  itself  at  the  present  lime,  as  follows : 

"Until  either 

(i)  "the  Westchester  Company,  by  reason  of  a  final  decision  by  the  Court  of 
Appeals  sustaining  the  validity  of  its  charter  rights,  is  in  a  position  to  condemn,  or 

(2)  "the  Port  Chester,  by  reason  of  the  consent  of  the  Board  [that  is,  the  Board 
of  Estimate  and  Apportionment],  to  cross  the  streets  on  its  amended  route,  is  in  like 
position,  little  progress  can  be  made  in  this  regard." 

As  to  the  first  horn  of  the  dilemma,  the  validity  of  the  Westchester  Company's 
charter,  this  charter  has  been  vigorously  assailed  by  the  Port  Chester  Company,  and 
has  received  the  endorsement  of  eminent  legal  authority,  the  latest  being  that  of 
ex- Judge  Brown,  above  quoted. 

It  received  also  the  endorsement  of  Messrs.  William  B.  Hornblower,  John  G. 
Johnson  of  Philadelphia,  George  S.  Graham  and  Charles  E.  Hughes  in  an  opinion 
rendered  by  them  to  Messrs.  Dick  &  Robinson,  under  date  of  January  23,  1904,  in 
which  they  state: 

"At  your  request  we  have  made  an  examination  for  the  purpose  of  ascertaining 
the  status  and  rights  of  the  New  York,  Westchester  and  Boston  Railway  Company. 
We  are  of  the  opinion  that  the  said  Company  is  now  a  valid  and  existing  corporation, 
and  has  the  right  to  construct  its  railroad,  and  to  acquire  by  condemnation  proceedings 
the  necessary  land  for  right  of  way  and  for  sidings,  stations  and  other  necessary 
purposes,  and  in  particular  has  the  right  to  construct  its  road  over  that  part  of  its 
route   which   lies   in   the   Borough   of   The   Bronx   within  the   present   limits  of  The 
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City  of  New  York,  and  to  cross  streets  which  intersect  that  part  of  its  route  with  the 
assent  of  the  corporation  of  the  City. 

**\Ve  are  of  the  opinion  that  under  chapters  626  and  627  of  the  Laws  of  1903, 
this  corporation  has  the  status  of  a  valid  railroad  corporation  with  full  authority  to 
construct  its  road." 

****  ♦*♦*♦* 

"We  are,  however,  informed  that  this  Company  as  a  measure  of  abundant  pre- 
caution, has  made  application  for  the  assent  of  the  Corporation  of  The  City  of  New 
York  to  the  construction  of  its  road  across  the  streets  of  said  City  which  its  route 
may  intersect  or  touch.  We  are  of  opinion  that  with  such  an  assent,  the  right  of 
the  company  to  cross  said  streets  would  be  placed  beyond  question.'* 

The  validity  of  the  charter  of  the  Westchester  Company  was  attacked  in  1905  in 
an  attempt  to  have  the  Attorney-General  start  quo  iviirraiito  proceedings.  The  Attorney- 
General,  in  the  course  of  his  opinion,  stated  one  of  his  ccyiclusions  to  be  that  the  Com- 
pany had 

"substantial  legal  grounds  for  the  contention  that  it  is  a  valid  railroad  corporation, 
clothed  with  attendant  corporate  rights." 

The  charter  was  also  attacked  in  1904,  when  the  company  obtained  the  approval 
of  the  Board  of  Railroad  Commissioners  for  the  issuance  of  stock  and  bonds. 

Mr.  Perry,  in  his  affidavit  of  July  3,  1907,  stated  that  subsequent  to  the  render- 
ing of  the  opinion  of  Messrs.  Hornblower,  Johnson,  Graham  &  Hughes,  ex-Judge 
Alton  B.  Parker  rendered  a  written  opinion  to  the  effect  that  the  charter  of  the 
Westchester  Company  was  invalid,  and  could  not  be  sustained  in  the  courts.  Mr. 
Justice  Dayton,  referring  to  this  opinion,  said,  in  the  course  of  his  opinion,  rendered 
August  17,  1907: 

"I  have  read  with  much  care  and  instruction  the  opinion  of  that  eminent  jurist 
now  submitted,  though  unable  to  discern  that  he  therein  states  it  to  be  '  his  opinion 
that  the  charter  of  the  Westchester  Company  is  invalid  and  could  not  be  sustained  by 
the  courts.'" 

As  to  the  statement  made  by  Mr,  Mellcn  as  to  the  other  horn  of  the  dilemma, 
namely,  the  ability  of  the  Port  Chester  Company,  by  reason  of  the  hoped  for  consent 
of  the  Board  of  Estimate,  to  adopt  the  Westchester  route,  it  is  to  be  noted  that  on 
Januar>'  10,  1908,  the  Appellate  Division  of  the  First  Department  sustained  the  injunc- 
tion granted  by  Mr.  Justice  Dayton.  This  opinion  was  written  by  Mr.  Justice  Scott, 
and  concurred  in  by  Justices  Laughlin  and  Clarke.  There  was  a  dissenting  opinion  by 
Mr.  Justice  Ingraham,  concurred  in  by  the  presiding  Justice  Patterson. 

Summing  up  the  legal  dilemma  which  the  New  Haven  Company  claims  prevents 
it  from  going  ahead  with  the  work,  it  appears  as  to  the  first  horn  of  the  dilemma, 
namely,  the  validity  of  the  Westchester  charter,  that  the  charter  has  received  emi- 
nent judicial  indorsements  of  its  validity,  and,  as  to  the  second  horn,  namely,  the  adop- 
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tion  by  the  Port  Chester  Company  of  the  Westchester  route,  that  plan  has  been  passed 
on  adversely  by  the  Appellate  Division  and  the  trial  justice. 

VI. 

SUMMA&Y. 

The  situation  may  be  summed  up  as  follows: 

Extending  northerly  from  One  Hundred  and  Seventy-seventh  street  for  a  distance 
of  about  four  and  a  half  miles  to  the  northern  boundary  line  of  the  City,  has  lain 
for  years  a  fine  territory,  some  two  and  a  half  miles  wide,  with  a  present  peculation 
of  approximately  35,ooo,  and  having  no  transportation  facilities  save  those  afforded  by 
the  suburban  division  of  the  New  York,  New  Haven  and  Hartford  Railroad  Com- 
pany and  by  the  New  York  and  Harlem  Railroad  and  the  New  Haven  road  on  the 
extreme  eastern  and  western  borders,  respectively,  and  the  meagre  additional  trolley 
facilities  provided  by  a  line  running  up  White  Plains  Road  and  Webster  Avenue,  both 
on  the  extreme  western  edge  of  the  tract,  and  also  bv  inconsequential  lines  in  the  ex- 
treme southerly  and  northeasterly  corners  of  the  tract. 

Lying  immediately  north  of  this  New  York  City  tract  are  Westchester  County 
cities  and  towns  which  may  be  considered  New  York  City  territory.  South  of  this 
tract  is  the  more  thickly  populated  section  of  The  Bronx  extending  to  the  Harlem 
River  and  south  of  that  is  the  Borough  of  Manhattan.  Additional  railroad  facilities 
being  desired,  franchises  were  granted  to  two  presumably  competing  roads  by  The 
City  of  New  York,  and  certain  franchises  were  also  granted  to  these  companies  by 
various  municipalities  in  the  Westchester  County  territory.  It  now  appears  that  both 
these  enterprises  have  been  consolidated  as  a  part  of  the  New  York,  New  Haven  and 
Hartford  Railroad  Company's  system  of  transportation,  and  that  this  company  now 
states  that  until  there  shall  come  a  final  decision  of  the  Court  of  Appeals  sustaining 
the  validity  of  Westchester  charter  rights  or  the  necessary  approval  of  the  Port 
Chester  plan  "little  progress  can  be  made"  It  appears  also  that  the  decisions  of  the 
courts  as  to  the  legal  points  involved  in  both  of  the  New  Haven's  plans  have  been 
adverse  to  that  company,  so  far  as  they  are  known. 

It  therefore  seems  desirable  to  obtain  from  the  New  Haven  Company  definite 
information  as  to  the  following  matters: 

First — Why  has  the  work  of  constructing  the  Westchester  road  been  discontiniied 
since  1906? 

Second — When  will  the  construction  be  resumed? 

Third — When  will  the  section  from  One  Hundred  and  Seventy-seventh  street  to 
the  City  line  be  completed? 

Fourth^When  will  the  road  be  put  in  operation  over  that  section  of  the  route? 

Fifth — When  will  the  section  of  the  road  from  One  Hundred  and  Seventy-seventh 
street  to  the  Harlem  River  be  put  in  operation? 

Sixth — When  will  the  section  of  the  road  from  the  Qty  line  through  the  West- 
chester localities  be  put  in  operation? 
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In  order  to  get  this  information  from  the  New  Haven  Company,  resolutions  to 
that  eflFect  are  herewith  submitted  as  "Appendix  VIII." 

ALBERT  H.  WALKER. 
Appendix  to  Report  on  New  York,  Westchester  and  Boston  Railway  C6mpany. 
Appendix  /,  Showing  Routes,  is  Omitted. 

Appendix  II. 
Agreement  by  Westchester  Company  Accepting  the  New  York  City  Franchise. 

This  memorandum  of  agreement  made  this  nth  day  of  August,  1904,  between 
the  New  York,  Westchester  and  Boston  Railway  Company,  party  of  the  first  part, 
and  The  City  of  New  York,  party  of  the  second  part,  witnesseth  as  follows: 

Whereas,  a  certain  ordinance  entitled  "An  Ordinance  granting  to  the  New  York, 
Westchester  and  Boston  Railway  Company,  the  right  to  cross  certain  streets, 
and  highways,  and  to  construct  and  operate  a  four-track  railway  above  or  below  said 
streets  or  highways  of  the  City  of  New  York,"  was  passed  by  the  Board  of  Alder- 
meif  of  The  City  of  New  York  on  the  26th  day  of  July,  1904,  and  was  approved  and 
signed  by  the  Mayor  of  The  City  of  New  York  on  the  2d  day  of  August,  1904;  and 

Whereas,  In  and  by  section  16  of  said  ordinance  it  was  provided  that  "  This 
grant  shall  not  become  operative  until  said  railway  company  shall  duly  execute,  under 
its  corporate  seal,  an  instrument  in  writing  wherein  said  company  shall  promise, 
covenant  and  agree  on  its  part  and  behalf  to  conform  to  and  abide  by  and  perform 
all  the  terms  and  conditions  and  requirements  in  this  ordinance  fixed  and  contained,  and 
file  the  same  in  the  office  of  the  Comptroller  of  The  City  of  New  York,  within  ten 
days  after  the  adoption  of  this  ordinance." 

Now  therefore,  in  consideration  of  the  premises,  and  of  the  consent,  right  or 
privilege  granted,  as  in  said  ordinance  contained,  the  party  of  the  first  part  hereby 
promises,  covenants  and  agrees  to  and  with  the  party  of  the  second  part,  that  the 
party  of  the  first  part  will,  on  its  part  and  behalf,  conform  to  and  abide  by  and 
perform  all  the  terms  and  conditions  and  requirements  in  said  ordinance  fixed  and 
contained,  which,  by  the  terms  thereof,  are  required  to  be  observed  and  performed  by 
the  party  of  the  first  part. 

In  witness  whereof,  the  said  party  of  the  first  part  has  caused  these  presents  to 
be  signed  by  its  Vice-President,  and  its  seal  to  be  hereunto  affixed,  and  the  execution 
hereof  and  its  seal  to  be  attested  by  its  Secretary,  all  in  conformity  with  the  By-Laws 
and  with  resolutions  of  the  Board  of  Directors,  duly  passed. 

(Signed)  NEW  YORK,  WESTCHESTER  AND  BOSTON 

RAILWAY   COMPANY, 

(Signed)  Samuel  Hunt,  Vice-President. 

[seal.] 

Attest : 

H.  C.  Winchester,  Secretary. 
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I,  H.  Carroll  Winchester,  Secretary  of  the  New  York,  Westchester  and  Boston 
Railway  Company,  do  hereby  certify  that  at  a  meeting  of  the  Board  of  Directors  of 
said  company,  held  on  the  8th  day  of  August  nineteen  hundred  and  four,  at  ivhich  a 
majority  of  the  directors  were  present,  which  meeting  was  held  pursuant  to  due  notice 
thereof  a  resolution  was  duly  filed  approving  of  the  foregoing  agreement,  and  author- 
izing the  vice-president  and  secretary  to  execute  the  same. 

In  witness  whereof,  I  have  hereunto  set  my  hand  and  affixed  the  seal  of  the  said 
company  this  nth  day  of  August,  nineteen  hundred  and  four. 

[seal.]  (Signed)  H.  C  WINCHESTER,  Secretary. 

County  of  New  York,  ss. : 

On  this  nth  day  of  August  in  the  year  1904,  before  me  personally  came  H.  Carroll 
Winchester  of  The  Gty  of  New  York  with  whom  I  am  personally  acquainted,  who 
being  by  me  duly  sworn  said,  that  he  resided  in  said  City  of  New  York;  that  he  was 
the  Secretary  of  the  New  York,  Westchester  and  Boston  Railway  Company;  that  he 
knew  the  corporate  seal  of  the  said  company;  that  the  seal  affixed  to  the  within 
instrument  was  such  corporate  seal;  that  it  was  so  affixed  by  order  of  the  board  of 
directors  of  the  said  company,  and  that  he  signed  his  name  thereto  by  like  order  as 
secretary  of  the  said  company. 

And  the  said  H.  Carroll  Winchester  further  said  that  he  was  acquainted  with 
Samuel  Hunt  and  knew  him  to  be  the  vice-president  of  the  said  company;  that  the 
signature  of  the  said  vice-president  subscribed  to  the  said  instrument  was  in  the 
genuine  handwriting  of  the  said  Samuel  Hunt;  and  was  thereto  subscribed  by  the  like 
order  of  the  said  board  of  directors  and  in  the  presence  of  him  the  said  H.  Carroll 
Winchester;  that  William  L.  Bull  the  president  of  said  corporation  was  absent  in 
Europe  at  the  time  of  the  execution  of  said  agreement. 

[SEAL.]  (Signed)  J.  R.  WILLIAMS,  Notary  Public. 

Appendix  III,  Showing  Work  Done,  is  Omitted. 

Appendix   IV. 

Notes  by  Engineer  Myers  as  to  Work  Done  on  the  Westchester  Route. 

New  York,  Jan.  24,  1908 
Notes  of  a  trip  over  the  line  of  the  Boston  and  Westchester  Railroad  from  the 
corner  of  West  Farms  Road  and  Morris  Park  Ave.,  in  the  Borough  of  The  Bronx,  to 
the  Mount  Vernon  line,  made  on  January  23,  1908. 


In  general  the  embankments  cuts  and  bridges  of  this  railroad  seem  to  have  been 
made  for  four  tracks. 

The  bridges  are  generally  plate  girders  half-through  or  deck  spans,  with  columns 
along  the  centre  lines  and  curb  lines  of  the  streets  crossed,  and  with  concrete  abutments. 
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A  line  of  ducts  with  concrete  manholes  appears  to  have  been  constructed  under  the 
road  bed.  Where  bridges  occur  this  duct  line  is  depressed  and  remains  under  ground 
beneath  the  bridges. 

Xo  ties  or  rails  have  been  laid,  except  on  the  bridge  over  the  Boston  road  where 
the  rails  of  two  tracks  are  roughly  laid  in  place. 

la  a  vacant  lot  at  the  northwest  corner  oi  Morris  Park  ave.  and  West  Farms 
Road  there  is  a  pile  of  columns  and  girders.  There  is  a  pile  of  similar  material  and  a 
pile  of  fish  plates  on  the  east  side  of  the  line,  just  north  of  the  Saw  Mill  Lane. 

Beginning  east  of  Bronx  Park  a  short  embankment  brings  the  road  to  Oakley 
Ave.  This  is  crossed  by  a  bridge  as  are  White  Plains  Avenue,  near  Sagamore 
street,  and  Brown  ave.,  somewhat  farther  east.  At  the  south  side  of  Bear  Swamp 
Road  an  abjftment  and  some  column  footings  have  been  built. 

North  of  this  point  no  construction  work  was  seen  until  a  point  abou%  1,500  feet 
south  of  Saw  Mill  Lane  was  reached.  At  this  point  the  road  is  in  a  shallow  cut,  which 
runs  out  to  an  embankment  just  south  of  the  Lane.  Here  two  bridges  were  found, 
0:1c  evidently  over  a  future  street  and  the  second  over  the  Saw  Mill  Lane  and  a  stream 
wiiich  crosses  the  lane  at  this  point. 

This  stretch  of  the  road  continues  in  what  appears  to  be  a  tangent  almost  to  the 
Mt.  Vernon  line  where  it  curves  slightly  to  the  west. 

East  Chester  Road  is  carried  above  the  railroad  on  a  bridge  similar  to  those 
described.  A  street  paving  of  asphalt  is  in  use  on  the  bridge.  Both  north  and  south  of 
li'ist  Giester  Road  the  railway  is  in  deep  cut. 

North  of  here  and  before  crossing  Boston  Road  there  is  much  embankment  and 
four  bridges  have  been  built  seemingly  to  provide  for  future  streets  under  the  railway. 

Another  bridge  carries  the  railroad  over  the  Boston  Road  at  a  sharp  angle. 

There  is  one  more  bridge  (over  a  future  street)  before  reaching  Dyer  Avenue. 

This  avenue,  like  the  Boston  Road  lies  beneath  th€  railway  which  is  carried  on  a 
bridge  above.  Here  seems  to  be  the  northerly  end  of  the  construction  work  in  the 
Borough  of  The  Bronx.    The  Mount  Vernon  line  is  only  a  short  distance  beyond. 

Jan.  27,  1908.  JOHN  H.  MYERS,  Eng.  2nd  Div. 

Appendix  V. 
Statement   by   The   City  and   County   Contract  Company  as   to   Legal  DiMculties  of 

Westchester  Company. 
"The  City  and  County  Contract  Company  has  not  abandoned  construction  as 
alleged,  although  it  is  not  doing  any  actual  construction  work  at  the  present  time. 
In  the  Fall  of  1906,  and  for  some  time  prior  to  that  period  it  has  been  obliged  to 
greatly  curtail  the  work  of  construction  for  want  of  necessary  right  of  way.  Under 
the  contract  between  this  Company  and  the  Westchester  Company,  the  latter  is 
obligated  to  condemn  any  and  all  lands  within  the  right  of  way  of  the  railroad,  which 
this    Company   cannot   acquire   by   purchase.     Said   condemnation   proceedings    to   be 
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brought  at  the  request  of  this  Company  and  to  be  carried  on  by  Westchester  Company 
in  its  own  name  and  through  its  own  attorneys  and  counsel.  It  became  evident  many 
months  prior  to  October,  1906,  that  the  right  of  way  for  the  railroad  contained  with 
the  holdings  of  real  estate  known  as  the  Morris  Park,  the  As  tor,  the  Van  Gasabcck. 
the  Wood  and  the  Laughran  properties,  could  not  be  purchased  or  acquired  except 
in  condemnation  proceedings ;  and  these  parcels  were  so  located  as  to  make  it  impossi- 
ble to  proceed  with  construction  on  much  of  the  right  of  way  that  we  owned,  without 
obtaining  the  necessary  portions  of  some  or  all  of  these  parcels,  especially  through  the 
Astor,  Morris  and  Van  Gaasbeek  properties.  My  company  notified  the  Railway  G>m- 
pany  to  condemn  and  condemnation  proceedings  were  begun,  but  the  Railway  Company 
was  never  able  to  make  any  headway  with  the  proceedings,  and,  as  I  am  informed  and 
believed,  some  of  these  proceedings  have  been  discontinued  or  are  about  to  be  dis- 
continued because  the  Railway  Company  never  made  proper  service  of  the  notices  of 
location  required  by  law. 

"In  each  condemnation  proceeding  an  answer  was  filed  attacking  'the  Charter  of 
the  Railway  Company  at  every  point  and  denying  its  right  to  condemn  and  the  values 
stated  in  each  answer  were  so  excessive  that  this  Company  was  unable  to  deposit  the 
amount  necessary  to  enable  the  Railway  Company  to  go  into  possession  p*ending  the 
litigation. 

"The  Railway  Company  was  never  able  prior  to  the  Fall  of  1906,  to  obtain  a  fran- 
chise to  cross  the  streets  in  New  Rochelle  from  the  authorities  of  that  City,  or  to 
obtain  an  order  from  the  Supreme  Court  permitting  it  to  cross  streets  and  highways 
in  the  Village  of  Pelham — although  this  company  assisted  it  in  every  way  possible; 
and  I  am  informed  and  believe  that  the  application  to  cross  the  streets  and  highways 
in  the  Village  of  Pelham  has  been  withdrawn  and  that  the  franchise  from  New 
Rochelle  was  granted  after  said  Perry  and  Thorne  are  alleged  to  have  secured  control 
of  the  Railway  Company.  I  therefore  state  that  this  Company  has  not  abandoned 
construction  work  and  that  it  has  at  all  times  been  ready  and  willing  to  proceed 
therewith  and  that  all  delays  in  construction  and  the  failure  to  proceed  with  the  same 
in  an  adequate  manner  have  been  due  to  the  neglect  and  failure  of  the  Railway  Com- 
pany to  carry  out  its  part  of  the  said  contract  as  above  stated." 

Appendix  VI. 
Statement  by  The  City  and  County  Contract  Company  as  to  Financial  DiMculties  of 

Westchester  Company. 
**The  underwriting  furnished  by  the  said  Syndicate  Managers  from  which  pay- 
ment could  be  expected  never  amounted  to  more  than  $8,820,000  in  cash — and  of  this 
amount  persons  and  corporations  subscribing  to  $1,205,000,  as  I  am  informed  and  be- 
lieved, had  refused  to  make  any  payments  whatever  and  were  being  sued  by  the  Syn- 
dicate Managers,  or  suits  were  in  contemplation.  Of  the  other  $7,615,000  about  $4,- 
070,000  exclusive  of  accrued  interest  had  already  actually  been  paid  in  and  expended 
on  the  work  described  in  said  complaint  and  for  other  necessary  purposes.     More- 
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over,  of  the  $S,820,ooo  underwriting,  $1,500,000,  though  subscribed  to  by  a  third  party, 
was  actually  financed  by  my  Company.  A  first  call  of  20%  was  made  thereon  and  paid 
in  amounting  to  $300,000.  This  $300,000  was  raised  upon  the  obligations  of  this  com- 
pany and  was  the  proceeds  of  the  notes  referred  to  in  Paragraph  Ninth  of  the  com- 
plaint— ^so  that  in  reality  the  said  Syndicate  furnished  in  cash  not  exceeding  $3,770,000. 
exclusive  of  accrued  interest. 

"In  addition  to  the  promissory  notes  set  out  in  said  Paragraph  Ninth,  this  Com- 
pany was  indebted  on  other  promissory  notes  about  to  fall  due  to  the  amount  of  about 
$600,000.  Moreover  one  subscriber  to  the  syndicate  underwriting,  the  Guarantee  Title 
&  Trust  Co.,  Pittsburg,  had  brought  suit  in  the  United  States  Court  of  this 
District  to  cancel  its  subscription  and  obtain  a  repayment  of  the  moneys  paid  in  by  it, 
the  grounds  alleged  in  the  petition  in  said  suit,  being  principally  the  invalidity  of  the 
Charter  of  Railway  Company  and  the  fraudulent  representations  of  the  plaintiff  herein, 
made  to  obtain  said  subscription. 

"It  was  apparent  to  all  parties  interested  that  no  call  could  be  made  at  the  time 
for  a  further  payment  on  the  underwriting  and  yet  that  without  such  payment  this 
Company  would  be  unable  to  meet  its  obligations  and  would  be  face  to  face  with  the 
prospect  of  a  receivership,  influenced  by  these  considerations  and  by  the  desire  to  save 
the  Company  and  protect  the  interest  of  its  stockholders  the  Board  of  Directors  of 
my  Company  made  the  agreement  alleged  in  paragraph  Ninth.  I  therefore  allege  that 
it  was  the  failure  of  the  said  syndicate,  through  its  said  Syndicate  Managers  and 
principally  through  the  failure  of  said  Robinson  (the  plaintiff  herein)  to  furnish 
sufficient  moneys,'  that  this  Company  was  forced  to  enter  into  the  said  agreement. 

"Much  of  the  underwriting  was  not  collectible  and  this  was  substituted  by  sub- 
scriptions from  Perry  &  Thorne.  On  or  about  May  12,  1907,  the  Syndicate  agreement 
appointing  the  plaintiff  and  his  partner  Syndicate  Managers  expired  by  limitation,  and 
there  is  now  no  person  to  make  any  call  whatever  upon  the  underwriters  or  to  ar- 
range for  the  payment  of  further  moneys  by  the  underwriters,  as  I  am  informed  and 

believe." 

Appendix  VII. 

Statement  by  President  Mellen  as  to  Plans  of  the  New  York,  New  Haven  and  Hart- 
ford Railroad  Company. 

"New  York,  New  Haven  &  H.^rtford  Railroad  Company, 
New  Haven,  Conn., 

December  31,  1907. 

.Mr.  Joseph  Haac,  Secretary ^  Board  of  Estimate  and  Apportionment,  City  of  New 
York,  No.  277  Broadway,  New  York  City : 
Dear  Sir — Referring  to  the  resolution  of  the  Board  of  Estimate  and  Apport-onment 
adopted  December  20,  1907,  requiring  the  New  York,  New  Haven  and  Hartford  Railroad 
Company  to  submit  to  the  Board  on  or  before  January  i,  1908,  a  statement  in  writing 
setting  forth  in  full  all  facts  relative  to  the  ownership  and  control  by  itself  or  any 
of  its  allied  interests  of  Millbrook  Company,  New  York,  Westchester  and  Boston  Rail- 
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way  Company,  and  the  New  York  and  Port  Qiester  Railroad  Company,  individually 
or  collectively,  or  the  franchises  granted  to  the  New  York,  Westchester  and  Boston 
Railway  Company  or  the  New  York  and  Port  Chester  Railroad  Company,  and  of  its 
intentions  in  regard  to  the  construction  and  operation  of  the  lines  of  the  two  last 
named  companies,  the  said  New  York,  New  Haven  and  Hartford  Railroad  Company 
respectfully  submits  the  following : 

This  company  owns  all  the  stock  of  Millbrook  Company,  a  corporation  organized 
and  existing  under  the  Business  Corporation  Law  of  the  State  of  New  York.  The 
company  was  organized  on  or  about  the  5th  day  of  November,  1906.  The  total  author- 
ized issue  of  stock  of  that  company  is  $100,000,  consisting  of  1,000  shares  of  the  par 
value  of  $100  each.    All  of  this  stock  is  owned  by  the  New  Haven  Company. 

Millbrook  Company  in  turn  since  a  date  prior  to  July  i,  1907,  has  owned  and  now 
owns  91,581  shares  of  the  stock  of  New  York  and  Port  Chester  Railroad  Company, 
being  all  the  stock  of  that  company  issued  and  outstanding,  excepting  that  nine  qualify- 
ing shares  are  held  by  the  directors  of  the  company. 

New  York  and  Port  Chester  Railroad  Company  since  a  date  prior  to  July  i,  1907, 
has  owned  and  now  owns  the  following  securities  of  New  York,  Westchester  and 
Boston  Railway  Company: 

(a)  5,639  shares  of  the  stock  of  New  York,  Westchester  and  Boston  Railway 
Company,  par  value  $100  a  share. 

(b)  The  beneficial  interest  in  23,4895/^  shares  of  stock  of  New  York,  Westchester 
and  Boston  Railway  Company,  evidenced  by  voting  trust  certificates. 

(c)  $13,490,000  out  of  $13,500,000  of  a  certain  underwriting  agreement  calling  upon 
conditions  therein  stated  for  $15,000,000  of  bonds  and  45,000  shares  of  stock  of  New 
York,  Westchester  and  Boston  Railway  Company,  evidenced  by  voting  trust  certificates 
now  held  by  Knickerbocker  Trust  Company  under  the  said  syndicate  agreement  of 
underwriting.  All  of  said  underwriting  interests,  with  the  exception  of  $10,000,  arc 
now  held  by  this  company,  but  the  same  have  not  yet  been  paid  in  full.  Upon  com- 
pletion of  payments  to  said  underwriting  this  company  will  be  entitled  to  44,967  shares 
of  stock  of  New  York,  Westchester  and  Boston  Railway  Company,  evidenced  by 
voting  trust  certificates. 

It  is  the  intention  of  the  New  York,  New  Haven  and  Hartford  Railroad  Company 
to  cause  to  be  constructed  a  railroad  from  the  Harlem  river  to  Port  Chester,  consist- 
ing of  two  tracks,  from  the  Harlem  river  to  One  Hundred  and  Seventy-seventh  street, 
four  tracks  from  One  Hundred  and  Seventy-seventh  street  to  the  city  line,  and  two 
tracks  from  the  city  line  to  Port  Chester;  such  road  to  be  high  speed  electric  railroad, 
in  compliance  with  the  provisions  of  the  franchises  heretofore  granted  by  The  City 
of  New  York  to  the  Port  Chester  Company  and  the  Westchester  Company. 

The  purpose  and  desire  of  this  company  is  to  construct  such  railroad  upon  the  best 
available  route  between  the  Harlem  river  and  Port  Chester,  whether  the  route  already 
laid  down  by  the  New  York  and  Port  Qiester  Railroad  Company,  or  the  New  York, 
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Westchester  and  Boston  Railway  Company,  or  the  New  York,  New  Haven  and  Hart- 
ford Company. 

The  plan  under  which  this  construction  is  to  be  made  has  not  taken  final  form 
only  because  6f  the  resistance  by  property  owners  disputing  in  the  courts  the  validity 
of  the  charter  of  the  New  York,  Westchester  and  Boston  Railway  Company.  It  was 
hoped  that,  pending  a  decision  upon  this  charter,  the  work  of  construction  misfit 
proceed,  in  so  far  as  it  covered  that  portion  of  the  route  from  One  Hundred  and  Sev- 
enty-seventh street  to  the  city  line,  by  the  New  York  and  Port  Chester  Company  under 
an  agreement 'with  the  New  York,  Westchester  and  Boston  Railway  Company.  For 
such  purpose  application  was  made  to  your  Honorable  Board  for  leave  to  cross  the 
streets  in  the  Borough  of  The  Bronx  upon  the  route  of  the  New  York  and  Port  Chester 
Railroad  Company,  as  amended. 

This  attempt  to  construct  promptly  has  encountered  the  opposition  of  one  of  the 
stockholders  of  the  Westchester  Company,  in  whose  suit  an  injunction  has  been  granted 
preventing  your  Board,  at  least  for  the  present,  from  granting  the  application  of  the 
New  York  and  Port  Chester  Railroad  Company. 

The  New  York,  New  Haven  and  Hartford  Railroad  Company  has  no  preference  as 
to  the  charter  finally  to  be  adopted,  its  only  desire  being  that  the  road  shall  be  built 
under  the  charter  of  the  company,  which  shall  be  free  from  legal  question. 

The  route  selected  between  One  Hundred  and  Seventy- seventh  street  and  the  city 
line  is  that  which  this  company  desires  finally  to  construct,  and  upon  which  railroad  a 
considerable  amount  of  work  has  already  been  done. 

Since  the  filing  of  the  application  for  change  of  route  by  the  Poiitchester  Comr 
pany,  additional  property  has  been  purchased  between  One  Hundred  and  Seventy- 
seventh  street  and  the  city  line,  and  the  company  has  now  bought,  or  arranged  to  buy, 
substantially  all  property  between  those  two  points,  with  the  exception  of  a  few  pieces, 
as  to  which  it  is  evident  that  it  will  be  necessary  to  commence  condemnation  pro- 
ceedings in  order  to  acquire  the  necessary  right  of  way. 

Until  either  the  Westchester  Company,  by  reason  of  a  final  decision  by  the  Court  of 
Appeals  sustaining  the  validity  of  its  charter  rights,  is  in  a  position  to  condemn,  or  the 
Port  Chester,  by  reason  of  the  consent  of  the  Board  to  cross  the  streets  on  its  amended 
route,  is  in  like  position,  little  progress  can  be  made  in  this  regard. 

On  December  27,  1907,  Judge  Charles  F.  Brown,  the  referee  before  whom  the  pro- 
ceedings to  determine  the  validity  of  the  Westchester  charter  were  pending  in  the  form 
of  a  condemnation  proceeding  to  acquire  property  of  Mrs.  Arabella  D.  Huntington, 
rendered  an  opinion  sustaining  the  validity  of  the  charter  of  that  company. 

If  this  charter  is  finally  sustained  it  is  the  intention  and  desire  of  this  company  that 
the  New  York  and  Port  Chester  Railroad  Company  and  the  New  York,  Westchester 
and  Boston  Railway  Company  shall  be  consolidated  or  merged  in  accordance  with  the 
provisions  of  law  so  as  to  form  one  company.  Should,  however,  the  decision  of  Judge 
Brown  be  reversed,  and  the  Court  of  Appeals  adjudge  the  charter  of  the  Westchester 
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Company  to  be  invalid,  the  construction  of  the  road  will  be  completed  under  the  Port 
Chester  charter. 

The  consolidation  or  merger  of  these  two  companies  is,  of  course,  subject 
to  the  consent  of  your  Board  and  to  that  of  the  Public  Service  Commission.  It 
is  the  intention  of  this  company  to  cause  such  application  to  be  made  as  shall  be  neces- 
sary to  accomplish  that  purpose  as  soon  as  that  situation  shall  have  arisen. 

Yours  truly, 

C.  S.  MELLEN,  President" 

Apfiendix  VIII,  being  resolutions  adopted  by  the  Commission,  is  printed  immedi- 
ately preceding  the  report. 

(3»  0-27S 

Upon  motion,  duly  seconded,  the  following  order  was  adopted: 

Complaint  Order  (No.  275). 

Scott  MacRSynolds, 

Complainant, 
against 

Coney  Island  and  Brooklyn  Railroad  Com- 
pany, 

Defendant. 
"Ten  cent  fare  to  Coney  Island." 

The  order  of  the  Commission,  being  Order  No.  275,  for  satisfaction  or  answer 
within  ten  (10)  days  as  to  the  rate  of  fare  to  and  from  Coney  Island,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(4)  O-^ 

Upon  motion,  duly  seconded,  the  following  order  was  adopted: 

CoMri.ATNT  Order  (No.  276). 

Scott  MacReynolds, 

Complainant, 
against 

Brooklyn  Union  Elevated  Railroad  Com- 
pany, Nassau  Electric  Railroad  Company, 
Brooklyn  Heights  Railroad  Company, 
Brooklyn,  Queens  County  and  Suburban 
Railroad  Company,  Coney  Island  and 
Gravescnd  Railway  Company, 

Defendants. 
"Ten  cent  fare  to  Coney  Island." 

The  order  of  the  Commission,  being  Order  No.  276,  for  satisfaction  and  answer 
within  ten  (10)  days  as  to  the  rate  of  fare  to  and  from  Coney  Island,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 
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(5)  0-275A 
Commissioner  Bassett  moved  the  adoption  of  the  following  order : 

Complaint  Order  (No.  275 a). 

J.  Monheimer, 

Complainant, 
against 
Coney  Island  and  Brooklyn  Railroad  Com- 
pany, ' 

Defendant. 
"Ten  cent  fare  to  Coney  Island." 

The  order  of  the  Commission,  being  Order  No.  275 A,  for  satisfaction  or  answer 
-within  ten  (10)  days  as  to  the  rate  of  fare  to  and  from  Coney  Island,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(6)  O-276A 
Commissioner  Bassett  moved  the  adoption  of  the  following  order: 

CoMPLAi.N'T  Order  (No.  276A). 

J.  Monheimer, 

Complainant, 
against 
Brooklyn  Union  Elevated  Railroad  Com- 
pany, Brooklyn  Heights  Railroad  Com- 
pany, Nassau  Electric  Railroad  Company, 
Brooklyn,  Queens  County  and  Suburban 
Railroad  Company.  Coney  Island  and 
Gravesend  Railway  Company,  South 
Brooklyn  Railway  Company,  Sea  Beach 
Railway  Company, 

Defendants. 

"Ten  cent  fare  to  Coney  Island." 

The  order  of  the  Commission,  being  Order  No.  276A,  for  satisfaction  or  answer 
within  ten  (10)  days  as  to  the  rate  of  fare  to  and  from  Coney  Island,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(7)  0-277 
The  Secretary  presented  the  following  order : 

Complaint  Order  (No.  277). 

George  Fox, 

Complainant, 
against 
Brooklyn  City  Railroad  Company, 
Defendant. 
"Service  in  Third  avenue." 

The  order  of  the  Commission,  being  Order  No.  277,  for  satisfaction  or  answer 
within  ten  (10)  days  as  to  service  on  Third  avenue  line,  was  approved,  confirmed  and 
ordered  filed  in  the  office  of  the  Commission. 
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(8)  0-278 

The  Secretary  presented  the  following  hearing  order,  and  it  was  moved  and  sec- 
onded that  the  same  be  adopted  by  the  Commission : 

Hearing  Order  (No.  278). 
In  the  Matter 
of 
The     application    of    The    City    of    New 
York,  relative  to  opening  across  the  tracks 
of  the   New   York    and    Putnam    Divi- 
sion of  the  New  York  Central  and  Hud- 
son   River   Railroad   Company  of   West 
Two  Hundred  and  Thirty-fourth  street, 
in  the  Borough  of  The  Bronx. 

An  application  having  been  made  by  The  City  of  New  York  under  section  61  of 
the  Railroad  Law,  to  this  Commission,  to  determine  whether  a  certain  proposed  new 
street,  namely,  West  Two  Hundred  and  Thirty- fourth  street,  in  the  Borough  of  The 
Bronx,  shall  pass  over  or  under  or  at  grade  of  the  tracks  of  the  New  York  and  Put- 
nam Division  of  the  New  York  Central  and  Hudson  River  Railroad  Company,  and 
application  having  been  made  to  the  Public  Service  Commission  for  the  First  District 
by  The  City  of  New  York  for  the  appointment  of  a  time  and  place  for  a  hearing  in  re- 
lation thereto: 

Resolved,  That  a  hearing  be  had  in  the  hearing  room  in  the  office  of  the  Public 
Service  Commission  for  the  First  District,  at  No.  154  Nassau  street,  Borough  of  Man- 
hattan, City  of  New  York,  at  2  p.  m.,  March  5,  1908,  and  that  at  least  ten  days'  notice 
of  the  said  hearing  be  given  to  the  proper  persons,  as  required  by  law. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(9)  .       .  0-279 

Commissioner  Eustis  moved  the  adoption  of  the  following  order,  which  was  duly 

seconded : 

Hearing  Order  (No.  279). 

In  the  Matter 
of 
The  hearing  upon  the  motion  of  the  Com- 
mission on  the  question  of  improvement 
in  and  addition  to  the  service  of  the 
New  York  Central  and  Hudson  River 
Railroad  Company  and  of  the  New  York, 
New  Haven  and  Hartford  Railroad  Com- 
pany, in  respect  to  changes  in  manner 
of  announcing  trains  at  the  One  Hundred 
and  Twenty-fifth  street  station. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  9th  day  of  March,  1908,  at  11  o'clock  in  the 
forenoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms 
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of  the  Commission,  No.  154  Nassau  street,  Borough  of  Manhattan,  City  of  New  York, 
State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment,  appli- 
ances or  service  of  the  New  York  Central  and  Hudson  River  Railroad  Company  and 
the  New  York,  New  Haven  and  Hartford  Railroad  Company,  in  respect  to  transporta- 
tion of  persons  in  the  State  of  New  York,  are  unreasonable,  improper  or  inadequate, 
and  whether  changes,  improvements  and  additions  thereto  ought  reasonably  to  be  made 
in  the  manner  below  set  forth,  in  order  to  promote  the  security  and  convenience  of  the 
public,  or  in  order  to  secure  adequate  service  and  facilities  for  the 
transportation  of  passengers,  and  if  such  be  found  to  be  the  fact,  then  to  determine 
whether  a  change,  addition  and  improvement  in  regulations,  practices,  equipment,  ap- 
pliances and  service  of  the  said  companies,  as  hereinafter  set  forth,  are  such  as  may 
be  just,  reasonable,  adequate  and  proper  and  ought  reasonably  to  be  made  to  accom- 
modate the  passenger  traffic  offered  to  them  and  to  promote  the  convenience  of  the 
public,  or  in  order  to  secure  adequate  service  and  facilities  for  the  transportation  of 
passengers,  that  is  to  say: 

Whether  the  following  changes,  additions  and  regulations  should  be  put  into 
effect : 

(i)  That  the  said  railroads  designate  an  experienced  announcer  or  announcers 
who  shall  be  on  duty  at  all  times  at  the  One  Hundred  and  Twenty-fifth  street  station 
for  the  purpose  of  indicating  to  all  passengers  in  the  waiting  rooms  and  on  the  plat- 
forms the  arrival  of  all  trains,  and  that  a  system  be  adopted  and  maintained  whereby  the 
announcer  or  announcers  shall  be  informed  several  minutes  in  advance  of  the  arrival 
of  each  train  as  to  the  destination  of  that  train,  and  that  there  shall  be  at  all  times  on 
the  platform  for  north  bound  trains  at  least  one  man  who  shall  give  his  entire  time  to 
the  work  of  properly  announcing  trains  and  giving  information. 

(2)  That  the  railroads  shall  cause  suitable  signs  to  be  properly  placed  explaining 
the  system  of  announcing  trains  and  indicating  certain  officials  to  whom  any  passenger 
may  apply  for  information  as  to  the  time  of  departure  of  trains  and  as  to  the  destination 
of  trains. 

And  if  any  such  regulations,  changes,  improvements  and  additions  be  found  to  be 
such  as  ought  to  be  made  as  aforesaid,  then  to  determine  the  details  of  such  changes, 
improvements  and  additions  and  to  determine  what  period  would  be  a  reasonable  time 
within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 

Further  ordered,  That  the  said  the  New  York  Central  and  Hudson  River  Railroad 
Company  and  New  York,  New  Haven  and  Hartford  Railroad  Company,  be  given  at 
least  ten  days'  notice  of  such  hearing,  by  service  upon  each  of  them,  either  personally 
or  b}'  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  companies 
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be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(10)  0-255 
The  Secretary  stated  that  a  communication  had  been  received  from  the  Coney 

Island  and  Brooklyn  Railroad  Company,  upon  final  order  No.  255,  with  regard  to 
circuit  breakers,  notifying  the  Commission  that  the  terms  of  the  order  were  accepted 
and  would  be  obeyed.    The  answer  was  ordered  filed. 

(11)  0-227 
The  Secretary  presented  the  following  communication  from  the  Interborough  Rapid 

Transit  Company,  upon  order  No.  227,  as  to  information  with  regard  to  train  de- 
spafchers,  the  movement  of  trains,  and  "trouble  reports,"  which  was  ordered  filed : 

Interborough    Rapid    Transit    Company,! 

Nos  13  TO  21  Park  Row,  V 

New  York^  February  17,  1908.        J 

Mr.  Travis  H.  Whitney,  Secretary,  Public  Service  Commission,  Tribune  Building, 

New  York  City: 

Dear  Sir — Replying  to  Order  No.  227  of  the  Public  Service  Commission  for  the 
First  District,  the  following  information  will,  I  think,  answer  the  questions  pro- 
pounded : 

(i)  Train  despatchers  are  stationed  at  the  following  points  on  the  subway  and 
elevated  lines: 

Subway  Division — 

Two  Hundred  and  Thirtieth  street  and  Broadway;  Dyckman  street,  One  Hundred 
and  Thirty-seventh  street  and  Broadway;  One  Hundred  and  Eightieth  street  and 
Boston  road;  One  Hundred  and  Forty-fifth  street  and  Lenox  avenue;  Ninety-sixth 
street;  Brooklyn  Bridge;  Borough  Hall. 

Elevated  Division — 

Second  Avenue  Line— One  Hundred  and  Twenty-ninth  street,  Canal  street,  South 
Ferry. 

Third  Avenue  Line — Bronx  Park,  One  Hundred  and  Seventy-ninth  street,  One 
Hundred  and"  Twenty-ninth  street,  City   Hall. 

Sixth  Avenue  Line — One  Hundred  and  Fifty-fifth  street,  Franklin  street,  Rector 
street.  South  Ferry. 

Ninth  Avenue  Line — One  Hundred  and  Thirty-fifth  street.  Rector  street. 

(2)  These  despatchers  do  not  make  a  record  of  the  actual  time  of  the  train 
nu>vement  past  such  points. 
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is)  The  train  despatchers'  duties  are  to  despatch  trains.  The  record  of  these 
trains  is  kept  by  train  clerks  in  the  despatchers*  offices. 

(4)  To  furnish  the  Commission  with  certified  copies  of  all  the  train  sheets  kept 
on  January  21,  1908,  on  the  subway  and  elevated  divisions  would  be  a  very  large  under- 
taking. Train  sheets  are  not  kept  in  duplicate,  and  to  make  copies  would  necessitate 
copying  four  hundred  and  twenty-one  large,  finely  written  sheets,  and  would  require 
considerable  time  and  the  employment  of  additional  forces. 

It  is  hoped  that  the  object  of  the  Commission  will  be  obtained  by  an  inspection 
of  these  records,  or  by  our  supplying  copies  of  the  train  sheets  for  certain  specified 
points  and  periods. 

(5)  The  General  Manager's  office  is  supplied  with  reports  indicating  whether 
the  trains  on  the  various  lines  were  or  were  not  being  operated  in  accordance  with 
the  schedules,  and  the  causes  of  any  interruption  to  the  train  schedule. 

(6)  Attached  hereto  are  copies  of  the  daily  delay  reports  for  the  subway  and 
elevated  divisions  on  January  21,  1908. 

I  hope  this  statement  will  supply  the  information  sought  by  the  Commission. 

Very  truly  yours, 

(Signed)  E.  P.  BRYAN,  President. 

( 12)  0-280 

The  Secretary  presented  the  following  verified  communication  from  the  Brooklyn 
Union  Elevated  Railroad  Company,  upon  Final  Order  No.  257,  with  regard  to  the 
keeping  of  a  wrecking  car  at  the  Brooklyn  Bridge: 

Brooklyn  Union  Elevated  Railroad  Company,  ^ 

No.  8s  Clinton  Street,  !- 

Brooklyn,  N.  Y.,  February  17,  1908.        J 

Mr.   Travis  H.   Whitney,  Secretary,  Public  Servian  Commission,  No.   154   Nassau 
Street,  New  York  City: 

Dear  Sir — I  beg  to  acknowledge  receipt  of  Final  Order  No.  257  on  hearing  on 
Order  213  in  the  matter  of  wrecking  car  at  the  Brooklyn  Bridge,  and  to  say  in  reply 
that  the  terms  of  the  order  are  accepted  and  will  be  obeyed  with  the  following  ex- 
ception : 

The  tools  and  appliances  which  have  been  requisitioned  to  equip  the  tool  boxes 
which  we  propose  to  install  upon  the  bridge  will  not  be  delivered  in  time  to  enable  us 
to  complete  the  work  by  the  ist  proximo  as  specified  in  paragraph  one  of  the  order, 
and  we  therefore  request  an  extension  of  that  date  to  and  including  April  i,  1908. 

Yours  truly, 

(Signed)  J.  F.  CALDERWOOD, 

Vice-President  and  General  Manager. 
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Commissioner  Bassett  thereupon  moved  the  adoption  of  the  following  extension 
order,  which  was  duly  seconded : 

Extension  Order  (No.  280), 

In  the  Matter 

of 

« 
Regulations,  practices,  equipment   and  ser- 
vice   of    the    Brooklyn    Union    Elevated 
Railroad  Company.     ^'Wrecking  train  at 
Brooklyn,  terminal  of  Brooklyn  Bridge." 

An  order  of  the  Commission,  No.  257,  having  been  made  herein  on  or  about  the 
nth  day  of  February,  1908,  ordering  and  directing  the  Brooklyn  Union  Elevated  Rail- 
road Company  to  install  at  or  in  the  immediate  neighborhood  of  the  BrooklvTi  Bridge 
six  large  boxes  of  wrecking  tools,  on  or  before  the  ist  day  of  March,  1908,  and  the 
said  Brooklyn  Union  Elevated  Railroad  Company  having  applied  in  writing  for  an 
extension  of  such  time, 

Now,  on  motion  it  is 

Ordered,  That  the  time  of  the  Brooklyn  Union  Elevated  Railroad  Company  within 
which  to  install  the  six  boxes  above  mentioned  be  and  the  same  hereby  is  extended  to 
and  including  the  ist  day  of  April,  190S. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried.  2 

(13)  3205 
The  Secretary  presented  a  communication  from  James  P.  Davenport,  Chairman 

of  the  Legislative  Committee  of  the  Sterling  Republican  Club,  of  the  Twenty-third  As- 
sembly District,  with  regard  to  Assembly  Bill  No.  331,  providing  for  the  stopping  of 
all  trains  on  the  New  Yprk  Central  and  other  railroads  at  the  One  Hundred  and 
Twenty-fifth  street  station,  stating  that  a  resolution  had  been  adopted  favoring  such 
stoppage  of  trains,  but  suggesting  that  the  matter  be  referred  to  the  Public  Se^^•ice 
Commission.    The  letter  was  ordered  filed. 

(14)  2204 
The   Secretary  presented  a  communication  from  the   Central  and   Smith   Street 

Board  of  Trade  recommending  that  every  possible  effort  be  made  by  the  Commission 
to  "facilitate  the  building  of  the  Lafayette  avenue,  Broadway  (Brooklyn),  and  the 
Lexington  avenue  subways ;  endorsing  the  Commission's  recommendations  as  to  the 
amendment  of  the  Elsberg  Law,  in  support  of  which  it  offered  to  co-operate  with  other 
civic  bodies,  and  urging  the  Commission  to  hasten  the  building  of  the  Fourth  avenue 
subway  for  the  purpose  of  giving  employment  to  the  idle,  as  well  as  for  the  transpor- 
tation facilities  to  be  afforded  thereby.    The  letter  was  ordered  filed. 
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(15)  Req. 

The  Secretary  presented  a  communication  from  Frances  Peters,  Chairman  of  the 
Committee  on  Parks  of  the  Riverside  Branch  of  the  Woman's  Municipal  League, 
asking  information  as  to  action  taken  or  proposed  to  be  taken  toward  restoring  to 
their  former  condition  the  small  parks  on  Broadway  above  Fifty-ninth  street,  and  as 
to  whether  the  Commission  had  this  matter  in  charge,  and  offering  to  co-operate  in  the 
matter.    The  letter  was  referred  to  the  Chie^f  Engineer  for  report. 

( i6)  3050 

The  Secretary  presented  the  following  communication  from  Bird  S.  Coler,  Presi- 
dent of  the  Borough  of  Brooklyn,  which  was  ordered  filed: 

The  City  of  New  York, 
Ojftice  of  the  President  of  the  Borough  of  Brooklyn, 
Brooklyn,  February  19,  1908. 

The  Honorable,  the  Public  Service  Commission  of  the  First  District,  No.  .154  Nassau 
Street,  New  York : 
Gentlemen — ^The  extreme  need  in  the  Borough  of  Brooklyn  of  transportation 
facilities  which  can  only,  under  the  present  conditions,  be  furnished  by  the  construction 
of  new  subways  here  and  of  at  least  two  additional  tubes  under  the  river,  compels  me 
to  write  to  your  Commission  and  to  plead  with  you  on  behalf  of  the  Borough  for 
immediate  action,  not  only  on  the  Broadway  and  Lafayette  loop,  but  the  other 
pieces  of  subway  construction  which  have  been  planned  for  the  relief  of  the  situation 
here. 

There  has  been  so  much  indirect  opposition  to  the  construction  of  new  subways 
and  so  much  profitless  discussion  of  financial  conditions  that  unless  your  Commission 
takes  some  definite  step  in  the  direction  of  awarding  contracts,  every  project  seems 
likely  to  be  lost  in  a  maze  of  mystifying  controversy.  It  seems  to  be  altogether  be- 
side the  question  to  argue  at  this  time  as  to  whether  or  not  the  City  has  a  margin  of 
forty  or  sixty  or  seventy  million  dollars  between  its  debt  and  its  constitutional  debt 
limit,  if  less  than  the  last  of  these  sums  will  suffice  for  the  beginning  of  the  work 
we  have  to  do.  I  might  recall  to  your  mind  that  the  present  subway  system  in  Man- 
hattan would  not  have  been  constructed  had  it  not  been  for  the  Ramapa  water  scheme 
which  it  was  attempted  to  impose  upon  the  City  at  the  time  that  this  subway  project 
was  in  a  critical  state.  The  same  cry  of  debt  limit  that  is  now  raised  against  the 
extension  of  subways  was  then  raised  in  behalf  of  the  Ramapo  scheme.  It  was  then 
said  that  the  City  had  not  sufficient  borrowing  capacity  to  provide  means  for  the 
construction  of  its  own  water  works  and.  that  in  order  to  avoid  a  water  famine  it 
would  be  necessary  to  accept  water  upon  the  terms  offered  by  the  Ramapo  Company. 
The  public  indignation  excited  by  this  attempt  to  loot  the  City  Treasury  and  the  light 
we  were  enabled  at  that  time  to  throw  upon  the  question  of  debt  limit  made  it 
apparent  that  the  City  had  the  funds,  if  it  only  had  the  disposition,  to  build   the 
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subway,  and  the  City  administration  in  order  to  mollify  the  public  was  compelled  to 
proceed  with  the  woric  of  construction. 

There  does  not  seem  to  me  to  be  any  material  difference  betw^een  the  situation 
as  it  then  was  and  as  it  now  is  in  so  far  as  subway  construction  is  concerned.  I 
am  quite  convinced  that  your  Commission  with  its  wide  powers  and  w^ith  the  force 
of  an  undivided  public  opinion  behind  it  can  override  all  the  opposition.  I  am  sure 
that  there  is  neither  legal  nor  financial  obstacle  in  the  way.  I  have  had  a  con- 
versation on  this  subject  with  Judge  Dillon,  who  is  admittedly  the  greatest  authority 
on  municipal  law  in  this  country,  and  as  a  result  of  that  conversation  I  am  willing 
to  state  unreservedly  that  contracts  for  subway  construction  may  be  so  drawn  as  to 
make  the  additional  charge  against  the  debt  limit  for  each  year  equal  only  to  the 
expenditure  for  that  year.  With  such  a  form  of  contract  the  City  could  undertake  at 
once  the  construction  of  every  subway  in  Manhattan,  The  Bronx,  Brooklyn  and 
Queens,  which  has  received  serious  consideration.  I  hope  that  your  Commission  will 
see  its  way  clear  to  asking  the  advice  of  Judge  Dillon  on  this  matter  in  order  that 
the  contracts  may  be  drawn  up  in  proper  form,  and  that  you  will,  without  delay,  present 
for  the  approval  of  the  Board  of  Estimate  and  Apportionment  contracts  so  drawn  for 
work  upon  all  the  subways. 

While  I  am  on  this  subject  of  transportation,  I  would  like  to  say  a  few  words 
as  to  the  situation  at  the  Brooklyn  Bridge,  I  have  noted  in  the  newspapers  the  report 
of  Mr.  Henry  B.  Seaman,  your  Chief  Engineer,  upon  the  complete  failure  of  the  last 
expensive  plan  which  was  installed  upon  the  Brooklyn  Bridge.  No  matter  what  state- 
ments may  be  made  by  the  Engineers  of  the  Bridge  Department,  every  one  who  is 
unfortunate  enough  to  have  to  use  the  bridge  in  the  so-called  rush  hours  knows  that 
Mr.  Seaman  is  right,  and  that  even  with  the  relief  afforded  by  the  opening  of  the 
Joralemon  street  tunnel  the  conditions  there  are  worse  now  than  they  were  before. 
You  can  imagine  what  the  disaster  would  have  been  had  the  inauguration  of  the  new 
system  on  the  bridge  taken  place  a  few  days  before  instead  of  a  few  days  after  the 
opening  of  the  Joralemon  street  tunnel  which  relieved  the  bridge  railroads  of  about 
one-third  of  their  passengers.  The  people  of  Brooklyn  would  have  been  angry  enough 
to  mob  the  responsible  officials. 

If  you  will  pardon  the  suggestion,  I  think  it  is  time  for  your  Commission  to  take 
the  matter  in  hand  radically  and  to  have  a  public  investigation  into  the  causes  of  the 
congestion  at  the  bridge  and  the  various  plans  of  relief  which  have  been  advanced  and 
accepted  or  rejected  by  the  Department  of  Bridges.  I  think  such  an  investigation 
conducted  by  your  Commission  will  be  in  a  large  degree  beneficial  to  the  public,  as  it 
would  reveal  some  things  not  generally  known  as  to  the  failure  of  the  City  authorities 
to  solve  this  problem  and  the  causes  of  that  failure. 

Yours  very  truly, 
(Signed)  BIRD  S.  COLER, 

President,  Borough  of  Brooklyn. 
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(17)  O-2I0 

The  Secretary  presented  the  following  communication  from  the  Staten  Island 
Railway  Company,  upon  Order  No.  216,  with  regard  to  warning  signs,  which  was  re- 
ferred to  Commissioner  McCarroll: 

February  17,  1908. 

Public  Service  Commission,  First  District,  No.  154  Nassau  Street,  New  York : 

Gentlemen — Referring  to  your  Order  No.  216  to  the  Staten  Island  Railway 
Company  relative  to  subdivision  (b)  of  Section  i,  Warning  Signs: 

I  beg  to  submit  blue  prints — "A,"  Electric  Bells  and  Warning  Signals;  "B/' 
Warning  Signals,  and  "C,"  Warning  Signs,  and  respectfully  ask  for  the  approval  of 
your  Board  of  these  highway  crossing  signs. 

Very  truly  yours, 

G.  H.  CAMPBELL, 
Vice-President,  the  Staten  Island  Railway  Company. 

(18)  O-217 

The   Secretary  presented  the   following  communication  from  the   Staten   Island 

Rapid  Transit  Company,  upon  Order  No.  217,  with  regard  to  warning  signs,  which 
was  referred  to  Commissioner  McCarroll: 


The  Staten  Island  Rapid  Transit  Railway  Company^ 
Office  of  the  Vice-President,  No.  17  State  Stkeet, 
New  York,  February  17,  1908. 
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Public  Service  Commission  for  the  First  District,  No.  154  Nassau  Street,  New  York: 
Gentlemen — Referring  to  your  Order  No.  217  to  the  Staten  Island  Rapid  Transit 
Railway  Company  relative  to  subdivision  (b)  of  Section  i.  Warning  Signs: 

I  beg  to  submit  blue  prints — "A,"  Electric  Bells  and  Warning  Signals;  "B," 
Warning  Signals,  and  "C,"  Warning  Signs,  and  respectfully  ask  for  the  approval 
of  your  Board  of  these  highway  crossing  signs. 

Very  truly  yours, 
(Signed)  GEO.  H.  CAMPBELL. 

(19)  *  1329 

The  Secretary  presented  the  following  resolution;  and  it  was  moved  and  duly 
seconded   that  the  same  be  adopted  by  the  Commission : 

Resolved,  That  the  Secretary  be  and  he  hereby  is  authorized  to  execute  contracts 
with  the  New  York  Telephone  Company,  as  approved  by  Commissioner  Eustis  as 
Committee  on  Audit,  beginning  January  i,  1908,  payable  quarterly,  and  subject  to  the 
City  discount  of  25  per  cent. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 
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(20)  0-a8i 
Commissioner  Bassett  moved  the  adoption  of  the  following  order: 

Complaint  Order  (No.  281). 
Walter    Rappelyea    Davies,     Complainant, 

against 
Coney  Island  and  Brooklyn  Railroad  Com- 
pany, Defendant. 

The  order  of  the  Commission,  being  Order  No.  281,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  insufficient  service  on  the  DeKalb  avenue  line  at  Borough 
Hall,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(21)  O-282 
Commissioner  McCarroll  presented  the  following  ord^r : 

Complaint  Order  (No.  282). 

H.  A.  Raynes, 

Complainant, 
against 
Staten  Island  Railway  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  282,  for  satisfaction  or  answer 
within  ten  (10)  days  as  to  service  at  Great  Kills,  was  approved,  confirmed  and  ordered 
filed  in  the  office  of  the  Commission. 

(22)  1625 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,  recommending 

that  the  lease  for  the  office  at  No.  317  Furman  street,  Brooklyn,  New  York,  be  ter- 
minated as  of  March  31,  1908,  because  of  the  advanced  condition  of  the  work  on  the 
East  River  tunnels,  and,  on  motion,  duly  second-ed,  it  was  thereupon 

Resolved,  That  the  lease  for  the  premises  occupied  by  the  Commission  at  No.  317 
Furman  street,  Brooklyn,  New  York,  be  terminated  as  of  March  31,  1908,  and  that  due 
notice  be  given  to  the  lessor. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried.  • 

(23)  162s 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,  recommending 

that  the  lease  for  the  offices  at  No.  59  Pearl  street,  New  York,  be  terminated  as  of 
April  30,  1908,  and,  on  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  lease  for  the  premises  occupied  by  the  Commission  at  No.  59 
Pearl  street,  New  York,  be  terminated  as  of  April  30,  1908,  and  that  due  notice  be 
given  to  the  lessor. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 
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(S4)  0-283 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
iwras  duly  seconded : 

Hearing  Order  (No.  283). 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvement  in  and 
addition  to  the  service  of  the  Long  Isl- 
and Railroad  Company,  in  respect  to 
safety  precautions  at  the  grade  crossing 
at  Fresh  Pond  road  and  Sherman  street, 
Borough  of  Queens,  City  of  New  York. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  5th  day  of  March,  1908,  at  2.30  o'clock  in 
the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  No.  154  Nassau  street.  Borough  of  Manhattan,  City  of  New 
York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment, 
appliances  or  service  of  the  I-ong  Island  Railroad  Company  in  respect  to  transporta- 
tion of  persons  and  property  in  the  First  District  are  unreasonable,  unsafe,  improper 
or  inadequate  as  hereinafter  ^et  forth,  and  whether  changes,  improvements  and  addi- 
tions thereto  ought  reasonably  to  be  made  in  the  manner  below  set  forth,  in  order  to 
promote  the  security  and  convenience  of  the  public,  or  in  order  to  secure  adequate 
service  and  facilities  for  the  transportation  of  passengers,  and  if  such  be  found  to  be  the 
fact,  then  to  determine  whether  a  change,  addition  and  improvement  in  the  regula- 
tions, practices,  equipment,  appliances  and  service  of  said  company  as  hereinafter  set 
forth  are  such  as  will  be  reasonable,  safe,  adequate  and  proper,  and  ought  reasonably 
to  be  made  in  order  to  promote  the  safety  and  convenience  of  the  public  and  employees 
of  the  railroad,  or  in  order  to  secure  adequate  service  or  facilities  for  the  transporta- 
tion of  passengers ;  that  is  to  say : 

Whether  the  following  changes,  additions  and  regulations  should  be  put  into  effect : 

That  the  Long  Island  Railroad  Company  install,  maintain  and  operate  suitable 
gates,  and  such  other  safety  precautions  as  the  Commission  may  deem  necessary,  for 
the  protection  of  the  public  at  the  grade  crossing  at  the  junction  of  Fresh  Pond  road 
and  Sherman  street.  Borough  of  Queens,  City  of  New  York. 

And  if  any  such  regulations,  changes,  improvements  and  additions  be  found  to  be 
such  as  ought  to  be  made  as  aforesaid,  then  to  determine  the  details,  of  such  changes, 
improvements  and  additions,  and  to  determine  what  period  would  be  a  reasonable  time 
within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Long  Island  Railroad  Company  be  given  at  least 
ten  days'  notice  of  such  hearing,  by  service  upon  it,  either  personally  or  by  mail,  of  a 
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certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  aflForded  all 
reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  afoftsaid. 

Ayes — Commissioners  Willcox,  McCarrolI,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(25)  0-284 

Commissioner  Bassett  presented  the  following  order : 

Complaint  Order  (No.  284). 

H.  B.  Corwin, 

Complainant, 
against 
New  York  Central  and  Hudson  River  Rail- 
""         road  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  284,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  condition  of  tracks  and  crossings  at  yards  at  Thirtieth 
street,  on  the  west  side  of  Tenth  avenue,  was  approved,  confirmed  and  ordered  filed 
in  the  office  of  the  Commission. 

(26) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  had  been  duly 
approved  by  Commissioner  Eustis,  as  Committee  on  Audit  for  the  month  of  February, 
whereupon,  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  The  City  of  New  York  for  payment: 

Voucher 

No.  In  Favor  of.  Services  or  Material.  Amount 

708.  H.  Anderson Janitor  service,  period  from  Januarv  15  to  January 

31,  1908,  bill  of  January  31,  1900 

709.  Alvah  Bushnell  Company....     Stationery  supplies,  bill  of  February  la,  1908 

710.  Burroughs     Adding    Machine 

Company Adding   and   listing   machine,    bill   of  January   a8, 

1 908 

711.  Dixie  Book  Shop Books,  bill  of  February   11,   1908 

^\^.     Marion  £.  Dodd Copying  indexes,  bill  of  February  ^.  1908 

713.  Empire  City  Savings  Bank..  Rent  of  second  floor  at  No.  231  West  One  Hun- 
dred and  Twenty-fifth  street,  and  one  room  at  No. 
219  West  One  Hundred  and  Twenty-fifth  street, 
for  the  month  of  February,  bill  of  February  i, 
1908 

7x4.     Estey  Brothers  Company....     Wire  railing,  bill  of  January  25,  1908 

7x5.     Emma  Fitch Rent.    Second    Division    office,    for   the   month   of 

February,  bill  of  February  3,  X908 83  JJ. 


$3 

o» 

8 

00 

550 

00 

6 

00 

X3 

6x 

83 

33 

60 

o» 
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Voucher 

No.  In  Favor  of.  Servicds  W  Material.  Amount. 

716.     Federal      Office      Equipment 

Company Furniture,  bill  of  February  10,  1908. 


7^3 


III 

7a 

3 

44 

II 

33 

5 

92 

717.  Keasley  &  Mattison  Company     Asbestos  millboard,  bill  of  February  7,   1908 

718.  New  York  Blue  Print  Paper 

Company Prints,  bills  of  January  2  and  February  i,  1908.. 

719.  New  York  Edison  Company..     Electric  current,   period   from  December   18,  1907, 

to  January  18,  1908,  bill  of  February  3,  1908... 

7ao.     Wm.  G.  Pigueron Kent.    Sewer    Division    office,    for    the    month    of 

Feoruary,  bill  of  February   i,   1908 148  x6 

73 X.     Pontrichet  Black  Print  Paper 

Company Blue  prints,  bill  of  January  28,  1908 5  69 

722.     Remington    Typewriter,   Com- 
pany      Remington  ribbons,  bill  of  February  6,  xoo8 7  00 

Marvyn   Scudder Professional  services,   Nov.   22,   1907;  February  i, 

1908,  bill  of  February  i .  1908 2,793  23 

724.  G.  E.  Stechert  &  Co. Books  and  periodicals,  (four)  bills  of  January  24, 

X908 33  62 

725.  Frank 'Shepard   Company....     Law  books,  bill  of  January  28,  1908 45  50 

726.  Scofield  &  Co Hardware    supplies,   bills   of    January    11    and   20, 

1908 ID  35 

727.  Tower     Manufacturing     and 

Novelty  Company Stationery   supplies,   bills    of    December   28»    1907; 

January  10,  11,  22  and  24,  1908 

728.  Union    Towel    Supply    Com- 

panv Towel  service,  (four)  bills  of  January  31,  1908. . . . 

739.    United     District     Messenger 

Company .Messenger  service  for  the  month  of  January,  bill 

of  February  1 ,   1908 

730.  W.  A.   Aiken General    Inspector   of   Material,   disbursements   for 

January,  1908 

731.  (jeo.   Hallett  Qark Division  Engineer,  disbursements  for  January,  1908 

732.  George  F.  Daggett Chief  Clerk,   Bureau  of  Complaints,  disbursements 

for   January,    1908 xo6  21 

733.  M.  J.  Farrell Secretary    to    Chief    Engineer,    disbursements    for 

January,    1908 35  12 

734.  H.  A.  D.  Hollmann Auditor,   General   Office,   disbursements   for  Janu- 

ary,   1908 93  46 

735.  Thomas  D.  Hoxaey Secretary   to   Bureau   of   Gas  and  Electricity,   dis* 

bursements  for  January,   1908 40  70 

736.  Andrew  W.  McLimont Electrical    Engineer,    disbursements    for  .  January, 

1908 59  35 

737.  William   McCarroU Commissioner,  disbursements  for  January,   1908...  3  75 

738.  John  H.  Myers Division  Engineer,  disbursements  for  January,  1908  5  41 

739.  Frederick   C.    Noble Division    Engineer,    disbursements    for    December, 

1907,  and  January,    1908 26  05 

740.  C.  V.  V.  Powers Division  Engineer,  disbursements  for  January,  1908  25  01 

741.  Amoi  L.   Schaeffer Division  Engineer,  disbursements  for  January,  1908  19  98 

742.  Oliver  C.  Semple Assistant  Counsel,  disbursements  for  January,  1908         124  92 

743.  D.  L.  Turner (jencral    Inspector    of    Stations,   disbursements   for 

December,   1907,  and  January,  1908 47831 

744.  D.  L.  Turner General    Inspector    of    Stations,   disbursements   for 

December,   1907,  and  January,  1908 171  77 

74$.     D.  L.Turner General    Inspector    of    Stations,   disbursements    for 

January,    1908 31  95 

746.     Adna  F.  Weber Chief  Statistician,  disbursements  for  January,  1908  6  35 


78 

50 

»3 

56 

17 

30 

132 

77 

21 

30 

ToUl 15,4*5  00 
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The  following  payrolls  were  approved  by  Chairman  Willcox: 

-    --■        :     rrT^=rT=     ,■   ,    ■  ,  i       ■,,,.■■'     ■■'  .:      ".■.:, 

Vottoher  ^ 

No.  In  Favor  of.  Services  or  Material.  Amount 

700.  Inspectors  of  Masonry Week  ending  February  12,  1908 $1,44434 

701.  Gas  Meter  Testers Week  ending  February  12,  igo8 369  00 

Total $1,811  34 


Ayes — Commissioners  Willcox,  McCarroll,   Bassett,  Eustis. 

Nays — None. 

Carried. 

(27)  O-28S 

Commissioner  Bassett  moved  the  adoption  of  the  following:  order,  which  was  duly 

seconded : 

Hearing  Order  (No.  285). 

Flushing   Association, 

Complainant, 
against 
The  Brooklyn  Heights  Railroad  Company, 

Defendant. 
"Ten-cent    fare    to    Flushing." 

Upon  the  complaint  herein  and  answer  of  the  Brooklyn  Heights  Railroad  Company, 

Ordered,  That  upon  the  matters  therein,  a  hearing  be  had  on  the  gth  day  of  March, 
1908,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  mav 
be  adjourned,  at  the  rooms  of  the  Commission,  at  No.  154  Nassau  street.  Borough  of 
Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  William  B.  Parsons,  Esq.,  of  No.  44  Wall  street,  Borough 
of  Manhattan,  City  of  New  York,  Attorney  for  the  said  Flushing  Association,  and  the 
said  Brooklyn  Heights  Railroad  Company,  be  given  at  least  ten  days*  notice  of  such 
hearing,  by  service  upon  each  of  them,  either  personally  or  by  mail,  of  a  certified  copy 
of  this  order,  and  that  at  each  such  hearing  they  be  afforded  all  reasonable  opportunity 
for  presenting  evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters 
aforesaid: 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 


I 
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(a8)  0-286 

Commissioner  Bassett  moved  the  adoption  of  the  following  order,  which  was  duly 

seconded : 

Hearing  Order  (No.  286). 

Frederick  Erbe,  Henry  Saul,  Theodore 
Blau.  Gus.  Wernau,  Siegfried  Frankel 
and  William  S.  Waters, 

Complainants, 

against 
The  Brooklyn,  Queens  County  and  Subur- 
ban Railroad  Company  and  the  Brooklyn 
Heights  Railroad  Company, 

Defendants. 
"Ten-cent    fare   to   North    Beach." 

Upon  the  complaint  herein  and  answer  of  the  Brooklyn,  Queens  County  and  Subur- 
ban Railroad  Company  and  the  Brooklyn  Heights  Railroad  Company, 

Ordered,  That  upon  the  matters  therein,  a  hearing  be  had  on  the  9th  day  of  March, 
i9o8»  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be 
adjourned,  at  the  rooms  of  the  Commission,  at  No.  154  Nassau  street.  Borough  of 
•  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainants  and  the  said  Brooklyn,  Queens  County 
and  Suburban  Railroad  Company  and  the  said  Brooklyn  Heights  Railroad  Company  be 
given  at  least  ten  days'  notice  of  such  hearing,  by  service  upon  said  Frederick  Erbe, 
of  North  Beach,  New  York,  and  upon  each  of  said  companies,  either  personally  or  by 
mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  complainants  and 
said  companies  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  ex- 
amining and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett.  Eustis. 

Nays — None. 

Carried. 

The  Commissioners  reassembled  at  4  o'clock. 

(29)  1840 

The  Secretary'  presented  the  following  report  submitted  by  Bion  J.  Arnold.  Special 
Consulting  Engineer,  supplementing  his  preliminary  report  of  November  26,  1907: 

Letter  of  Transmittal. 

New  York,  February  18,  1908. 
Public  Service  Commission,  First  District,  State  cf  New  York,  Tribune  Building,  New 
York  City: 
Gentlemen — I  have  the  honor  to  submit  herewith  my  report  upon  the  subway  car, 
supplementing  my  preliminary  report  of  November  26,  1907. 
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In  the  accompanying  report  will  be  found  an  analysis  of  the  various  types  of  cars 
which  seemed  to  me  adapted  to  subway  work. 

After  studying  the  conditions  surrounding  the  operation  of  cars  in  the  present  sub- 
way, I  have  reached  the  conclusion  that  the  present  car,  when  provided  with  an  addi- 
tional  side  door  located  near  each  end,  thus  making  four  doors  in  each  side  of  each  car, 
will  best  meet  the  conditions  of  the  present  subway,  and  that,  when  these  cars  are  prop- 
erly operated  through  the  stations  as  rapidly  as  the  signal  system,  when  modified,  as 
recommended  in  my  report  of  January  i8,  1908,  will  permit,  a  rtiarked  increase  in  the 
capacity  and  comfort  of  the  subway  will  be  realized. 
Respectfully  submitted, 

BION  J.  ARNOLD,  Consulting  Engineer. 

The  Subway  Car  of  the  Interborough  Rapid  Transit  Company  of  New  York  City. 
That  part  of  the  subway  which  presumably  is  of  the  greatest  interest  to  the  travel- 
ing public  is  the  design  and  operation  of  the  car.  The  tracks  and  the  signal  system, 
the  power  house  and  the  sub-stations,  the  transmission  lines  and  the  feeder  systems,  the 
motors  and  the  repair  equipment,  although  of  importance,  are  of  interest  mainly  to 
technical  observers,  and  will  be  discussed  in  connection  with  other  parts  of  my  report. 
The  passenger,  however,  who  pays  his  fare  is  mostly  concerned  about  the  convenience 
with  which  he  can  get  to  and  from  the  car  which  carries  him,  the  ease  with  which  he 
can  enter  or  leave  this  car,  and  the  comfort,  speed  and  safety  with  which  it  transports 
him  to  his  destination,  and  this  part  of  the  report  is  devoted  exclusively  to  a  discussion 

of  the  car  problem. 

The  Present  Car. 

The  car  equipment  at  the  present  time  consists  of  500  composite  cars  in  w^hich 
some  wood  is  used,  300  all  metal,  strictly  fireproof  cars,  and  50  additional  all  metal  cars 
which  have  been  ordered  recently  and  are  now  being  delivered,  making  a  total  of  850 
cars.  All  of  the  cars  are  practically  the  same  size,  with  seats  and  doors  similarly  ar- 
ranged. Each  car  is  51  feet  2  inches  over  all  in  length  and  8  feet  7  inches  in  width, 
and  is  provided  with  52  seats,  16  of  which  are  cross  seats  near  the  centre  of  the  car, 
with  the  other  36  seats  placed  longitudinally  near  the  ends.  The  cars  are  as  long  as  the 
curvature  of  the  tracks  will  admit,  and  as  wide  at  the  top  as  the  clearance  on  critical 
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Figure  i. 
Plan  of  Present  Subway  Car,  Showing  Seating  Arrangement  and  Single  Doors 

AT  Ends. 
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curves  will  allow.  All  the  cars  have  closed  vestibuled  platforms,  with  sliding  doors, 
instead  of  the  usual  gates.  Fig.  i  indicates  the  seating  plan  and  the  general  dimensions 
of  the  car. 

The  operation  of  these  cars  in  actual  subway  service  has  disclosed  certain  funda- 
mental defects  in  design  which  should  be  remedied  before  the  subway  can  furnish  the 
speed,  comfort  and  capacity  which  the  passenger  has  a  right  to  expect. 

Present  Service  Supplied. 

The  distinguishing  feature  of  the  subway  is  the  intimate  connection  between  the 
local  and  the  express  tracks.  Of  the  four  parallel  tracks  extending  between  Brooklyn 
Bridge  and  Ninety-sixth  street  the  two  centre  tracks  are  used  for  ei^press  trains  run- 
ning on  a  time  table  which  requires  a  schedule  speed  of  nearly  25  miles  per  hour. 
Between  Brooklyn  Bridge  and  Ninety-sixth  street  these  express  trains  stop  only  at 
Fourteenth  street,  Grand  Central  Station  and  Seventy- second  street,  and  they  are  sched- 
uled to  make  this  run  of  nearly  6>^  miles,  including  the  three  intermediate  stops,  in  16 
minutes.  During  rush  hours,  however,  on  account  of  excessive  station  waits  and  the 
•resulting  caution  signals,  which  require  reduction  in  speed,  this  run  usually  takes  18  to 
20  minutes,  and  often  much  longer. 

The  local  trains  are  scheduled  to  make  this  same  distance  between  Brooklyn  Bridge 
and  Ninety-sixth  stfeet  in  26  minutes,  the  additional  10  minutes  being  due  to  the  four 
extra  intermediate  stops  made  by  the  local  trains  between  express  stations.  In  actual 
service  during  rush  hours  the  local  trains  usually  require  from  28  to  30  minutes,  and 
sometimes  more,  the  delay  being  caused  by  the  long  station  waits  at  the  express  stations. 

At  each  express  station  the  passenger  has  the  privilege  of  transferring  from  the 
local  trains  to  the  express  trains,  and  vice  versa,  and,  to  facilitate  this  transfer,  the  five 
express  stations  are  arranged  with  island  platforms  between  the  tracks,  so  that  the 
passengers  can  leave  the  trains  of  one  service,  cross  the  platform  and  directly  enter  the 
cars  of  the  other  service,  and  this  privilege  is  much  used  and  even  abused  to  a  great 
extent. 

Owing  to  the  excessive  use  of  this  transfer  privilege,  many  passengers,  in  traveling 
from  their  starting  points  to  their  destinations,  are  loaded  and  unloaded  twice,  and  a 
large  number  of  them  three  times,  so  that  many  of  the  passengers  use  the  car  doors 
four  times,  and  some  six  times,  while  in  an  ordinary  railroad  without  the  transfer 
privilege  the  car  doors  are  used  but  twice  by  each  passenger. 

On  account  of  the  excessive  use  of  the  doors,  the  present  type  of  car,  which 
ordinarily  gives  satisfactory  service,  has  pfoved  to  be  extremely  inadequate  for  the  sub- 
way. 

Some  of  the  express  stations  have  been  built  with  separate  local  platforms,  but,  on 
account  of  the  confusion  resulting  from  the  use  of  two  platforms  serving  one  train, 
these  local  platforms  have  been  abandoned  and  closed  up,  except  at  the  Ninety-sixth 
street  station. 
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The  express  station  platforms  are  nearly  all  350  feet  long,  and  at  present  serve  14 
of  the  16  doors  on  one  side  of  an  8-car  express  train,  thus  leaving  the  first  and  the 
last  doors  without  platform  service.  Most  of  the  local  platforms  are  200  feet  long,  and 
are  arranged  to  serve  8  of  the  10  doors  on  one  side  of  a  5-car  local  train,  the  first 
door  and  the  last  door  of  these  trains  being  out  of  service  at  all  times. 

At  the  time  my  study  of  the  subway  began  (October,  1907),  the  schedule  or  time 
table  upon  which  the  cars  were  run  called  for  30  trains  per  hour  during  the  rush-hour 
periods  upon -both  the  local  and  the  express  tracks  south  of  Ninety-sixth  street-  Owing 
to  the  excessive  delays  of  the  trains  at  the  station  platforms,  the  schedule  was  not 
maintained,  invariably  falling  to  less  than  27  trains  per  hour  at  Grand  Central  station 
during  the  morning  and  evening  rush.  Recent  improvements,  however,  have  made  it 
possible,  except  on  very  busy  days,  to  get  30  trains  an  hour  through  the  limiting  stations 
on  both  the  local  and  the  express  tracks. 

Each  ebcpress  train  consists  of  8-cars,  and  each  local  train  of  5  cars,  and  each  car 
contains  52  seats.  Under  these  conditions,  the  number  of  seats  per  hour  which  pass  a 
given  station  are  (30  x  8  x  52)  or  12,480  seats  on  the  express  tracks,  and  (30  x  5  x  52) 
or  7,800  seats  on  the  local  tracks. 

Actual  records  show  that  during  the  rush  hours  the  cars  often  carry  twice  as  many 
passengers  as  there  are  seats,  and  that  during  the  height  of  the  rush  period  there  are 
times  when  three  times  as  many  passengers  are  carried  on  some  e:tpress  cars  as  there 
are  seats,  although  the  latter  condition  exists  only  for  short  periods  of  time  on  very 
busy  days. 

Since  the  opening  of  the  tunnels  to  Borough  Hall,  Brooklyn,  on  January  10,  1908,  a 
schedule  or  time  table  has  been  prepared  calling  for  40  express  trains  per  hour  between 
Ninety-sixth  street  and  Brooklyn  Bridge  during  the  rush  periods,  this  schedule  having 
been  adopted  in  order  to  provide  the  Brooklyn  extension  with  20  trains  an  hour,  cor- 
responding to  a  3-minute  headway.  The  delays  of  the  trains  at  the  station  platforms, 
however,  have  seriously  interfered  with  the  carrying  out  of  the  improved  schedule, 
and,  although  there  are  parts  of  the  system  where  40  trains  per  hour  are  supplied  dur- 
ing certain  periods  of  the  day,  this  rate  is  not  maintained  at  the  critical  part  of  the 
rush-hour  period,  the  time  when  it  is  most  needed.  In  other  words,  as  soon  as  the 
demand  for  seats  increases  beyond  a  certain  limit,  the  supply  of  seats  begins  to  de- 
crease. 

Analysis  of  Delays  at  Station  Platforms. 

The  present  arrangement  of  loading  and  unloading  passengers  through  the  same 
end  doors  of  the  cars  is  the  chief  cause  for  the  inefficient  operation  during  the  rush- 
hour  period.  The  crowded  condition  of  the  car  entrances  and  station  platforms  under 
the  present  arrangement  results  in  passengers  leaving  the  cars  in  single  file  and  with 
considerable  difficulty  and  discomfort.  The  unloading  under  such  conditions  usually 
requires  from  15  seconds  to  30  seconds,  and  in  extreme  cases  50  seconds,  during  the 
most  congested  period  at  the  principal  points  of  transfer. 
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Passengers  desiring  to  board  the  cars  must  wait  until  the  unloading  has  been 
practically  completed,  unless  they  wish  to  force  themselves  against  the  outcoming  pas- 
sengers, and  this  loading  must  be  effected  quite  frequently  through  an  entrance  ob- 
structed by  passengers  waiting  to  get  off  at  nearby  stations  who  prefer  to  hold  their 
positions  and  thus  obtain  an  earlier  and  easier  exit.  It  will  be  seen,  therefore,  that  the 
streams  of  outgoing  and  incoming  passengers  not  only  meet,  but  do  so  under  peculiar 
and  trying  conditions,  as  the  same  doorway  is  used  for  both  entrance  and  exit. 

An  analysis  of  the  average  time  required  by  an  express  train  at  a  station  platform 

during  the  height  of  the  rush  hours  shows  the  following  figures : 

Average, 
Seconds. 

1.  To  open  doors  of  cars  after  train  has  stopped 2 

2.  To  unload  an  average  of  163  passengers  through  14  doors  (15  to  50  sec- 

onds)          20 

3.  To  load  an  average  of  206  passengers  through  14  doors  (15  to  30  seconds).      20 

4.  To  close  the  car  doors  and  give  the  signal  by  means  of  bell  rope  to  motor- 

man  13 

5.  Total  average  lime  of  express  trains  at  station  platforms  between  stopping 

and  starting  during  the  height  of  the  rush  hours 55 

Defects  in  Present  Arrangements. 

Two  of  the  defects  which  stand  out  prominently  in  the  operation  of  the  subway 
are,  first,  the  excessive  use  of  the  transfer  privilege,  and  second,  the  use  of  the  same 
end  doors  in  the  cars  for  both  the  entering  and  the  leaving  passengers. 

Apparently  the  only  permanent  way  to  improve  these  conditions  is  either  to  reduce 
or  abandon  the  transfer  privilege,  or  to  change  the  car. 

There  are  several  ways  in  which  the  transfer  privilege  could  have  been  reduced  or 
curtailed.  For  instance,  at  Grand  Central  Station  and  at  Fourteenth  street,  where  the 
greatest  amount  of  transferring  is  done,  separate  platforms  might  have  been  arranged 
to  serve  the  local  and  the  express  trains,  but  this  would  have  made  it  necessary  for 
all  passengers  wishing  to  transfer  from  one  service  to  the  other  to  climb  the  stairs 
from  one  platform  to  the  mezzanine  walkway  which  connects  all  platforms,  and  go 
down  again  to  the  level  of  the  platform  serving  the  other  train.  As  the  maximum  time 
that  can  now  be  saved  by  transferring  from  a  local  train  to  a  northbound  express 
train  at  Grand  Central  Station  is  4  minutes,  and  the  average  time  saved  by  transferring 
at  Fourteenth  street  is  about  6  minutes,  and,  as  it  would  require  on  an  average  2 
minutes  of  this  time  to  make  the  transfer  on  account  of  the  necessity  of  climbing  up 
and  down  the  stairways,  it  will  be  seen  that  much  of  the  present  unnecessary  transfer- 
ring at  these  two  points  might  have  been  discouraged  by  the  use  of  separate  platforms. 

It  is  also  possible  to  divide  the  island  platforms  longitudinally  at  certain  express 
stations  by  means  of  a  central  iron  fence^.  which  could  be  provided  with  gates,  to  be 


420 

closed  at  such  times  as  it  would  be  absolutely  necessary  to  discourage  the  present 
practice  of  excessive  transferring.  These  gates  could  be  closed,  for  instance,  at  the 
times  during  rush  hours  when  a  local  train  and  an  express  train  both  occupy  the  sta- 
tion platform,  so  as  to  make  it  impossible  to  rush  from  one  train  to  another,  but  they 
could  be  open  at  all  other  times.  With  the  present  narrow  platforms,  this  dividing 
fence  would  add  considerably  to  the  platform  congestion,  and  thus  would  interfere 
with  the  prompt  handling  of  the  passengers,  who  must  necessarily  use  the  station. 
Unless  the  platforms  were  widened  these  dividing  fences  would  probably  cause  as  much 
discomfort  and.  loss  of  time  as  their  use  would  obviate,  and,  therefore,  with  the  present 
subway  these  fences  would  not  prove  to  be  a  comprehensive  solution  of  the  transfer 
problem. 

As  the  public  for  the  past  three  years  has  enjoyed  the  advantages  of  a  simple  and 
ready  means  of  transferring  from  one  service  to  the  other,  and  as  any  introduction  of 
difficulties  in  connection  with  this  process  of  transferring  would  savor  of  the  withdrawal 
of  privileges,  I  am  sure  that  any  attempt  to  improve  the  service  by  rearranging  the 
station  platforms  so  that  those  desiring  to  change  from  local  to  express  service,  or  vice 
versa,  would  be  delayed,  would  meet  with  strenuous  objection,  and,  with  the  present 
subway,  would  not  be  justified  While  it  may  be  contended  that  such  convenient  means 
of  transferring  at  so  many  points  should  not  have  been  provided,  it  is  my  opinion  that 
this  principle,  having  been  established,  cannot  now  be  withdrawn,  and  that  the  only 
remedy,  therefore,  is  to  change  the  cars. 

It  has  been  suggested  that  even  with  the  present  car  the  passengers  could  be  made 
to  enter  at  bne  end  door  and  leave  at  the  other  end  door,  but  when  it  is  considered  that 
passengers  leaving  the  train  at  the  express  stations  under  this  regulation  would  be 
forced  to  push  their  way  past  every  standing  passenger  throughout  the  entire  length  of 
the  car,  and  that  this  discomfort  to  all  would  be  constantly  recurring  during  the  rush 
hours,  it  can  be  understood  that  this  solution  of  the  difficulty  would  be  neither  popular 
nor  efficient.  Furthermore,  if  the  entering  passengers  were  to  be  confined  to  the  use 
of  one  door  in  each  car,  and  the  leaving  passengers  to  the  other,  the  number  of  en- 
trances to  the  train  would  be  cut  from  the  present  number  of  14  to  a  maximum  of  8 
doors,  and  the  exits  likewise  reduced.  This  would  be  a  disadvantage,  particu- 
larly at  Fourteenth  street,  where  the  great  majority  of  passengers  using  the  car  doors 
of  the  local  trains  are  leaving  passengers,  and  those  using  the  express  trains  are  enter- 
ing passengers.  Moreover,  since  the  present  station  platforms  are  not  long  enough  to 
serve  the  doors  at  the  extreme  ends  of  an  8-car  train,  it  would  be  impracticable  to 
establish  a  circulation  in  the  end  cars. 

The  present  car  works  very  well  during  periods  of  light  and  fairly  heavy  travel, 
but  as  soon  as  it  is  called  upon  to  carry  upwards  of  100  passengers  the  single-end  doors 
become  a  decided  disadvantage,  and  their  inefficiency  in  handling  large  crowds  seriously 
interferes  with  the  prompt  movement  of  the  trains.  It  might  be  maintained  that  all  of 
the  passengers  who  should  be  carried  in  the  cars  can  enter  and  leave  the  present  end- 
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<k>or  cars  within  the  time  to  which  the  station  waits  should  be  limited,  and  that  any 
further  loading  of  the  cars  should  be  prohibited  and  prevented.  If  there  were  other 
ample  and  equally  as  good  means  of  transportation  paralleling  the  subway,  this  regula- 
tion of  the  amount  of  loading  would  be  a  practical  solution  of  the  difficulty,  but  until 
other  subways  are  built,  the  people  will  demand  transportation  in  the  present  subway 
even  at  the  sacrifice  of  comfort,  and,  therefore,  every  effort  should  be  made  to  give 
transportation  to  as  many  as  possible.  As  the  limit  of  capacity  under  present  circum- 
stances will  be  the  maximum  carrying  capacity  of  the  car,  it  is  essential  that  a  type  of 
car  be  used  in  zvhich  this  limit  can  be  easily  and  quickly  reached.  In  order  to  ac- 
complish this  purpose  it  is  clear  that  the  ease  of  loading  will  be  greatly  increased  when 
the  entrance  is  cleared  to  a  great  extent  of  passengers  waiting  to  leave  the  car.  Pas- 
sengers could  be  handled  with  greater  ease  and  comfort  by  having  separate  doorways 
for  exit  and  entrance  and  the  process  of  unloading  and  loading  should  take  place 
simultaneously,  thus  reducing  the  station  wait  now  required  by  nearly  or  quite  one- 
half.  To  state  the  case  briefly,  the  principal  defect  in  the  present  car  is  due  to  the  fact 
that  a  definite  and  ready  circulation  of  traffic  is  not  provided  for  and  that  owing  to  the 
lack  of  sufficient  doors  properly  located  the  maximum  carrying  capacity  of  the  car 
cannot  be  easily  and  quickly  reached. 

Possible  Improvements. 

In  my  preliminary  report  reference  was  made  to  the  excessive  time  required  by 
the  express  trains  at  the  station  platforms  during  rush  hours,  which  the  record  showed 
to  be  65  seconds  at  that  time  (November,  1907).  Suggestions  were  therein  made  with 
the  idea  of  limiting  these  station  waits,  if  possible,  to  45  seconds.  Many  of  these 
suggested  improvements  have  been  put  in  operation,  but  the  subway  officials  are  of  the 
opinion  that  it  is  impossible  to  confine  the  waits  to  the  45-second  limit  suggested  in  that 
report.  Their  very  commendable  efforts,  however,  in  improving  the  service  have  re- 
sulted in  cutting  these  station  waits  down  from  an  average  of  65  seconds  to  an  average 
of  55  seconds. 

In  the  preliminary  report  referred  to,  I  pointed  out  the  fact  that  if  the  wait  at 
the  station  platform  could  not  be  limited  to  45  seconds  by  efficient  methods  of  handling 
the  passenger  traffic,  it  would  be  necessary  to  consider  an  improved  type  of  car  which 
would  accomplish  this  result.  As  the  station  waits  have  not  been  thus  limited  by  the 
subway  officials,  and,  further,  as  it  is  their  opinion,  as  expressed  in  their  reply  to  my 
preliminary  report,  that  it  will  be  impossible  to  always  limit  these  waits  with  the 
present  type  of  car  to  the  45  seconds,  it  is  necessary  to  consider  a  car  designed  so 
that  it  will  considerably  reduce  the  present  platform  delays. 

In  my  study  of  the  signal  system  I  found  that  the  trains  can  be  run  between  sta- 
tions on  a  headway  of  90  seconds,  or  at  the  rate  of  40  trains  per  hour.  However,  on 
account  of  the  delays  at  the  station  platforms  and  also  on  account  of  the  arrangement 
of  the  signals  on  the  tracks  approaching  the  stations,  it  is  just  possible  under  present 
-conditions  to  pass  30  trains  an  hour  through  the  busiest  stations  during  rush  hours. 
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Changes  in  the  signal  system  were  pointed  out  which  would  make  possible  a  headway 
of  105  seconds  (34.3  trains  per  hour),  even  with  the  present  car,  and  still  allow  a  station 
wait  of  so  seconds.  ^  If  the  platform  delay  can  be  reduced  to  35  seconds  and  the  signal 
system  improved  as  suggested,  then  it  will  be  possible  to  get  the  trains  through  the 
limiting  stations  in  90  seconds,  thus  maintaining  a  headway  of  i54  minutes,  correspond- 
ing to  the  capacity  of  40  trains  per  hour,  which  is  the  maximum  rate  at  which  the  signal 
system  between  stations  will  allow  trains  to  pass. 

To  secure  the  desired  capacity  of  40  trains  per  hour  without- making  any  changes 
in  the  signal  system,  will  require  that  the  station  wait  be  limited  to  20  seconds.  To 
thus  limit  the  time  required  for  unloading  and  loading  the  passengers  and  for  opening 
and  closing  the  car  doors  and  transmitting  the  starting  signal  to  the  motorman  to  20 
seconds,  means  an  entirely  diflFerent  type  of  car  than  that  used  at  present  and  a  rear- 
rangement of  the  stations,  as  this  result  could  not  be  accomplished  without  the  use 
of  a  large  number  of  dot)rs  along  the  entire  length  of  the  car  and  suitable  gates  for 
preventing  an  excessive  number  of  passengers  reaching  the  car  at  any  one  time.  In 
other  words,  if  the  present  arrangement  of  signals  is  retained,  the  only  possible  way 
to  secure  an  increase  in  the  capacity  of  the  subway  from  30  trains  per  hour  to  40  trains 
per  hour  is  to  scrap  or  use  elsewhere  the  entire  subway  car  body  equipment  and  build 
new  cars  at  an  expense  of  at  least  $5,000,000,  and  to  rearrange  the  present  platforms, 
which  is  practically  prohibitive. 

If  on  the  other  hand  the  signal  system  can  be  improved  in  such  a  way  that  even 
the  present  trains  can  be  passed  through  the  stations  on  a  headway  of  105  seconds 
(i^  minutes)  it  will  require  only  a  comparatively  simple  alteration  in  the  car  to  re- 
duce the  allowed  stop  of  50  seconds  to  35  seconds  and  thus  secure  the  15  seconds' 
saving  which  will  make  the  desired  90-second  headway  possible.  The  most  economical 
and  efficient  as  well  as  the  quickest  way,  therefore,  to  secure  a  capacity  of  40  trains 
per  hour  in  the  subway  is  to  improve  the  signal  system  (as  recommended  in  my  report 
of  January  18,  1908)  and  at  the  same  time  alter  the  present  cars  sufficiently  to  limit 
the  platform  waits  to  a  maximum  of  35  seconds.  It  should  be  understood  that  this  3$ 
seconds  is  a  limit  which,  if  exceeded,  would  at  once  affect  the  headway,  and  that  the 
average  platform  delay  should  be  somewhat  less  than  this  limit  in  order  to  provide  a 
leeway  for  operating  exigencies. 

To  secure  this  result  it  is  evident  that  the  loading  and  the  unloading  must  be 

carried  on  at  the  same  time.    Some  improvement  should  also  be  expected  from  the  use 

of  pnemnatic  door-handling  equipment  and  an  electric  door  signal.     These  changes 

should  easily  bring  the  actual  wait   at  the  station  platform  down  to  the  following 

figures : 

Seconds. 

1.  To  open  doors  after  train  stopped 2 

2.  To  unload  163  passengers  through  14  doors,  and  to  load  206  passengers 

through  separate  doors,  both  processes  being  carried  on  at  the  same 
time   20 
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Seconds. 

3-  To  close  doors  and  give  signal  to  motonnan 8 

4-  Total  average  time  of  trains  at  express  stations  during  rush  hours  should 

not   exceed   30 


Arrangement  of  Seats. 

From  the  foregoing  discussion  it  is  plain  that  in  order  to  run  40  trains  per  hour 
through  the  subway,  it  is  essential  that  more  door  openings  be  provided  than  are  found 
in  the  present  cars.  * 

There  are  a  number  of  different  types  of  cars  which  will  provide  extra  doors,  thus 
reducing  the  station  waits  and  increasing  the  present  number  of  cars  which  can  be 
run  through  a  station  during  rush  hours.  Each  type,  however,  will  allow  for  a  number 
of  different  arrangements  of  the  seats,  and  therefore  before  taking  up  the  most  desirable 
location  of  these  extra  doors,  it  will  be  well  to  discuss  the  arrangement  of  seats  in 
order  to  determine  how  best  to  utilize  the  additional  carrying  capacity  provided  by  the 
increased  number  of  trains. 

Before  determining  upon  the  proper  arrangement  of  the  seats,  the  question  of  policy 
submitted  to  your  Honorable  Commission  in  my  preliminary  report  of  November  26, 
1907.  must  be  decided.  In  that  report  I  requested  a  decision  upon  whether  the  capacity 
of  the  subway  should  be  limited  to  the  number  of  passengers  who  could  be  carried 
if  the  cars  contained  the  maximum  number  of  seats,  or  whether  it  would  be  preferable 
to  sacrifice  somewhat  the  possible  number  of  seats,  thus  providing  rf  relatively  larger 
amount  of  standing  room  and  correspondingly  increasing  the  total  carrying  capacity. 

Not  having  been  instructed  by  you  upon  this  subject, 'in  order  to  complete  my  re- 
port upon  the  subway  car,  I  take  the  liberty  of  suggesting  the  following  policy  for  your 
consideration : 

It  seems  to  me  that  it  should  be  the  aim  to  eventually  provide  a  seat  for  every 
long-haul  passenger,  but  until  this  can  be  at  least  approximated  by  the  construction  of 
additional  subways  or  other  transportation  lines,  it  will  be  necessary  to  furnish 
transportation  for  all,  even  though  existing  conditions  compel  many  passengers  to 
stand  during  rush  hours.  While  it  seems  at  present  impracticable  to  provide  seats  for 
all  except  during  non-rush  hours,  every  possible  improvement  that  tends  in  this  direc- 
tion consistent  with  justice  to  the  subway  company  should  be  made,  in  order  to  gradu- 
ally reduce  the  proportion  of  standing  passengers  to  those  seated,  and  no  change  should 
he  allowed  which  will  reduce  the  total  number  of  seats  per  hour  now  provided  by  th€ 
subway  cars. 

It  has  just  been  pointed  out  that  the  maximum  number  of  cars  per  hour  can  be 
secured  only  by  the  introduction  of  additional  side  doors  in  the  cars.  Although  these 
extra  doors  may  slightly  reduce  the  seating  capacity  per  car,  their  use  should  so  limit 
the  station  waits  that  the  total  seating  capacity  carried  by  a  station  within  a  given  time 
is  not  reduced  from  the  present  number  of  seats.     In  other  words,  the  rule  should  he 
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that  the  increased  number  of  scats  made  available  by  the  extra  cars  must  be  at  least 
equal  to  the  total  number  eliminated  on  account  of  the  space  occupied  by  the  extra 
doors. 

Owing  to  the  overloaded  condition  of  the  subway  it  will  be  necessary  for  the  pres- 
ent to  utilize  the  extra  carrying  capacity  made  available  by  the  additional  cars  for 
standing  passengers,  until  such  a  time  as  additional  subways  can  be  built.  If  these 
subways  are  built  sufficiently  in  advance  of  the  demand  for  subsurface  transportation,  a 
part  of  this  extra  space  can  eventually  be  fitted  with  seats  and  thus  approach  nearer  to 
the  condition  of  a  seat  for  every  passenger. 

If  40  trains  of  8  cars  each  are  passed  through  a  station  each  rush  hour,  each  car 
having  additional  doors  to  provide  for  the  more  comfortable  and  rapid  handling  of  the 
passengers,  it  will  require  but  40  seats  per  car  to  provide  the  same  number  of  scats 
that  are  at  present  supplied  by  30  eight-car  trains  per  hour.  The  new  cars,  therefore, 
should  not  have  less  than  40  seats.  Any  greater  number  of  seats  than  40  per  car  will 
indicate  a  corresponding  increase  in  the  total  number  of  seats  available. 

The  number  of  seats  which  can  be  placed  in  a  car  depends  upon  the  type  of  scat, 
and  there  are  three  kinds  of  seats  which  by  common  use  have  become  standard  practice 
in  cars  of  the  subway  type. 

The  longitudinal  seat  usually  occupies  a  space  19  inches  in  length  along  the  side  of 
the  car.  This  type  of  seat  has  long  been  in  use  in  surface  cars,  in  many  elevated  cars 
and  in  the  ends  of  the  present  subway  cars. 

The  cross-seat  of  the  "back-to -back'*  type  has  been  adopted  for  use  in  the  centre 
of  the  cars  upon  a  number  of  elevated  urban  roads  and  for  the  present  subway  car. 
As  the  elbow  of  the  passenger  occupying  the  seat  next  to  the  aisle  can  encroach  upon 
the  aisle  space,  only  18  inches  in  width  is  required  for  each  passenger.  The  space  be- 
tween the  seat  cushions  varies  from  14  inches  to  30  inches,  a  fair  average  being  from 
18  to  20  inches. 

The  cross-seat  of  the  "walk-over"  type  is  being  quite  generally  adopted  by  the  in- 
terurban  electric  roads  and  by  a  number  of  city  lines.  A  width  of  17  inches  per  pas- 
senger makes  the  scats  34  inches  wide,  although  in  some  instances,  such  as  the  new  cars 
now  in  us^  in  Chicago,  the  seat  is  36  inches.  The  distance  from  the  centre  to  centre 
of  back  varies  from  27  inches  to  36  inches — a  fair  average  for  a  properly  designed  scat 
being  about  30  inches. 

The  advantages  and  disadvantages  of  the  various  kinds  of  seats  are  pointed  out  in 
discussing  the  possibilities  of  seating  arrangements  in  the  different  types  of  cars  which 
arc  shown  as  most  suitable  for  subway  conditions. 

Types  of  Subway  Cars. 
A  successful  car  for  the  present  subway  should  possess  as  many  as  possible  of  the 
following  requirements : 

I.    Separate  entrances  and  exits. 
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2.  A  space  which  can  be  cleared  so  as  to  be  ready  to  quickly  receive  the  passengers 
boarding  a  car. 

3.  Convenient  means  of  circulation  inside  the  car. 

4.  Standing-room  space  contiguous  to  the  exits. 

5.  As  many  cross-seats  as  practicable. 

6.  Exit  and  entrance  doors  sufficiently  removed  from  each  other  to  allow  for  the 
car  stopping  convenient  to  guiding  rails  on  the  platforms. 

7.  Doors  located  so  as  to  minimize  the  danger  from  open  spaces  at  curve  plat- 
forms. 

The  various  cars  may  be  classified  in  accordance  with  the  number  of  doors  in  the 
sides  of  the  cars  as  follows: 

Cars  with  central  side  door  and  end  doors. 

Cars  with  two  quarter  side  doors. 

Cars  with  three  doors  near  centre. 

Cars  with  multi  side  doors.  ' 

Cars  with  double  doors  neay  ends. 

Each  one  of  these  types  may  have  seats  of  either  the  longitudinal,  the  cross  "back- 
to-back,"  or  of  the  **walk-over"  style,  or  a  combination  of  two  or  more  styles,  as  will 
l)c  shown  more  in  detail  as  the  cars  are  described. 

Cars  With  Central  Side  Door  and  End  Doors. 

It  has  often  been  suggested  that  cars  provided  with  an  additional  door  in  the 
centre  of  each  side  would  at  once  do  away  with  the  conflict  of  passengers  which  now 
takes  place  at  the  present  end  doors  of  the  cars,  and  at  the  same  time,  by  providing 
additional  door  space,  materially  reduce  the  station  waits. 

The  present  cars  could  be  altered  to  provide  central  side  doors.  I  have  made  a 
number  of  studies  of  details  of  construction  and  general  arrangement  of  seats  ap- 
plicable to  a  car  of  this  type.-  I  find  that  at  present  the  all-metal  cars  can  be  rebuilt 
at  an  expense  of  $2,000  per  car,  and  the  composite  cars  altered  at  a  cost  of  $1,500  per 
car.  These  figures  contemplate  the  reinforcing  of  the  sides  of  the  car  and  the  trussing 
of  the  under  frames  in  such  a  manner  as  to  leave  the  changed  cars  practically  as 
strong  as  the  present  car.  The  weight  in  both  cases  will  be  slightly  increased  by  the 
introduction  of  the  central  side  doors  in  the  present  car. 

Cars  of  this  type  have  been  in  use  cJn  the  Brooklyn  Bridge  shuttle  trains  for  many 
years.  They  have  recently  been  introduced  for  subway  and  elevated  service  in  Boston 
and  Philadelphia,  and  have  been  adopted  by  the  Hudson  companies  for  use  in  the 
new  tunnels  between  Manhattan  and  Hoboken. 

The  Hudson  and  Manhattan  Railroad  Company's  cars  are  fireproof  cars  with 
central  side  doors,  and  at  the  same  time  weigh  less  than  the  present  subway  end-door 
cars,  demonstrating  that  if  desired,  future  cars  can  be  built  with  central  side  doors 
without  excessive  weight  and  at  the  same  time  possess  the  fireproof  qualities  desirable 
for  subway  cars. 
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In  the  Brooklyn  Bridge  shuttle-train  service,  the  cars  were  unloaded  onto  one 
platform  and  then  loaded  from  a  separate  platform,  thus  avoiding  the  conflict  of  pas- 
sengers, which  is  such  a  noticeable  feature  of  the  subway.  The  advantage  of  the  centre 
door  in  this  case  was  simply  that  of  additional  door  space,  and  for  the  Brooklyn  Bridge 
conditions  the  location  of  this  extra  door  space  in  the  centre  of  the  car  side  was  most 
advantageous.  At  the  time  the  shuttle  trains  were  abandoned  on  the  Bridge  on  ac- 
cotmt  of  running  the  Brooklyn  elevated  trains  directly  into  the  terminal  at  the  Man- 
hattan end  of  the  Bridge,  the  lack  of  this  extra  door  space  in  the  present  elevated  cars 
was  decidedly  noticeable,  emphasizing  the  fact  that  the  cars  of  the  single-end  door 
type  are  not  adapted  for  handling  the  New  York  City  rush-hour  crowds. 

No  difficulty  in  connection  with  maintaining  a  circulation  of  passengers  was  ex- 
perienced with  the  central  door  cars  on  the  Bridge  on  account  of  the  arrangement  of 
separate  loading  and  unloading  platforms,  so  that  little  can  be  learned  from  the  opera- 
tion of  these  cars  on  the  Bridge  that  can  be  applied  to  the  study  of  the  car  problem  of 
the  present  subway. 

In  Boston  the  conditions  are  more  nearly  similaf  to  the  subway  service,  although 
the  excessive  transfer  of  passengers  at  the  stations  is  lacking.  In  many  stations,  how- 
ever, passengers  now  enter  and  leave  the  cars,  using  the  same  statbn  platform,  and,  in 
order  to  avoid  the  conflict  between  these  two  streams  of  passengers,  an  effort  was 
made,  when  the  central-door  cars  were  first  put  into  commission  in  Boston,  to  set  up  a 
circulation  by  making  it  the  rule  for  passengers  to  enter  this  car  at  the  end  doors  and 
leave  by  the  centre  door.  Signs  were  posted  in  the  cars,  and  at  the  same  time  the  car 
guards  and  station  attendants  were  instructed  to  carry  out  this  regulation,  but  the 
cflFort  has  proven  to  be  futile.  It  has  been  found  that  the  Boston  passengers  could  not 
be  controlled  sufficiently  to  maintain  this  much-desired  circulation.  Some  passengers 
would  persist  in  getting  off  through  the  end  doors,  while  others  would  insist  on  getting 
on  the  cars  through  the  central  doors,  thus  causing  considerable  annoyance  to  pas- 
sengers who  were  endeavoring  to  obey  the  rule,  and  ending  generally  in  confusion. 
The  operation  of  the  cars  in  actual  practice,  therefore,  has  finally  resulted  in  partially 
reverting  to  the  old  plan  of  allowing  passengers  to  leave  and  enter  the  same  door. 
Under  these  circumstances,  the  extra  door  in  the  side  of  the  car  has  reduced  the  con- 
flict of  passengers  by  providing  additional  door  area,  resulting  in  somewhat  decreasing 
the  station  waits,  although  the  time  of  these  «tation  waits  has  not  been  reduced  much 
below  that  found  in  the  present  New  York  subway  service. 

With  the  Boston  experience  in  mind,  it  is  hard  to  see  how  the  car  of  the  central 
side-door  type  would  greatly  relieve  the  New  York  subway  conditions,  on  account  of 
the  usual  excessively  congested  condition  in  the  cars  during  rush  hours.  When  a 
passenger  boards  one  of  these  crowded  cars  with  the  intention  of  getting  off  at  the 
next  station,  he  should  not  be  compelled  to  push  himself  through  the  standing  pas- 
sengers in  the  car  in  the  short  time  which  it  takes  to  run  between  stations,  and  even 
if  this  circulation  in  the  car  could  be  maintained,  the  movement  of  the  passengers  from 
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the  end  door  to  the  central  door  would  become  an  objectionable  feature,  causing 
nearly  as  much  discomfort  to  the  passengers  and  delay  to  the  trains  as  the  present 
method  of  operation  with  the  single  end  doors.  It  would,  therefore,  seem  that  to  at- 
tempt to  compel  all  passengers  to  maintain  circulation  by  entering  the  end  doors  and 
leaving  by  the  central  door  would  not  be  effective  under  the  congested  condition  of  the 
present  subw^. 

The  Hudson  and  Manhattan  Railroad  Company's  cars  will  operate  under  condi- 
tions very  similar  to  the  Brooklyn  Bridge  terminal  service;  that  is,  a  large  majority  of 
the  passengers  will  get  on  the  cars  at  the  stations  at  one  end  of  the  line  and  get  off  at 
the  stations  at  the  other  end.  In  such  service  it  is  not  essential  to  maintain  a  circula- 
tion of  passengers  in  the  car,  as  the  transfer  privilege  is  not  a  factor  to  be  contended 
with.  Under  these  circumstances,  the  central  side  door,  cutting  down  as  it  does  the 
average  length  of  time  required  by  a  passenger  to  reach  a  seat,  and  at  the  same  time 
furnishing  a  wider  door  space,  will  add  materially  to  the  comfort  and  speed  with  which 
the  passengers  can  be  handled.  The  successful  use  of  the  central  side-door  car  in 
ierminal  work,  however,  does  not  furnish  a  precedent  which  demonstrates  that  this  type 
of  car  would  be  satisfactory  under  subway  conditions^  whereas  the  failure  of  the 
centre-door  car  on  the  Boston  subway  to  reduce  the  length  of  stop  to  much  less  than 
the  time  required  in  the  New  York  subway,  even  with  the  present  end-door  cars,  doe* 
not  furnish  any  encouragement  toward  rebuilding  the  present  subway  cars  so  as  to 
provide  them  with  central  doors. 

The  difficulty  of  operating  the  central  side-door  car  in  the  present  subway  with 
curved  platforms  at  many  stations  has  been  often  pointed  out  by  the  subway  officials. 
There  is  no  doubt  that  the  use  of  these  curved  platforms,  even  with  the  present  tjrpe 
of  car,  is  a  source  of  danger  and  the  cause  of  considerable  delay,  both  of  which  could 
have  been  avoided  if  the  platforms  had  been  built  with  straight  edges. 

The  stations  at  which  the  curved  platforms  would  give  trouble  with  a  central  door 
in  the  side  of  the  car  are  shown  by  the  following  table,  which  also  gives  the  minimum 
radius  of  the  platform  curves  and  the  width  of  the  open  spaces  at  the  centre  of  the  car 
between  the  platform  and  side  of  the  car : 


Station. 


Width  of  Spaces 
Minimum  Radius     Between  Car  and 

of  Plat-  Platform  at 

form  Curvature.        Centre  of  Car. 


City  Hall    147  feet 

South    F"cr ry    191    feet 

Fulton   Street 250  feet 

Brooklyn   Bridge   410  feet 

Worth    Street    480  feet 

Fourteenth    Street    485  feet 

Times    Square    452  feet 

One  Hundred   and  Seventy-seventh    Street 470  feet 


26 

inches 

24 

inches 

16 

inches 

12 

inches 

10 

inches 

10 

inches 

II 

inches 

10]^  inches 
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At  many  of  these  stations  it  would  be  necessary  if  a  central  door  car  is  used  to 
provide  a  sliding  platform  similar  in  operation  to  the  ones  used  in  the  Boston  subway 
and  also  at  the  South  Ferry  station  of  the  Manhattan  elevated.  In  future  subways  it 
is  possible  to  obviate  the  necessity  for  these  sliding  platforms  either  by  avoiding  the 
use  of  a  curved  platform  or  by  designing  the  under  framing  of  the  car  in  such  a  way 
that  the  station  platforms  could  project  under  the  car  body.  These  solutions,  how- 
ever, are  not  available  for  use  with  the  present  subway  car,  and  the  introduction  of  an 
additional  door  in  the  centre  of  the  present  car  would,  therefore,  mean  the  use  of 
sliding  platforms  at  a  number  of  the  stations  where  the  cars  stop  at  curved  platforms 
of  which  the  edges  next  to  the  car  are  concave. 

The  present  platforms  have  been  built  of  sufficient  length  to  serve  only  one  door 
of  each  end  car  of  each  train,  and  the  end  cars,  therefore,  lap  over  the  end  of  each 
platform.  To  get  the  full  benefit  of  the  introduction  of  central  doors  in  the  sides  of 
the  cars,  it  would  be  necessary  to  extend  each  platform  at  least  50  feet.  There  are  no 
difficulties,  however,  in  accomplishing  this  extension,  except  the  matter  of  expense, 
which  would  be  considerable,  on  account  of  the  inconvenience  of  carrying  on  the  work 
and  at  the  same  time  keeping  the  subway  trains  in  operation,  but  this  expense  and  in- 
convenience could  not,  in  my  judgment,  be  justified  by  the  advantages  gained. 

With  the  central  side-door  car  it  would  be  expected  that  the  train  guard,  who  now 
opens  and  closes  the  doors  from  his  position  between  two  cars,  would  experience 
difficulty  in  operating  the  additional  centre  doors,  particularly  during  rush  hours,  but 
as  station  attendants  are  now  provided  at  express  stations  for  handling  passengers  at 
times  of  heavy  traffic,  this  difficulty  should  not  be  serious. 

Several  possible  arrangements  of  seats  with  a  central  side-door  car  are  shown  on 
the  following  pages.  The  number  of  seats  above  the  minimum  of  40  seats  previously 
established  indicates  at  once  the  increase  over  the  present  seating  capacity  secured  by 
each  car. 

Figure  2. 

Car  With  Central  Side  Door  and  End  Doors.     Longitudinal  Seats  (44  Seats). 
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Car  With  Central  Side  Door  and  End  Doors., 

(Figure  2.) 

Longitudifial  Seats. 

(44  Seats.) 

The  seating  arrangement  in  this  car  is  similar  to  that  used  in  the  Hudson  tunnels, 

the  Boston  and  the  Philadelphia  subways,  and  the  Brooklyn  Bridge  cars.     Side  doors 
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can  be  introduced  in  the  present  subway  cars,  as  indicated  by  Fig.  2,  which  shows  the 
plan  of  the  present  car  altered  to  a  car  with  a  central  side  door. 

This  design  contemplates  the  removal  of  all  of  the  cross  seats  found  in  the  present 
car.  A  number  of  partitions  can  be  placed  between  the  seats,  as  is  done  in  the  Hudson 
tunnel  cars,  which  will  compensate  in  a  degree  for  the  removal  of  the  cross  seats. 
The  vertical  hand  rods  can  be  introduced,  which  will  be  more  convenient  for  the 
support  of  standing  passengers  than  the  usual  straps. 

With  the  circulation  idea  maintained,  the  distance  which  each  passenger  must  move 
in  getting  to  and  from  a  seat  is  the  same  in  every  case,  so  that  with  this  car  all  pas- 
sengers are  treated  exactly  the  same,  and  there  is  no  advantage  of  position  or  comfort 
to  be  secured  by  crowding. 

This  car  allows  the  most  effective  arrangement  of  seats  and  standing  room  that 
can  be  devised.  All  seats  are  equally  good,  thus  removing  the  objection  of  having 
three  kinds  of  seats,  as  found  in  the  present  subway  car.  The  rates  of  acceleration 
and  retardation  in  the  subway,  although  rapid,  are  accomplished  smoothly,  and  very 
little  fault  can  be  found  with  longitudinal  seats,  although  it  must  be  admitted  that 
seats  of  this  kind  are  not  as  popular  as  cross  seats. 


Figure  3. 

Car  With  Central  Side  Door  and  End  Doors.    (Using  Present  Subway  Car  Body.) 

Cross  Seats  Back  to  Back  With  Two  Aisles.    (46  Seats.) 


Car  With  Central  Side  Door  and  End  Doors. 

(Figure  3.) 

(Using  Present  Subway  Car  Body.) 

Cross  Seats  Back  to  Back  With  Tivo  Aisles. 

(46  Seats.) 

This  car  combines  a  car  of  the  central  side  door  type  with  the  style  of  seating 
used  in  the  Illinois  Central  suburban  car.  Two  seats  more  per  car  than  is  provided  by 
the  longitudinal  seat  plan  are  secured  by  this  arrangement,  but  at  a  considerable 
sacrifice  in  the  efficiency  of  the  standing  room. 

The  location  of  the  standing  room  in  the  center  of  the  car  next  to  the  exit  will 
have  a  tendency  to  make  passengers  "move  up  in  the  car."    The  backs  of  the  scats  at 
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this  point  will  give  something  solid  to  lean  against,  thus  making  this  standing  space 
somewhat  more  comfortable  than  in  the  longitudinal  seat  car. 

Half  of  the  seats  in  this  car  "ride  backward,"  and  this  may  be  considered  objection- 
able by  some  passengers.  In  the  subway,  however,  riding  backward  is  not  as  uncom- 
fortable as  in  a  car  running  in  the  open.  In  the  subway  the  eyes  are  occupied  with 
objects  inside  the  car,  while  in  a  surface  or  an  elevated  car  a  disagreeable  sensation 
may  be  caused  to  a  passenger  riding  backward  by  looking  at  objects  which  arc  receding 
from  him.  Owing  to  the  use  of  seats  of  the  "back-to-back  type"  on  the  present  subway 
cars,  upon  many  of  the  elevated  cars,  and  upon  Pullman  coaches,  the  public  is  becoming 
educated  to  ride  backward,  and  the  fact  that  seats  of  this  type  do  not  involve  turning 
over  at  the  stub-end  terminals  gives  this  arrangement  quite  an  advantage  from  an 
operating  standpoint. 

Owing  to  the  narrowness  of  the  aisles  this  car  is  not  well  adapted  for  the  easy 
circulation  of  passengers  during  rush  hours. 


Figure  4. 

Car  With  CentrtVl  Side  Door  and  End  Doors.    (Using  Present  Subway  Car  Body.) 

Cross  Seats  of  "Walk-Over"  Type  With  Two  Aisles..   (42  Seats.) 
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Car  With  Central  Side  Door  and  End  Doors. 
(Figure  4.) 
(Using  Present  Subway  Car  Body.) 
Cross  Seats  of  "IValk-Over"  Type  With  Two  Aisles. 
(42  Seats.) 
In  this  car  all  seats  are  arranged  so  that  passengers  can  "ride  forward,"  w^hich 
will  make  it  necessary  for  the  train  guards  to  turn  the  backs  of  the  seats  at  all  stub- 
end  terminals.     It  will  be  necessary  to  limit  the  space  between  seats  to  29  inches  in 
order  to  provide  a  central  standing  room  space  as  well  as  a  cross-over  aisle  at  each 
end  of  the  car.    If  a  greater  space  between  seats  is  allowed,  either  this  standing  room 
must  be  reduced  and  the  aisle  removed,  or  some  of  the  seats  sacrificed.  In  any  event  the 
car  cannot  be  made  to  compare  favorably  with  the  "back-to-back"  cross-seat  type. 

To  make  the  cc^ntre  scat  of  a  bank  of  three  seats  acceptable,  it  must  be  made  easy 
of  access  and  egress,  as  the  passengers  naturally  take  the  outside  seats  first,  which 
makes  it  ina^nvenient  to  get  in  and  out  of  the  centre  scat. 
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To  use  the  "walk-over"  type  of  scats,  therefore,  with  two  aisles,  would  practically 
mean  a  reduction  of  seating  capacity  of  this  type  of  car  to  36  seats,  instead  of  42  seats, 
shown  in  Fig.  4.  The  inefficient  use  of  room,  therefore,  with  the  "walk-over"  cross 
seats  and  the  extra  care  required  for  the  operation  of  seats  of  this  type  are  objections 
which  would  prevent  the  adoption  of  such  a  car. 

Figure  5. 

Car  With  Central  Side  Door  and  End  Doors.     (Using  Present  Subway  Car  Body.) 

Cross  Seats  of  "Walk-Over"  Type  With  One  Aisle.     (52  Seats.) 
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Car  With  Central  Side  Door  and  End  Doors. 
(Figure  5.) 
(Using  Present  Subway  Car  Body.) 
Cross  Seats  of  "Walk-Over"'  Type  With  One  Aisle. 
(52  Seats.) 
If  a  single  aisle  is  used  a  very  satisfactory  seating  capacity  with  the  present  subway 
car  fitted  with  central  side  doors  can  be  obtained  by  using  cross  seats  of  the  "walk- 
over" type,  spaced  in  the  car  without  reference  to  the  present  windows.     The  seat 
spacing  can  be  rearranged  much  better  with  the  seat  of  the  "walk-over"  type  than 
with  a  seat  of  the  "back-to-back"  type,  as  the  former  is  not  required  to  fit  the  framing 
of  the  car. 

The  average  passenger  appears  to  prefer  a  *'front- facing"  seat,  and  this  car  pro- 
vides the  maximum  number  of  seats  of  this  kind.  If  a  sufficient  number  of  cars  could 
be  passed  through  the  subway  to  keep  the  standing  passengers  down  to  50  passengers 
per  car,  there  is  no  doubt  that  a  car  of  this  type  would  give  excellent  satisfaction,  but  as 
soon  as  this  car  is  called  upon  to  carry  100  passengers  standing  in  addition  to  52  seated 
passengers,  the  congestion  in  the  long,  narrow  aisle  will  slow  down  the  movement  of 
passengers  inside  the  car,  and  the  car  would  then  unload  slowly  and  neutralize  advan- 
tages gained  by  the  introduction  of  the  central  door. 
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Figure  6. 
Showing  Present  Car  Before  and  After  Being  Altered  Into  a  Car  With  Central 

Side  Doors. 
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Car  With  Two  Quarter  Side  Doors. 

Upon  roads  where  the  traffic  is  not  as  heavy  as  in  the  subway,  a  type  of  car  with 
two  doors,  each  located  about  one- fourth  the  length  of  the  car  from  the  end,  is  some- 
times advocated.  This  type  of  car  would  have  as  many  doors  as  the  present  end-door 
car,  but  the  doors  dividing  the  car  into  quarters  would  give  the  quarter-door  car  the 
advantage  of  providing  the  shortest  average  distance  from  the  door  to  the  seat.  This 
car  would  therefore  cause  the  passengers  to  occupy  the  centre  of  the  car  and  thus  use 
the  entire  length  of  the  car  more  effectively  than  it  is  now  used  in  the  present  end-door 
type. 

With  cars  of  this  type,  each  door  should  be  of  double  width,  if  it  is  to  accommodate 
subway  traffic,  so  that  two  streams  of  passengers  could  pass  through  the  doors  at  the 
same  time;  that  is,  at  each  quarter  of  the  car  there  would  be  practically  two  doors. 
The  circulation  may  be  provided  for  by  using  one  set  of  doors  as  entrances  and  the 
other  set  as  exits.  There  would  be  no  objection  to  a  division  post  in  the  centre  of  the 
double  door  with  this  type  of  car,  as  the  door  openings  are  large  enough  to  require  two 
separate  doors,  each  of  which  could  close  toward  the  dividing  post,  and  thus  do  away 
with  the  danger  of  a  sliding  door  opening  past  the  middle  post.  Owing  to  the  distance 
of  the  doors  from  the  end  of  the  car  the  same  difficulties  at  curved  platforms  would  be 
met  that  are  encountered  with  the  centre  door  car. 

The  location  o^  the  train  guards  would  be  a  problem  with  this  type  of  car,  as  these 
guards  could  not  work  to  advantage  from  between  the  cars  as  at  present.  If  the 
guards  are  moved  into  the  car  their  most  effective  location  would  be  at  the  centre 
of  the  side  of  the  car,  from  which  position  they  could  not  only  control  the  movement 
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of  the  doors  but  also  encourage  the  circulation  of  the  passengers  from  the  rear  toward 

the  front  exit  door. 

Figure  7. 

Car  With  Two  Quarter  Side  Doors.    Longitudinal  Seats.    (44  Seats.) 
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Car  With  Two  Quarter  Side  Doors.  » 

(Figure  7.) 
Longitudinal  Seats. 
(44  Seats.) 

It  would  be  difficult  to.  alter  the  present  car  frame  so  as  to  introduce  the  wide 
doors  shown  in  Fig.  7  without  making  the  car  considerably  heavier  than  at  present 
or  sacrificing  its  structural  strength,  and  this  latter  expedient  would  not  be  advisable. 

Except  for  the  fact  that  all  the  passengers  entering  one  car  must  gather  at  one 
place  on  the  platform,  and  that,  therefore,  the  inevitable  crush  would  take  place  in 
loading,  this  type  of  car  has  many  advantages.  This  car,  however,  would  work  much 
better  during  non-rush  hours  than  during  rush  hours.  It  would  be  difficult  to  maintain 
a  circulation  of  passengers  into  one  door  and  out  the  other  as  soon  as  the  space  in  the 
car  between  the  doors  became  filled  with  standing  passengers.  As  soon  as  passengers 
on  the  platforms  desiring  to  enter  the  car  become  blocked  at  a  time  when  the  exit  doors 
vrere  empty  and  open,  there  would  be  a  rush  to  board  the  car  through  the  exit  doors, 
as  has  been  proven  by  the  experience  with  the  Boston  public.  The  only  way  to  control 
the  circulation  with  this  car  would  be  by  means  of  platform  railings.  At  stations  where 
it  is  desirable  to  divide  the  Broadway  patrons  from  the  West  Farms  patrons,  as  is 
now  done  at  Grand  Central,  this  type  of  car  would  not  lend  itself  to  a  satisfactory 
division  of  the  platform  space,  as  the  doors  would  bring  the  passengers  leaving  one 
train  into  conflict  with  passengers  on  the  platform  waiting  for  the  next  one. 

Figure  8. 
Car  With  Quarter  Side  Doors.    Cross  and  Longitudinal  Seats.     (48  Seats.) 
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Car  With  Quarter  Side  Dcors. 

(Figure  8.) 

Cross  and  Longitudinal  Seats. 

(48  Seats.) 

A  certain  number  of  cross  seats  could  be  introduced  in  the  quarter-door  car,  and 
these  cross  seats  could  be  placed  to  advantage  in  the  ends  of  the  car.  Such  an  arrange- 
ment would  leave  the  central  part  of  the  car  free,  so  as  to  provide  the  two  open 
standing  spaces  contiguous  to  the  entrance  and  to  the  exit  doors.  The  location  of  the 
cross  seats  with  the  one  certtral  aisle  at  both  ends  of  the  car  leaving  the  two  staliding 
spaces  near  the  doors  connected  by  a  broad  aisle  between  the  longitudinal  seats  in  the 
centre  of  the  car,  is  an  arrangement  which  should  materially  assist  the  circulation  in  the 
car  f  ^m  entrance  to  exit. 

Passengers  who  are  slow  in  leaving  the  cross  seats  in  the  rear  of  the  car  would 
no  doubt  have  some  trouble  in  reaching  an  exit,  as  they  would  encounter  the  stream 
of  entering  passengers. 

Either  type  of  cross  seat  could  be  used  with  this  car,  though  there  is  some 
preference  for  the  "back-to-back  type,"  as  the  back  of  such  seats  would  present  a 
substantial  support  convenient  to  the  door  openings.  The  vertical  post  idea  could  be 
advantageously  used  to  make  the  standing  room  in  this  car  comfortable. 

If  future  subways  could  be  constructed  sufficiently  in  advance  of  the  demand  for 
them,  then  this  type  of  car  could  be  used  to  good  advantage,  and  cross  seats  could  be 
substituted  for  the  longitudinal  seats.  Under  present  conditions,  however,  there  would 
be  a  temptation  to  ipove  in  the  other  direction  and  fold  up  the  longitudinal  seats 
during  rush  hours,  thus  providing  increased  standing  capacity. 

Cars  With  Three  Doors  Near  Centre. 

The  objections  to  a  car  with  a  central  side  door,  on  account  of  the  difficulty  which 
might  be  experienced  by  the  train  guard  in  controlling  the  centre  door  from  his  position 
between  the  cars,  could  be  removed  by  locating  the  end  doors  nearer  a  central  door, 
thus  providing  practically  a  large  door  in  the  centre  of  the  car  with  two  smaller  doors, 
one  between  the  centre  and  each  end  of  the  car.  This  arrangement  would  also  be  an 
improvement  over  the  quarter-door  car,  as  with  three  doors  the  moving  passengers 
would  be  divided  into  three  groups  instead  of  two. 

This  car  should  be  provided  with  a  separate  guard  for  each  car,  and  this  guard 
should  bQ  located  so  that  he  cait  see  along  the  side  of  the  car  in  one  direction,  and 
thus  be  in  a  position  to  quickly  close  all  doors  at  once. 

A  circulation  with  this  car  can  be  set  up  in  either  direction.  In  maintaining  a 
circulation,  however,  this  car  would  not  have  the  advantage  of  a  space  such  as  a  plat- 
form which  could  be  cleared  of  passengers  while  moving  between  stations,  so  as  to 
provide  an  opening  space  for  the  entering  passengers,  as  with  cars  of  the  end-door 
type. 
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The  door  openings  being  on  the  centre  and  near  the  quarter  lines  of  the  car, 
would  lend  themselves  conveniently  to  an  effective  system  of  platform  guard  rails,  but 
the  centre  door  would  be  a  disadvantage  at  curved  platforms. 

Figure  g. 
Cars  With  Three  Doors  Near  Centre.    Longitudinal  Seats.    (44  Seats.) 
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'Cars  With  Three  Doors  Near  Centre. 

(Figure  9.) 

Longitudinal  Seats. 

(44  Seats.) 

This  car  is  similar  to  the  present  end-door  car  fitted  with  an  additional  centre  side 
door,  with  the  exception  that  the  end  doors  are  located  much  nearer  the  central  door. 
The  nearer  these  end  entrance  doors  are  brought  toward  the  central  exit  door  the  easier 
will  it  be  to  maintain  a  circulation  into  and  out  of  the  car  throup^h  the  separate  doors. 

The  location  of  the  end  doors  at  the  quarter  division  points  of  the  car,  or  even 
nearer  to  the  central  doer,  is  practically  the  only  way  that  the  central  door  car  can  be 
used  with  success  in  the  subway,  as  a  comparatively  easy  means  of  reaching  the  exit 
must  be  provided — otherwise  a  passenger  boarding  a  car  when  it  is  crowded  will  either 
find  it  impossible  or  will  refuse  to  crowd  his  way  through  the  standing  passengers  in 
the  car  in  order  to  reach  the  regular  exit,  and  will  insist  on  leaving  the  car  by  the 
door  he  entered.  As  soon  as  one  exemption  is  allowed  to  the  rule  of  "in  one  door  and 
out  the  other,"  confusion  will  at  once  take  place,  and  the  advantage  of  having  the 
passengers  move  together  in  a  predetermined  way  without  hesitation  will  be  lost. 

The  above  car  lends  itself  to  the  longitudinal  seat  plan  throughout  its  length,  as 
there  is  not  enough  space  in  the  ends  of  the  car  for  cross  seats,  and  it  would  be  a  mis- 
take to  limit  the  connecting  space  between  the  doors  by  the  introduction  of  an  aisle  or 

aisles  serving  cross  seats. 

Figure  id. 

Cars  With  Three  Doors  Near  Centre.    Combination  of  Cross  and  Longitudinal 

Seats.     (44  Seats.) 
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Cars  With  Three  Doors  Near  Centre. 

(Figure  lo.) 

Combination  of  Cross  and  Longitudinal  Seats, 

(44  Seats.) 

In  order  to  make  room  for  cross  seats  in  the  ends  of-  a  car  of  this  type,  and  at 

the  same  time  provide  the  shortest  distance  possible  between  the  entrance  andJthe  exit 

doors,  a  large  double  door  may  be  placed  in  the  centre  of  the  car,  to  be  used  for  an 

entrance,  and  two  smaller  doors  at  each  side  to  be  used  for  exits. 

The  circulation  in  this  car  would  be  in  the  opposite  direction  to  that  shown  with 
any  of  the  other  cars.  The  passengers  would  gather  at  one  place  on  the  station  plat- 
form ready  to  enter  this  car,  and  would  quickly  pass  through  the  large  double  doors. 
The  passengers  leaving  the  cars  from  the  cross  seats  would  not  encounter  a  stream  of 
entering  passengers. 

The  seating  capacity  of  this  car  is  liberal,  and  the  location  of  the  standing  room  is 
convenient  and  efficient.  All  ihe  doors  can  be  controlled  by  a  guard  centrally  located 
w^here'he  can  see  the  moving  passengers,  and  to  a  large  extent  control  their  movements. 
.  The  troubles  with  the  curved  platforms,  and  the  structural  difficulties  of  adapting 
the  present  car  frame  to  this  design,  are  serious  disadvantages  to  the  use  of  a  car  of  this 
type  with  the  present  subway. 

Cars  With  Mui.ti  Side  Doors. 
The  Illinois  Central  Car. 

Cars  of  this  type  are  in  successful  use  in  the  suburban  service  of  the  Illinois 
Central  Railroad  in  Chicago.  These  cars  are  72  feet  long  over  all,  and  10  feet  6 
inches  wide  over  the  sheathing.  There  are  12  sliding  doors  on  each  side,  opening  on  a 
level  with  the  plaJ:form,  and  two  doors  on  each  side,  opening  to  steps  which  are  used 
at  stations  'vdiere  there  are  no  high  platforms.  End  doors  are  provided  in  the  cars,  so 
that  passengers  may  pass  from  car  to  car  in  the  train,  and  cars  are  not  provided  with 
extension  platforms. 

The  doors  are  operated  by  the  train  guard  from  the  inside  of  the  car,  the  operating 
mechanism  being  designed  so  that  when  the  car  stops  at  the  station  platform  the  train 
guard  on  each  car  unlocks  the  doors  by  means  of  a  single  wheel,  leaving  the  doors  to 
be  opened  by  the  passengers.  Before  starting  from  the  station  the  movement  of  the 
operating  wheel  by  the  guard  in  the  reverse  direction  closes  the  doors  which  have  been 
opened,  and  at  the  same  time  locks  all  the  doors.  When  the  edge  of  the  door  is 
within  3  or  4  inches  of  the  jamb  it  stops,  and  then  moves  slowly  forward  to  the  closed 
position,  the  purpose  of  this  being  to  allow  any  passenger  who  may  be  caught  in  the 
door  to  move  aside.  An  electric  signal  apparatus  is  connected  with  the  doors  so  that 
a  signal  is  automatically  transmitted  to  the  engineer  when  the  last  door  in  the  train  is 
closed. 
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Seats  are  provided  for  loo  passengers,  50  facing  in  each  direction,  and  there  is  an 
aisle  on  each  side  of  the  car  between  the  seats  and  the  doors  so  that  passengers  enter- 
ing any  door  may  pass  down  the  aisle  to  any  seat. 

The  seats  were  originally  all  of  wood,  but  were  found  to  be  uncomfortable,  and 
were  changed  to  rattan.  In  general,  this  car  has  given  satisfaction,  the  principal  ob- 
jections apparently  being  in  regard  to  the  size  and  the  shape  of  the  seats  and  their 
arrangement  in  the  car.  Some  objection  is  also  made  to  the  lack  of  ventilation  in  the 
summer.  The  problem  of  heating  the  cars  in  winter  has  not  proven  to  be  a  serious 
one,  as  ample  steam  coils  taking  steam  from  the  locomotive  are  provided  under  each 
seat  Under  subway  conditions  it  would  be  better  to  have  the  door  mechanism  de- 
signed so  as  to  open  all  the  doors  simultaneously,  as  some  delay  is  now  occasioned  by 
passengers  hesitating  to  open  the  doors. 

The  Multi  Side-Door  Car  and  the  Present  Subway. 
The  present  length  of  the  subway  cars  would  allow  for  a  maximum  of  8  side 
doors,  or  for  four  times  as  many  doors  as  at  present.  The  present  end  doors,  each 
about  38  inches  wide,  or  a  total  door  area  of  76  inches  for  each  side.  With  8  side  doors, 
'  each  25  inches  wide,  there  would  be  a  door  opening  of  200  inches  per  car,  or  nearly 
three  times  the  door  space  provided  in  the  present  car.  The  best  that  could  be  ex- 
pected of  the  multi  side-door  car,  as  far  as  reducing  the  time  required  at  present  for 
unloading  and  loading  the  passengers  is  concerned,  would  be  to  have  this  time  cut 
down  to  one-third  the  present  amount. 

In  order  to  determine  the  efficiency  of  this  type  of  car  I  have  had  a  large  number 
of  observations  made  of  the  Illinois  Central  car  in  actual  operation.  The  density  of 
traffic  upon  the  Illinois  Central  suburban  line,  of  Chicago,  does  not  compare  with  the 
subway  conditions,  and,  therefore,  a  conclusion  from  a  comparison  of  the  movement  qi 
passengers  must  be  drawn  with  caution.  During  rush  hours  in  Chicago  the  maximum 
number  of  passengers  passing  through  the  12  doors  of  the  car  was  found  to  be  4.8  per 
second,  and,  in  making  this  observation,  care  was  taken  to  include  only  the  time  be- 
tween the  opening  and  the  closing  of  the  doors,  so  as  to  eliminate  the  variable  time  re- 
quired for  giving  the  starting  signal  and  in  starting  the  train.  It  should  be  borne  in 
mind  that  the  Illinois  Central  cars  are  over  72  feet  long,  and  this  result  was  obtained 
with  12  doors,  and  not  with  8  doors,  which  is  the  number  possible  for  the  50-foot 
subway  car. 

It  is  fair  to  assume,  therefore,  that  with  the  8-door  car  in  the  subway,  passengers 
would  be  unloaded  and  loaded  at  the  rate  of  not  more  than  4  persons  per  second  per 
car.  As  a  result  of  a  great  many  observations  of  the  present  rate  of  passenger  move- 
ment in  and  out  of  the  present  cars  during  rush  hours  in  the  subway,  I  find  that  this 
rate  does  not  vary  far  from  i  person  per  second  per  door,  or  at  the  rate  of  2  passen- 
gers per  second  per  car,  except  under  extremely  congested  conditions,  when  the  rate  be- 
comes slightly  less.     During  slack  periods  passengers  readily  pass  in  and  out  of  the 
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car  doors  at  this  rate,  while  during:  rush  hours  the  station  platform  attendants  facili- 
tate the  movement,  which  would  ordinarily  be  considerably  reduced  by  the  conRCStion, 
and  the  prompt  closing?  of  the  doors  by  the  uniformed  attendants  at  the  busy  stations 
goes  far  toward  making  it  possible  to  load  the  cars  at  the  rate  of  2  persons  per  car 
per  second,  except  during  the  very  busiest  periods. 

At  the  Borough  Hall  station  of  the  Brooklyn  extension,  recently  opened,  this  rate 
is  often  increased  to  an  average  of  2K'  passengers  per  car  per  second  for  the  first  30 
seconds  of  loading,  but  at  this  station  at  the  present  time  there  exists  only  terminal 
conditions  without  the  conflict  of  transferrin p,  traffic. 

It  would  be  impracticable  to  provide  a  platform  attendant  for  each  door  of  the 
multi.  side-door  car.  It  is  therefore  necessary  in  considering  the  effect  of  a  car  of  this 
type  dpon  the  length  of  station  waits  during  rush  hours  to  compare  the  operation  of 
the  multi  side-door  car  without  the  advantage  of  a  station  platform  attendant  at  each 
door  to  assist  in  the  loading  of  the  passengers,  to  the  operation  of  an  end-door  car  with 
a  platform  guard  to  not  only  expedite  the  movement  of  passengers,  but  also  to  assist 
in  closing  the  doors.  With  this  comparison  in  mind  it  is  difficult  to  see  how  the  use 
of  the  multi  side-door  car  in  the  subway  >vould  reduce  the  present  time  of  loading  and 
unloading  by  more  than  6ne-half ;  that  is,  the  present  rate  of  passenger  movement  of 
two  persons  per  car  per  second  maintained  with  the  present  end-door  car  might  pos- 
sibly be  increased  to  four  passengers  per  car  per  second  with  the  multi  side-door  car. 

This  result  could  only  be  obtained  upon  the  assumption  that  all  of  the  multi  side 
doors  could  be  promptly  closed  by  the  train  jjuards.  In  Chicago  there  is  apparently  no 
difficulty  in  doing  this,  but  it  should  be  remembered  that  during  rush  hours  the  sub- 
way traffic  is  fully  ten  times  as  large  as  the  Illinois  Central  traffic  during  the  corres- 
ponding period,  and  experience  in  the  subway  has  demonstrated  that  in  order  to  close 
the  car  doors  during,  the  rush  period  a  corps  of  uniformed,  trained  platform  guards, 
in  addition  to  the  train  guard,  is  absolutely  necessary. 

It  has  further  been  learned  that  the  only  way  to  move  trains  through  the  subway 
on  schedule  time  is  to  close  the  car  doors  pronintlv,  and  thus  limit  the  platform  delays. 
It  is  difficult  to  see  how  this  could  be  accomplished  with  the  multi  side-door  car  unless 
the  stream  of  passengers  was  stopped  before  it  reached  the  loading  platform.  This 
would  transfer  the  "crush"  from  the  platform  in  the  vicinity  of  the  car  doors,  as  at 
present,  to  a  platform  entrance  or  a  number  of  entrances,  which  could  be  made  suffi- 
ciently large  to  considerably  reduce  the  crowding,  but  the  inevitable  cutting  off  of  the 
stream  of  passengers  must  be  quickly  accompli<:hed  in  some  manner,  in  order  to  allow 
the  prompt  movement  of  the  trains.  If  the  multi  side-door  cars  were  to  be  adopted 
for  the  subway,  the  stations  should  be  arranged  so  as  to  control  the  passenger  flow 
before  it  reaches  the  train,  as  it  would  be  found  exceedingly  difficult  to  cut  off  the 
passengers  at  64  separate  places,  which  would  result  from  the  use  of  8  doors  in  each 
car  of  an  8-car  train. 
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The  introduction  of  the  transfer  system  which  furnishes  a  possible  saving  of  a 
minute  or  two  as*  a  reward  for  considerable  pushing  and  crowding;  has  driven  a  num- 
ber of  the  regular  subway  passengers  "minute  mad."  To  deprive  these  patrons  of  an 
opportunity  to  catch  a  train  by  closing  a  station  gate  in  their  faces  at  the  time  the  train 
pulls  into  the  station  would  meet  with  considerable  objection  if  attempted  in  the  present 
subway,  where  the  stations  are  not  built  to  provide  for  the  comfortable  carrying  out  of 
this  arrangement,  but  the  suggestion  should  be  borne  in  mind  in  connection  with  the 
design  of  future  subways.  The  only  logical  place  to  cut  off  the  flow  of  passengers  is  at 
the  entrance  to  the  station  platforms,  and  not  at  the  doors  of  the  cars,  a  fact  which 
is  demonstrated  by  the  design  of  steam  railwav  passenger  stations  and  ferry-boat  wait- 
ing rooms.  • 

To  allow  the  successful  use  of  the  multi  side-door  car  would  make  other  changes 
necessary,  particularly  with  the  station  platforms.  The  present  platforms  serve  only 
one  of  the  end  doors  of  each  of  the  end  cars  of  the  train.  To  get  the  full  advantage 
of  all  of  the  doors  along  the  entire  length  of  the  train  it  would  be  necessary  to  extend 
both  the  express  platforms,  which  are  350  feet  in  length,  and  the  local  platforms,  which 
are  200  feet  in  length.  This  requirement  would  mean  a  50-foot  extension  on  38  separate 
platforms  south  of  Ninety-sixth  street,  as  well  as  the  extension  of  a  number  of  plat- 
forms north  of  Ninety-sixth  street,  and  in  some  cases  this  alteration  under  running 
conditions  would  be  an  expensive  and  exceedingly  difficult  piece  of  work. 

The  final  seriojis  objection  to  the  multi  side-door  car  in  the  present  subway  is  the 
fact  that  practically  the  entire  car  bodies  now  in  use  would  necessarily  either  be 
scrapped  or  used  elsewhere,  as  it  would  be  practically  impossible  to  rebuild  them  so  as 
to  provide  8  side  doors  on  each  side  of  each  car.  Under  these  circumstances,  the  cost 
of  the  change  would  mean  an  expense  of  at  least  $5,000,000  for  multi  side-door  cars, 
and  of  about  $2,000,000  for  platforms,  and,  in  my  opinion,  the  improvement  to  be  ex- 
pected from  these  changes  with  the  present  subway  would  not  justify  the  investment. 

Multi  Side-Door  Cars  and  Future  Subways. 
If  the  multi  side-door  car  is  to  be  considered  for  future  subways,  the  station  plat- 
forms should  be  arranged  so  that  the  unloading  can  be  done  upon  one  station  platform, 
and  the  loading  can  be  accomplished  from  another  and  separate  platform.  Such  an 
arrangement  would  necessarily  contemplate  some  inconvenience  to  the  passengers  trans- 
ferring from  one  service  to  the  other,  and  the  adoption  of  the  separate  platform  idea 
would  make  impossible  the  use  of  the  island  platforms  which,  under  present  arrange- 
ments, often  serve  both  the  express  and  the  local  trains,  an  arrangement  which  con- 
tributes greatly  to  the  convenience  of  those  using  the  transfer  privilege.  To  make  the 
changes  necessary  to  provide  separate  platforms  for  the  present  subway  and  at  the  same 
time  keep  the  trains  in  operation  upon  a  schedule  which  calls  at  frequent  intervals  for 
a  train  upon  each  of  the  four  tracks  every  two  minutes,  would  be  so  difficult  as  to 
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make  its  cost  unjustifiable,  and  the  suggestion,  therefore,  can  only  be  used  in  consider- 
ing  an  entirely  new  subway.  These  remarks  apply  as  well  to  the  straightening  of  the 
platforms.  The  curves  of  the  present  platforms  would  seriously  interfere  with  the 
operation  of  the  multi  side-door  car.  Sliding  platforms,  or  extension  platforms  on  the 
cars,  to  correct  this  defect,  are  at  best  complicated  and  unsatisfactory  expedients,  and 
as  long  as  with  future  subways  a  different  station  arrangement  and  separate  platforms 
would  be  necessary  to  make  a  success  of  the  multi  side-door  car,  it  would  add  but 
little  to  the  station  requirements  to  specify  that  if  multi  side-door  cars  are  to  be 
used,  the  station  platforms  should  be  free  from  curves. 

Figure  ii. 
Car  with  Multi  Side  Doors.    Cross  Seats  Back  to  B.^ck,  with  Two  Aisles. 

(48  Seats.) 


Car  with  Multi  Side  Doors. 

(Figure  11.) 

Cross  Seats  Back  to  Back,  with  Two  Aisles. 

(48  Seats.) 

This  plan  indicates  the  introduction  of  three  wide  doors  in  the  sides  of  the  present 

subway  cars  and  the  rearrangement  of  the  seats  in  accordance  with  Illinois  Central 

plan.     With  this  car  no  attempt  would  be  made  to  set  up  and  maintain  a  circulation, 

and  every  door  would  be  used  as  a  combined  exit  and  entrance.    While  this  car  would 

lessen  the  conflict  of  passengers  at  the  car  doors,  it  would  not  provide  a  means  of 

entirely  removing  this  cause  for  discomfort. 

At  least  two  platform  attendants  for  each  car  would  be  necessary  during  the  busy 
hours,  to  assist  the  train  guard  in  cutting  off  the  stream  of  passengers  entering  the  car 
and  to  aid  in  closing  the  car  doors.  The  car  platform  space  would  be  available  for 
passengers  preferring  to  ride  on  the  platform,  as  with  this  car  it  would  not  be  necessary 
to  enforce  the  rule  that  passengers  must  not  ride  on  the. car  platforms. 
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Figure  12. 
Car  with  Multi  Side  Doors  (for  Future  Subways).    Cross  Seats  Back  to  Back, 


WITH 

One  Aisle. 

(80  Seats.) 
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Car  with  Mui.ti  Side  Doors  (for  Future  Subways). 
(Figure  12.) 
Cross  Seats  Back  to  Back,  with  One  Aisle. 
(80  Seats.) 

This  design  has  the  advantage  of  one  aisle  instead  of  two,  and  is  18  inches  wider 
than  the  present  car,  thus  at  once  increasing  the  possible  seating  capacity,  and  this  gen- 
eral arrangement  of  seats  will,  therefore,  be  found  the  most  efficient  way  to  carry  out 
the  policy  of  attempting  to  provide  a  seat  for  every  long-haul  passenger. 

The  free  space  between  the  seats  has  been  increased  to  30  inches,  in  an  attempt  to 
provide  room  for  the  passengers  entering  and  leaving  the  car  to  pass  by  the  seated 
passengers  with  the  minimum  amount  of  annoyance. 

This  car  ought  to  work  well  with  a  load  not  exceeding  100  passengers,  80  of  whom 
would  be  seated,  but  would  prove  exceedingly  uncomfortable  if  the  standing  passengers 
began  to  encroach  upon  the  space  between  seats.  As  the  space  between  seats  is  sufficient 
to  allow  passengers  to  pass  between  the  knees  of  those  seated,  and  is  the  only  avenue 
of  entrance  and  exit,  this  space  would  naturally  be  occupied  by  standing  passengers, 
particularly  during  rush  hours,  much  to  the  inconvenience  of  the  seated  passengers,  and 
this  is  the  penalty  that  must  be  paid  for  maximum  seating  capacity. 

There  arc  8  doors  in  each  side  of  this  car,  but  the  absence  of  free  space  near  each 
exit  and  entrance  will  cause  this  car  to  be  loaded  and  unloaded  slowly,  and  the  ad- 
vantage of  the  extra  number  of  doors  will  disappear  just  at  the  time  that  this  feature 

would  be  of  the  greatest  use. 

Figure  13. 

C.\R  WITH  Multi  Side  Doors  (for  Future  Subways).    The  Illinois  Central  Type 

OF  Seat.     (68  Seats.) 
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Car  with  Multi  Side  Doors  (for  Future  Subways). 

(Figure  13.) 

The  Illinois  Central  Type  of  Seat. 

(68  Seats.) 

This  design  shows  a  car  18  inches  wider  than,  and  of  the  same  length  as  present 
car,  with  seats  in  banks  of  four  on  5-foot  centres,  which  spacing  will  allow  the  same 
number  of  passengers  per  foot  length  of  car  as  is  found  with  the  Illinois  Central  cars. 

In  this  car  doors  have  been  introduced  in  the  sides  of  the  car  between  each  set  of 
seats,  making  8  doors  along  the  side  of  the  car.  The  two  aisles  are  made  a  little 
wider  than  in  the  Illinois  Central  car,  and  the  seats  are  more  comfortable,  although  the 
free  space  between  opposite  seats  has  been  reduced  from  27  inches  to  24  inches,  in 
order  to  make  each  seat  deeper. 

The  car  is  contemplated  only  for  future  and  larger  subways,  as  it  would  be  im- 
practicable to  rebuild  the  present  cars  to  allow  for  the  extra  width  necessary  for  the 
four  cross  seats  shown  and  operate  them  in  the  present  subway. 

The  advantages  of  this  type  of  multi  side-door  car,  although  many,  are  not  as  great 
as  would  at  first  appear,  owing  to  the  delay  which  would  be  caused  by  passengers  hunt- 
ing for  seats  before  they  selected  an  entrance  and  entered,  and  the  conflict  of  entering 
passengers  with  those  who  would  have  already  entered  the  car  and  would  be  using  the 
aisles  for  the  purpose  of  finding  seats.  1^'or  subway  use  all  doors  should  be  operated  at 
once  by  the  car  guard,  in  order  to  reduce  the  delay  which  is  sometimes  experienced  in 
Chicago,  due  to  the  hesitation  of  inexperienced  passengers  in  opening  the  doors. 

Figure  14. 
Showing  Present  Car  After  Being  Altered  into  a  Car  with  Double  Doors  Ne.\r 

Ends. 
Recommended  Type. 
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Cars  with  Double  Doors  Near  Ends, 
(Figure  14.) 
Without  weakening  the  present  car,  or  adding  materially  to  its  weight,  it  is  pos- 
sible to  introduce  additional  side  doors,  one  near  each  end  of  each  side  of  the  car  and  as 
near  as  practicable  to  the  present  end  doors,  the  distance  between  the  doors  being  at 
least  sufficient  to  furnish  a  pocket  for  the  sliding  doors. 

It  will  be  seen  by  referring  to  Fig.  14  that  these  additional  doors  can  be  added 
without  disturbing  the  present  seating  arrangement  of  the  car  to  any  great  extent.  It 
is  true  that  the  introduction  of  these  doors  will  make  it  necessary  to  remove  8  seats 
from  each  car,  but  the  operation  of  the  cars  in  actual  service  will  make  it  possible  to 
pass  so  many  more  cars  through  the  subway  that  the  loss  of  8  seats  in  each  car  will  be 
more  than  offset  by  the  additional  seats  in  the  added  cars,  and  the  extra  standing 
room,  so  convenient  to  the  separate  exit,  is  a  feature  which  will  decrease  the  station 
waits,  and  thereby  increase  the  schedule  speed. 

This  proposed  change  in  the  present  car  has  many  advantages  which  even  a  cas- 
ual study  will  reveal.  The  new  doors  can  be  used  for  exits,  and  the  present  end  doors 
for  entrances,  thus  providing  at  once  the  means  of  carrying  on  the  process  of  unload- 
ing and  loading  simultaneously  and  without  the  present  conflict  which  during  rush 
hours  has  become  so  objectionable. 

This  car  provides  a  separate  space  for  leaving  passengers  to  collect  around  the  exit 
doors  without  blocking  the  space  which  should  be  provided  for  the  passengers  entering 
the  car.  The  result  will  be  that  passengers  will  move  in  and  out  much  more  quickly 
than  at  present,  and  the  movement  of  passengers  into  the  car  will  facilitate  the  move- 
ment of  passengers  out  of  the  car. 

,  With  this  car  it  would  be  possible  to  keep  the  platforms  clear  of  standing  passen- 
gers, particularfy  at  the  time  of  approaching  a  station  where  considerable  additional 
load  is  to  be  expected.  With  the  present  cars  it  is  impossible  to  keep  the  platform 
clear,  as  the  passengers  readily  make  the  excuse  that  they  are  getting  ready  to  leave 
the  train  at  the  next  station.  With  a  clear  platform  there  should  be  none  of  the  dis- 
comfort now  experienced  in  boarding  a  crowded  car;  the  passengers  will  pass  rapidly 
into  the  empty  car  vestibule,  and  can  move  at  once  into  the  space  which  has  been 
vacated  by  the  leaving  passengers. 

There  should  be  no  hesitation  on  the  part  of  a  passenger  in  the  selection  of  an 
entrance  with  this  type  of  car,  as  is  so  often  the  case  with  the  multi  side-door  car. 
Under  these  circumstances  there  is  no  reason  why  a  rate  of  flow  of  passengers  in  and 
out  of  the  car  amounting  to  at  least  5  passengers  per  car  per  second  should  not  be  ex- 
pected with  this  car  with  double  doors  near  the  end,  and  this  rate  is  fully  as  good  as 
the  experience  in  Chicago  would  lead  us  to  expect  from  the  multi  side-door  cars,  even 
with  8  doors  distributed  the  entire  length  of  the  car. 

Whilp  this  type  of  car  provides  for  setting  up  and  maintaining  a  circulation,  this 
circulation  is  not  obtained  at  the  expense  of  comfort  to  the  through  passengers,  as  the 
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circulation  is  confined  to  the  two  ends  of  the  car,  and  it  is  therefore  not  necessary  for 
a  passenger  boarding  a  train  at  one  station  and  getting  off  at  another  to  pass  through 
half  the  length  of  the  car,  with  the  attendant  discomfort  to  both  himself  and  to  all  of 
the  other  passengers  in  the  car. 

Both  the  exit  and  the  entrance  doors  are  directly  under  the  eye  of  the  guard,  who 
is  thus  in  a  position  to  accentuate  the  circulation,  and,  therefore,  the  rapidity  of 
handling  the  passengers,  by  opening  the  exit  door  slightly  in  advance  of  the  entrance 
door,  which  can  easily  be  done  by  cither  mechanical  or  pneumatic  means. 

This  car  lends  itself  readily  to  the  introduction  of  platform  railings  at  all  of  the 
more  important  station  platforms.  These  railings  can  be  arranged  as  shown  in  Fig. 
i8,  on  page  70,  which  will  indicate  at  once  the  advantages  of  collecting  the  passengers 
who  are  waiting  for  a  train  at  definite  loading  points,  thus  leaving  the  remaining  parts 
of  the  platform  free  and  ready  to  receive  the  unloading  passengers.  This  particular 
double-end-door  car  fortunately  allows  for  an  arrangement  of  platform  railings  in 
such  a  way  that  loading  points  can  be  provided  for  the  Broadway  passengers  separate 
from  those  set  apart  for  the  Lenox  passengers.  Should  the  distance  between  the  doors 
as  shown  be  considered  too  close  for  ease  in  stopping  at  the  proper  points,  the  distance 
could  be  increased  by  moving  the  supplemental  doors  one  seat  nearer  the  centre  of  the 
car. 

The  standing  room  in  this  car  can  be  increased  during  rush  hours  by  folding  up 
the  two  seats  between  the  doors,  and,  while  this  practice  is  not  to  be  commended,  there 
will  be  times,  and  particularly  on  heavy  days,  such  as  Mondays,  when  this  feature 
could  be  utilized. 

The  present  cars  can  be  changed  to  conform  to  this  arrangement  for  an  expense 
of  about  $2,000  for  each  steel  car,  and  about  $1,500  for  each  composite  car. 

For  the  present  subway  this  car  seems  to  me  to  possess  more  advantages  and  fewer 
disadvantages,  both  from  the  standpoint  of  the  public  and  the  operating  company,  than 
any  other  type/and  its  use  will  increase  the  capacity  of  the  subway  sufficiently  to  fully 
justify  the  expense  of  altering  the  present  cars  into  cars  of  this  type. 

Several  different  seating  arrangements  possible  with  this  car  are  shown  and  dis 
cussed  on  the  following  pages : 

Figure  15. 

Car  with  Double  Doors  Near  Ends.     Combining  Cross  and  Longitudinal  Se.\ts 

(44  Seats.)    Using  Present  Car  Body  and  Seat  Spacing. 
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Cak  with  Double  Doors  Near  Ends. 
(Figure  15.) 
Combining  Cross  and  Longitudinal  Seats. 
•  (44  Seats.) 

Using  Present  Car  Body  and  Seat  Spacing. 
This  design  contemplates  taking  out  eight  of  the  longitudinal  seats  in  the  present 
car  and  introducing  four  extra  exit  doors.  The  design,  which  is  the  same  as  shown 
in  Fig.  14,  shows  the  most  effective  change  that,  in  my  judgment,  can  be  made  with  the 
present  subway  car,  as  it  introduces  the  extra  doors  at  places  where  the  framing  of 
the  present  car  and  the  arrangement  of  the  present  seats  will  be  the  least  disturbed. 

When  the  first  consignment  of  subway  cars  was  built  the  end  doors  were  only  29 
inches  wide,  but  the  operation  of  the  cars  soon  proved  this  narrow  door  width  to  be  a 
mistake,  and  the  doors  were  widened  to  practically  38  inches. 

While  this  width  is  not  sufficient  to  allow  passengers  to  pass  through  the  doors  two 
abreast,  it  is  found  that  they  naturally  stagger  themselves  and  pass  through  the  door 
much  faster  than  if  they  were  forced  to  move  in  single  file.  As  soon  as  the  doors  are 
made  much  wider,  as  in  the  Brooklyn  Bridge  shuttle  cars,  the  crowding  passengers 
make  an  effort  to  pass  through  the  door  three  abreast,  much  to  the  discomfort  of  the 
middle  passenger.  To  avoid  this  difficulty  a  dividing  post  in  the  centre  of  a  wider  door 
might  be  introduced,  but  with  a  sliding  door  for  cutting  off  the  flow  of  passengers  this 
centre  post  would  serve  to  multiply  the  danger  and  increase  the  accidents.  The  new 
doors  have,  therefore,  been  shown  of  the  same  width  as  the  redesigned  doors  of  the 
present  car. 

Figure  16. 

Car  with  Double  Doors  Near  Ends.     Combining  Cross  and  Longitudinal  Seats. 

(48  Seats.)    More  Compact  Seats  for  Future  Cars  in  Present  Subway. 
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Car  with  Double  Doors  Near  Ends. 
Figure  16. 
Combination  Cross  and  Longitudinal  Seats. 
(48  Seats.) 
More  Compact  Seats  for  Future  .Cars  in  Present  Subway. 
In  the  present  subway  cars  the  space  devoted  to  the  cross  seats  is  used  in  an  un- 
economical manner.    There  are  70  inches  between  the  centre  of  the  backs  of  these  seats, 
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which  is  taken  up  by  two  6-inch  back  cushions,  two  i8-inch  seats  and  a  clear  space  be- 
tween seats  of  22  inches.  Where  space  is  as  much  at  a  premium  as  it  is  in  the  subway 
cars,  the  arrangement  of  these  seats  should  be  made  more  compact,  and  this  can  be 
done  without  sacrificing  the  comfort  now  secured  with  tbe  more  liberal  spacing^-  For 
double  side  seats,  served  from  a  centre  aisle,  a  clear  distance  of  20  inches  between  seats 
is  sufficient,  and  the  allowance  of  18  inches  for  each  seat,  together  with  its  back,  has 
been  found  satisfactory,  thus  making  a  total  over-all  distance  of  56  inches  for  one  bank 
of  seats. 

The  width  of  18  inches  for  each  passenger  for  the  cross  seats  and  of  19  inches  for 
the  longitudinal  scats  in  the  present  car  is  good  practice. 

With  the  more  economical  arrangement  of  cross  seats,  more  space  can  be  devoted 
lo  such  seats  and  at  the  same  time  the  seating  capacity  of  the  car  can  be  increased. 
This  improvement  should  be  kept  in  mind  in  ordering  future  cars  for  the  oresent  sub- 
way. 

Figure  17. 

Car   with   Doublk-End  Doors    (for  Future   Subways).  Back   to  Back   Seats  on 

6(>-Inch  Spacing.     (62  Seats.) 
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Car  With  Double-end  Doors  (for  Future  Subways). 

(Figure  17) 

Back-tO'Back  Seats  on  60-inch  Spacing, 

(62  Seats.) 

As  it  is  probable  that  future  subways  will  be  larger  than  the  present  one,  the  cars 

can  be  made  wider,  and  thus  increase  the  carrying  capacity  per  linear  foot  of  car,  an 

increase  not  practically  obtainable  in  any  other  way. 

The  widening  of  the  car  could  be  carried  to  any  reasonable  degree,  but  in  figure  18 
it  is  designed  to  allow  for  five  seats  abreast.  The  60-inch  spacing  of  the  seats  will  pro- 
vide convenient  access  to  the  inside  seats.  There  is  but  one  aisle  the  width  of  which 
is  ample  and  the  standing  room  is  convenient  to  the  exit.  During  rush  hours  this 
standing  space  can  be  increased  by  folding  up  the  longitudinal  seats,  each  of  which 
can  have  a  ledge  arranged  to  provide  a  comfortable  support  for  part  of  the  standing 
passengers. 

Vertical  posts  can  be  conveniently  located  so  as  to  guide  and  support  the  passen- 
gers standing  in  the  open  spaces  at  the  end  of  the  car. 
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Summary  of  Types  of  Cars. 
The  various  types  of  cars  which  approximate  toward  fulfilling  the  requirements  for 
present  and  future  subway  service  are  as  follows: 

1.  Car  with  central  side  door  and  end  doors  (figure  6). 

(a)  Longitudinal  seats  (figure  2). 

(b)  "Back-to-back"  cross-seats,  with  two  aisles  (figure  3). 

(c)  *'Walk-over"  seats,  with  two  aisles  (figure  4). 

(d)  "Walk-over"  cross-seats,  with  one  aisle  (figure  5). 

2.  Car  with  two  quarter  side  doors. 

(a)  Longitudinal  seats  (figure  7). 

(b)  Cross  and  longitudinal  seats  (figure  8) . 

3.  Car  with  three  doors  near  centre.  • 

(a)  Longitudinal  seats  (figure  9). 

(b)  Cross  and  longitudinal  seats  (figure  10). 

4.  Car  with  multi  side  doors. 

(a)  "Back-to-back"  cross-seats,  with  two  aisles  (figure  11).    Using  present 
car  frame. 

(b)  "Back-to-back"  cross-seats,  with  one  aisle   (figure   12).     For  future 
subways." 

(c)  Illinois  Central  type  of  seat  (figure  13).    For  future  subways. 

5.  Car  with  double  doors  near  end. 

(a)  Combination  of  cross  and  longitudinal  seats  (figure  15).    Using  pres- 
ent car  frame  and  body. 

(b)  Combination  of  cross  and  longitudinal  seats  (figure  16).    Using  more 
compact  spacing  of  seats;  for  future  cars  for  present  subway. 

(c)  Combination  of  cross  and  longitudinal  seats   (figure  17).     Wide  car 
for  future  subways. 

Wider  cars  containing  60  seats  and  run  in  lo-car  trains  at  the  rate  of  40  trains  per 
hour  will  provide  24,000  seats  per  hour  on  one  track.  The  seating  capacity  of  the 
express  tracks  of  the  present  subway  with  cars  containing  52  seats  run  in  8-car  trains 
at  the  rate  of  30  trains  per  hour  is  12,480  seats  per  hour  on  one  track. 

In  other  words,  future  subways  may  have  twice  the  seating  capacity  of  the 
present  subway,  as  now  operated. 

The  possibility  of  running  lo-car  trains  in  the  place  of  the  present  8-car  express 
trains  will  be  discussed  in  a  separate  part  of  my  report. 

Recommendations. 

My  recommendations,  summarized,  are  as  follows: 

First — That  every  .car  used  in  regular  passenger  service  in  the  present  subway  be 
provided  with  two  additional  side  doors,'  located  near  the  ends  approximately,  as 
shown  in  figure  14,  page  58. 

I  recommend  this  car  for  the  following  reasons : 

I.  The  double-door  space  at  each  end  of  the  car  will  greatly  reduce  the  present 
station  waits. 
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2.  The  separate  exits  and  entrances  will  remove  the  present  uncomfortable  con- 
flict at  the  car  doors. 

3.  The  present  cars  can  be  altered  into  this  t3rpe  of  car  without  detracting  from 
their  structural  strength,  or  materially  altering  the  present  seating  arrangement. 

4.  The  result  in  increased  carrying  capacity  due  to  the  changes  will  abundantly 
justify  the  investment. 

5.  This  is  the  only  type  of  car  with  additional  doors  that'  will  not  materially  in- 
crease the  present  trouble  due  to  curved  platforms. 

Second — That  all  cars  be  provided  with  either  pneumatic  or  other  means  for 
quickly  opening  and  closing  the  doors,  and  with  signals  which  will  automatically  indi- 
cate to  the  motorman  when  the  last  door  is  closed. 
• 

Figure  18. 

Showing  Arrangement  of  Guiding  Rails  on  Station  Platforms,  to  be  Used  in 
Connection  With  the  Recommended  Type  of  Car. 
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Third — ^That  all  new  cars  be  of  metal  and  provided  with  seats  more  economically 
arranged,  as  shown  in  figure  16,  page  64. 

Fourth — That  when  the  cars  of  the  double  end-door  type  are  put  into  service  a 
system  of  platform  railings,  similar  to  that  shown  in  figure  iS,  page  70,  be  provided 
to  direct  the  passengers. 

Fifth — That  for  future  subways  a  wider  car  should  be  considered.  This  car  may 
be  a  multi  side-door  car,  if  separate  platforms  can  be  arranged  for  each  class  of  trains, 
and  if  the  stations  can  be  designed  to  control  the  flow  of  passengers  at  the  entrance 
to  the  platform  instead  of  directly  at  the  car  doors.  If,  however,  it  is  found  that  it  is 
impracticable  to  design  stations  with  sufficient  room  for  waitinj?  passengers  independent 
of  the  station  platforms,  it  will  probably  be  found  that  the  best  car  for  future  subways 
is  a  wide  car  of  the  type  with  double  doors  near  ends. 

Sixth — ^That  if  it  is  found  that  future  subways  cannot  be  built  without  the  occasional 
use  of  curved  platforms,  the  cars  for  these  future  subways  should  be  designed  so  as  to 
allow  the  station  platforms  to  extend  under  the  car  in  such  a  way  that  the  necessity 
for  sliding  platforms  will  be  obviated. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  February  25,  1908. 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman    William    R.    Willcox,    Commissioners    William    McCarroll, 
Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  February  18, 
1908,  as  printed  in  the  City  Record  for  February  25,  1908,  was  approved. 

(2)  0-24 

The   Secretary  presented  a   resolution   adopted  by  the   Board   of  Aldermen  on  * 
February  18,  1908,  and  transmitted  to  this  Commission,  and  was  directed  to  reply 
thereto  that  this  improvement  had  been  ordered.    The  resolution  was  as  follows: 

Whereas,  Since  the  operation  of  the  subway  road  on  Broadway,  the  neighborhood 
of  One  Hundred  and  Thirty-seventh  street  has  become  heavily  populated;  and 

Whereas,  By  reason  thereof  the  one  stairway  for  the  northbound  station  is  so 
grossly  inadequate  for  the  heavy  traffic  discharged  there  during  the  evening  rush 
hours  that  accidents  are  liable  to  happen  at  any  time  on  account  of  the  congestion 
there ; 

Resolved,  That  it  is  recommended  to  the  Public  Service  Commission  for  the  First 
District  to  take  under  advisement  the  conditions  herein  complained  of,  to  the  end  that 
an  additional  stairway  be  installed  for  the  northbound  station  of  the  subway  at  One 
Hundred  and  Thirty-seventh  street  and  Broadway.  ■ 

(3)  3214 

The  Secretary  presented  the  following  resolution  adopted  by  the  Board  of  Alder- 
men on  February  18,  1908,  and  transmitted  to  this  Commission,  which  was  referred 
to  Commissioner  Bassett: 

Resolved,  That  the  staircase  of  the  Brooklyn  Union  Railroad  at  the  northeast 
corner  of  Sands  and  Washington  streets,  in  the  Borough  of  Brooklyn,  which  is  not  in 
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use,  and  which  has  not  been  in  use  for  some  time  past,  be  removed.     Also  on  the 
southeast  corner  of  Sands  and  Washington  streets. 

(4)  0-287 

The  Secretary  presented  the  following  resolution  adopted  by  the  Board  of  Alder- 
men on  February  18,  1908,  and  transmitted  to  this  Commission : 

Whereas,  The  surface  cars  operated  by  horse  power  through  various  streets  from 
the  East  River  to  and  on  Canal  street,  and  thence  through  other  streets  to  the  North 
River,  in  the  Borough  of  Manhattan,  are  unclean,  filthy,  and  a  menace  to  the  health 
of  the  many  who  are  compelled  to  use  them;  and 

Whereas,  In  addition  to  the  unsanitary  condition  of  these  cars,  the  uneven  headway 
under  which  they  are  run,  and  the  slowness  with  which  they  move,  make  their  opera- 
tion a  travesty  on  the  transportation  accommodations  of  the  great  City  of  New  York,  . 
and  display  an  indecent  regard  for  the  rights  of  the  people  by  a  public  service  cor- 
poration; therefore 

Resolved,  That  the  attention  of  the  Public  Service  Commission  of  the  First 
District  be  and  hereby  is  respectfully  directed  to  these  unwholesome  conditions,  with 
the  urgent  request  that  action  be  taken  at  once  to  remedy  the  evils  from  which  the 
people  using  these  cars  now  suffer. 

Commissioner  Maltbie — "I  may  say,  Mr.  Chairman,  that  an  inspection  is  now  being 
made  of  the  Third  avenue  system,  including  certain  lines  alluded  to  in  this  resolution, 
for  the  purpose  of  determining  what  improvements  are  necessary  in  order  to  make 
the  service  adequate.  An  order  has  been  issued  by  this  Commission  requiring  the 
New  York  City  Railway  Company  to  thoroughly  overhaul  and  repair  all  of  its  cars, 
which  will  include,  of  course,  the  putting  of  them  in  proper  sanitary  condition.  A 
similar  order  has  been  issued  against  the  Third  Avenue  Company,  so  that  when  these 
orders  have  been  executed,  all  cars  supposedly  will  be  in  a  sanitary  condition.  I  see 
no  reason  why  a  copy  of  this  should  not  be  sent  to  the  company,  in  order  that  they 
may  be  advised  of  it,  and  perhaps  take  additional  care  in  the  daily  work  of  cleaning 
the  cars." 

Commissioner  Maltbie  thereupon  moved  the  adoption  of  the  following  order: 

Complaint  Order  (No.  287). 

Board  of  Aldermen,   Complainant, 

against 

«  Dry    Dock,    East    Broadway    and    Battery 
Railroad  Company,  Defendant. 

The  order  of  the  Commission,  being  Order  No.  287,  for  satisfaction  or  answer 

within  ten  (10)  days,  as  to  the  unsanitary  condition  of  horse  cars  on  the  Canal  street 

line,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 
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(5)  0-288 
The  Secretary  presented  the  following  resolutibn  adopted  by  the  Board  of  Alder- 
men on  February  i8,  1908,  and  transmitted  to  this  Commission : 

Whereas,  The  elevated  railroad  platforms  at  One  Hundred  and  Twenty-fifth 
street  and  Eighth  avenue,  Manhattan,  are  so  high  that  it  is  well  recognized  as  a 
hardship  for  people  to  be  compelled  to  climb  up  to  them;  and 

Whereas,  Because  of  public  outcry  the  Interborough  Rapid  Transit  Company 
promised  over  two  years  ago  to  install  escalators  at  this  station,  but  up  to  this  time 
has  failed  to  do  so;  therefore  be  it 

Resolved,  That  this  Board,  believing  in  the  great  necessity  for  the  same,  urges 
and  recommends  to  the  Public  Service  Commission  for  the  First  District  an  in- 
vestigation of  the  subject  so  that  the  erection  and  installation  of  the  long-promised 
escalators  at  this  elevated  station  may  be  brought  about  at  once. 

The  Secretary  presented  the  following  order : 

• 

Complaint  Order  (No.  288). 

Board  of  Aldermen,  Complainants, 

against 

Interborough  Rapid  Transit  Company,  De- 
fendant. 

The  order  of  the  Commission,  being  Order  No.  288,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  installation  of  an  escalator  at  the  elevated  railroad 
station  at  One  Hundred  and  Twenty-fifth  street  and  Eighth  avenue,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(6)  2933 
On   motion,   duly  seconded,   it  was 

"*     Resolved,  That  'the  following  temporary  appointments  be  made   frpm  the   Civil 
Service  list,  for  periods  of  thirty  days: 


Name. 

Position. 

Salary. 

To  Take  Effect. 

Qarkson    G.   Crolius 

Charles    Vollbracht 

Gas  Meter  Tester 

Gas  Meter  Tester 

..     $3  per  day 

. .       3  per  day 

February  24,  1908 
February  as,  1908 

Ayes — Commissioners  Willco^c  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(7)  3125.  2958 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  list: 
Name.  Position.  Salary.  To  Take  Effect 

Anna  B.   Byrne Filing  Qerk $75  per  month...  February  a6.  X9»8 

Sarah  M.  Andrews Filing  Qerk 75  per  month. . .  February  a6,  1908 

Grace  E.  Spier Filing  Clerk 75  per  month. . .  February  a6,  1908 

Zella   Sitterly    Filing  Clerk 75  per  month. . .  February  j6,  1908 

Alice  L.  Rose Filing  Clerk 75  P«r  month . . .  February  a6,  1908 

William   E.   Armstrong Junior  Qerk. 40  per  month. . .  February  26,  1908 

William   F.   Fay Junior  Clerk 40  per  month . . .  February  26,  1908 

William  E.  Moore Junior  Clerk 40  per  month. . .  February  a6,  1908 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(8)  0-289 

Commissioner  Eustis  moved  the  adoption  of  the  following  final  order,  which  was 

duly  seconded  : 

Final  Order  (No.  289). 

In  the  Matter 

of 

The  complaint  of  Francis   P.   Kenney,   as 

President  of  the  High  Bridge  Taxpayers* 

Alliance,  Complainant, 

vs. 

New    York.  Central    and    Hudson    River 

Railroad  Company,  Defendant. 
Under  Order  for  Hearing  No.  229,  dated 
January  31,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  February 
6,  1908,  February  14,  1908,  and  February  15,  1908,  and  it  appearing  that  the  said 
hearing  was  held  pursuant  to  Order  No.  229  of  this  Commission,  made  on  the  31st 
day  of  January,  1908,  and  returnable  on  the  6th  day  of  February,  1908,  said  hearing 
having  been  adjourned  from  February  6,  1908,  to  February  14,  190^,  and  from  Feb- 
ruary 14,  1908,  to  February  15,  1908;  and  it  appearing  that  said  hearing  was  had  by 
and  before  the  Commission  on  the  matters  embraced  in  the  complaint  and  answer 
herein  and  in  said  order  specified  on  the  aforesaid  dates  before  Mr,  Commissioncf 
Eustis,  presiding,  E.  V.  R.  Ketchum,  Esq.,  appearing  for  the  complainant  and  E.  H. 
Boles,  Esq.,  appearing  for  the  said  railroad  company,  and  proof  having  been  taken 
upon  said  hearing  and  it  having  been  stipulated  and  agreed  upon  said  hearing  by  and 
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between  the  parties  thereto  that  an  order  of  this  Commission  should  issue,  directing 
and  requiring  the  said  New  York  Central  and  Hudson  River  Railroad  Company  to 
bum  hard  coal  on  all  of  its  engines  used  by  it  on  its  New  York  and  Putnam  Division, 
while  said  engines  are  within  the  corporate  limits  of  The  City  of  New  York,  and  it 
having  been  agreed  that  such  order  would  be  satisfactory  to  the  complainant  herein 
and  would  be  satisfactory  to  and  would  be  complied  with  by  the  said  New  York 
Central  and  Hudson  River  Railroad  Company, 

Now,  therefore,  upon  said  stipulation  and  agreement,  and  on  motion  of  George  S. 
Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  said  New  York  Central  and  Hudson  River  Railroad  Company  be 
and  it  hereby  is  directed  and  required  to  cease  and  desist  from  the  use  of  soft  coal 
on  any  of  the  engines  used  by  it  on  its  New  York  and  Putnam  Division-  while  within 
the  corporate  limits  of  The  City  of  New  York  and  institute  and  continue  the  use 
of  hard  coal  on  said  engines  upon  said  division  while  within  the  corporate  limits  of 
the  said  City  of  New  York  and  to  institute  such  change  within  fourteen  (14)  days 
from  and  after  the  service  on  said  company  of  a  certified  copy  of  this  order.  This 
order  shall  continue  in  force  thereafter  until  such  time  as  the  Public  Service  Com- 
mission for  the  First  District  shall  otherwise  order;  it  is  further 

Ordered,  That  said  New  York  Central  and  Hudson  River  Railroad  Company 
notify  the  Public  Service  Commission  for  the  First  District  within  five  (5)  days 
after  service  of  this  order  upon  it  whether  the  terms  of  this  order  are  accepted 
and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(9)  0-290 

Commissioner    Eustis    moved    the    following    dismissal    order,    which    was    duly 

seconded : 

Dismissal  Order  (No.  290). 

Whidden  Graham, 

Complainant, 
vs. 
Interborough  Rapid  Transit  Company, 

Defendant. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  February 
(7,  1908,  and  it  appearing  that  the  said  hearing  was  held  by  and  pursuant  to  an  order 
of  this  Commission,  No.  241,  made  the  4th  day  of  February,  1908,  upon  the  complaint 
and  answer  herein,  and  that  the  said  order  was  duly  served  upon  Whidden  Graham, 
complainant,  and  upon  the  Interborough  Rapid  Transif  Company,  and  that  the  said 
service  was  by  said  company  ^uly  acknowledged  and  that  the  said  hearing  was  held  by 
and  before  the  Commission  on  the  matters  in  said  complaint,  answer  and  order  specified, 
on  February  17,  1908,  at  which  hearing  Mr.  Commissioner  Eustis  presided  and  Alfred 
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A.  Gardner,  Esq.,  appearing  for  the  Interborough  Rapid  Transit  Company  and  Arthur 
DuBois,  ES^.,  Assistant  Counsel,  appearing  for  the  Public  Service  Commission  for  the 
First  District,  and  there  being  no  appearances  on  behalf  of  the  complainant, 

Now,  on  motion  of  Alfred  A.  Gardner,  Esq.,  attorney  for  the  Interborough  Rapid 
Transit  Company,  it  is 

Ordered,  That  the  said  complaint  be  and  the  same  hereby  is  dismissed  and  that 
this  order  be  filed  in  the  office  of  the  Commission;  and  it  is  further 

Ordered,  That  this  order  shalj  be  without  prejudice  to  an  order  for  further  or 
additional  hearings  and  action  thereon  by  the  Commission  in  respect  to  any  of  the 
matters  covered  by  said  complaint  and  answer  or  the  proceedings  thereon. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(lo)  O-260 

The  Secretary  presented  the  following  communication  from  Frederick  W.  Whit- 
ridge,  Receiver  of  the  Third  Avenue  Railroad  Company,  upon  Order  No.  260  of  the 
Commission,  with  regard  to  the  repairing  of  cars,  which  was  referred  to  Commissioner 

Maltbie : 

The^Third  Avenue  Railroad  Company,  1 


F^lEDERICK  W.  WhITRIDGE,  RECEIVER, 

bixTY-FiFTH  Street  and  Third  Avenue,  I 
New  York,  February  18,  1908.        J 

Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission,  No.  154  Nassau 
Street,  New  York  City : 

Dear  Sir — I  received  this  morning  your  Order  No.  260,  which  calls  upon  me  to 
repair  on  and  after  the  2d  day  of  March,  three  closed  cars  daily,  and  in  addition 
thereto,  all  of  the  open  cars  belonging  to  this  property — 182  in  number — ^prior  to  the 
1st  of  May,  1908 — altogether  a  total  between  now  and  the  ist  of  May  of  362  cars. 
I  venture  to  inquire  whether  this  is  not  an  error,  and  whether  it  was  not  intended  to 
order  that  the  repair  of  three  closed  cars  daily  should  begin  on  May  2  instead  of 
March  2. 

When  your  engineer  called  upon  me  I  told  him  that  it  seemed  to  us  wise  to  put 
all  of  the  open  cars  in  first-class  repair  in  time,  if  possible,  for  the  opening  of  ithe 
summer  season,  and  thereafter  to  take  up  the  closed  cars,  which  could  then  be  with- 
drawn from  service,  and  by  that  time  we  thought  we  could  overhaul  them  at  the  rate 
of  two  or  three  a  day,  and  in  the  meanwhile  we  could  only  repair  them  temporarily. 
We  understood  him  to  assent  to  this  programme,  and  I  am  therefore  surprised  at  the 
terms  of  Order  No.  260. 

I  have  been  in  charge  of  the  Third  Avenue  property  just  five  weeks  and  of  the 
other  two  properties  a  fortnight.  I  found  the  condition  of  the  rolling  stock  deplorable. 
As  I  have  already  told  you,  it  was  not  necessary  to  take  evidence  as  to  the  bad  condi- 
tion of  the  cars.    It  was  obvious  and  admitted.    I  had  already  communicated  with  the 
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court  a  week  or  more  ago  as  to  the  necessity  of  purchasing  new  cars,  and  with  the 
car  builders  as  to  the  prices,  terms  and  times  of  delivery,  and  I  expect  this  week  to 
obtain  authority  to  purchase  75  cars  and  to  have  perfected  the  arrangements  to  get 
the  money  to  pay  for  them.  The  delivery  of  these  cars  will  begin  30  days  from  the 
date  of  the  contract. 

The  complete  overhauling  and  repair  of  the  cars,  required  by  you  and  by  the  cars 
themselves,  is  practically  a  reconstruction.  To  do  this  I  have  contracted  for  50  new 
motors  of  the  most  modern  type  and  certain  other  electrical  equipment,  costing  to- 
gether over  $100,000,  all  of  which  had  been  ordered  before  the  receipt  of  your  Order 
No.  260,  and  would  have  been  ordered  as  soon  as  I  was  appointed  had  I  not  felt  it 
my  duty  to  take  time  to  acquire  a  little  knowledge  of  the  property  and  questions  with 
which  I  had  to  deal  before  directing  the  very  large  expenditure  I  have  now  incurred. 
In  respect  to  the  motors,  I  also  thought  it  desirable  to  discuss  with  the  makers  and 
electricians  the  best  type  of  motor  and  to  get  bids  from  the  various  builders,  and  al- 
though, as  I  say,  the  order  has  been  placed,  the  manufacturers  will  not  even  begin  to 
deliver  these  motors  until  six  weeks  from  this  date.  In  addition  to  these  matters,  a 
large  part  of  the  electrical  repairs  consists  of  the  winding  of  armatures  and  other 
.work  for  which  the  shop  under  my  control  was  not  equipped.  The  necessary  machinery 
and  material,  costing  over  $20,000,  was  ordered  as  soon  after  I  took  possession  as  pos- 
sible, and  is  being  furnished  but  is  not  yet  all  received.  It  is  necessary  also  to  change 
the  direction  of  the  tracks  in  the  shop  so  that  they  will  run  with  the  length  of  the 
building,  in  order  to  accommodate  the  larger  cars,  and  it  is  further  essential  to  put  in 
a  turn-table  to  get  the  cars  on  the  tracks  and  to  expedite  the  work.  Altogether  the 
shop  itself  cannot  be  completed  for  some  weeks,  and  it  is  to  be  remembered  that 
neither  the  Forty-second  street  nor  the  Dry  Dock  railway  companies  have  any  shops  at 
all — all  the  work  has  to  be  done  at  Sixty-fifth  street. 

Under  these  circumstances  it  appears  to  me  that  i-f  your  Order  No.  260  really  means 
that  you  expect  me  not  only  to  put  our  open  cars  in  good  order  before  May  i,  but 
also  contemporaneously  to  repair  three  closed  cars  daily,  i.  e.,  with  the  as  yet  inade- 
quate Third  avenue  shop  to  do  more  than  half  as  much  work  as  you  demanded  of  the 
whole  Metropolitan  system  when  it  included  the  Third  avenue,  you  are  asking  me  to 
perform   what  I  presume  to  say  to  you  is  a  physical  and  commercial  impossibility. 

If  you  have  anybody  on  your  staff  who  can  show  us  how  to  get  material  before 
the  manufacturers  will  agree  to  furnish  it,  and  who  can  turn  out  360  cars  in  this! 
Third  avenue  shop  between  now  and  the  ist  of  May,  I  will  pay  him  any  salary  you 
will  fix  to  take  charge  of  the  job  until  that  date;  otherwise  I  am  obliged  to  say 
to  you  that,  with  the  best  will  in  the  world,  I  cannot  comply  with  Order  No.  260. 
The  only  thing  I  can  say  is,  that  to  the  extent  of  my  capacity  I  shall  be  only  too  glad 
to  come  as  near  to  the  terras  of  that  order  as  possible. 

Yours  truly, 
(Signed)  F.  W.  WHITRIDGE,  Receiver. 
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(11)  1373 
The  Secretary  presented  a  communication  from  the  Association  of  Bronx  Real 

Estate  Brokers,  opposing  the  purchase  of  the  Belmont  tunnel  and  all  other  expenditures 
by  the  City  for  transit  purposes,  until  after  money  had  been  appropriated  for  the 
Broadway-Lexington  avenue  routes  with  Bronx  extensions,  which  was  ordered  filed. 

(12)  2204 
The  Secretary  presented  a  communication  from  Julius  Henry  Cohen,  Chairman  of 

Committee  on  Legislation,  and  Everett  V,  Abbot,  Chairman  of  a  Sub-Committee,  of  the 
Citizens*  Union,  containing  the  following  resolution,  which  was  referred  to  the  Com- 
mittee of  the  Whole: 

"Resolved,  That  we  favor  leases  with  or  without  a  maximum  term  with  power  re- 
served to  the  City  to  re-enter  at  any  time  upon  reasonable  notice  and  upon  terms  to  be 
agreed  to  at  the  time  of  making  such  leases,  and  that  the  law  be  changed  to  make  this 
effective. 

"Provided,  however,  that  the  Public  Service  Commission  shall  have  power  in  its 
discretion  to  grant  a  minimum  term  during  which  there  shall  be  no  right  of  re-entry, 
such  minimum  term  not  to  exceed  ten  years." 

(13)  30SO 
The  Secretary  presented  a  communication  from  J.  Caeca vajo,  advocating  the  plan- 
ning of  a  comprehensive  plan  of  subways  covering  the  entire  five  Boroughs,  based  on 
the  probable  population  of  a  future  time,  say  1950,  and  the  building  from  time  to  time 
of  such  sections  of  this  system  as  might  be  advisable  according  to  necessity  and 
the  availability  of  the  money  required ;  transmitting  a  table  of  the  population  of  the  City 
by  Boroughs,  from  1790  to  1900,  and  as  estimated  from  1910  to  1950;  and  offering  to 
submit  a  memorandum  of  propositions  evolved  during  five  years  of  study  of  the  matter. 
The  papers  were  referred  to  the  Committee  of  the  Whole. 

(14)  2QI9 
The  Secretary  presented  a  communication  from  the  House  and  Real  Estate  Owners' 

Association,  transmitting  a  communication  addressed  to  the  Mayor  and  to  the  Board  of 
Estimate  and  Apportionment,  objecting  to  the  construction  of  the  Lexington  avenue 
subway,  and  advocating  the  construction  of  a  subway  in  First  avenue.  The  communi- 
cation was  ordered  filed. 

(15)  2113 
The  Secretary  presented  a  communication  from  the  New  York  Mail  and  Newspaper 

Transportation  Company,  renewing  their  application  for  permission  to  alter  the  roof  of 
the  subway,  between  vents  Nos.  755  and  756,  at  One  Hundred  and  Twenty-fourth 
street  and  Lenox  avenue,  for  the  purpose  of  laying  two  eight-inch  pneumatic  mail 
tubes,  and  submitting  revised  plans,  which,  upon  motion,  duly  seconded  and  carried, 
was  directed  to  be  sent  to  the  Interborough  Rapid  Transit  Company. 
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(i6)  252s 

Commissioner  Maltbie  made  the  followinff  statement: 

"The  Bureau  of  Statistics  and  Accounts  has  been  working  upon  a  uniform  system 
of  accotmts  for  the  gras  and  electric  lighting  companies.  The  preliminary  work  has 
now  been  completed,  and  a  number  of  conferences  have  already  been  held  with  the 
companies,  but  in  my  opinion,  before  the  system  is  adopted,  a  public  hearing  should  be 
had.  I  move,  therefore,  that  a  hearing  be  held  on  Thursday,  March  5,  at  10.30  o'clock 
in  the  forenoon,  to  consider  the  tentative  form  of  accounts  for  gas  and  electric  light- 
ing companies,  and  that  notice  be  served  on  the  companies  of  this  hearing." 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(17)  0-205 
Commissioner  Maltbie  stated  that  arrangements  have  been  made  with  the  Legal 

Department  for  the  opening  of  the  electric  light  investigation,  Wednesday,  February 
26,  at  2.30  p.  m.,  unless  there  is  some  objection  on  the  part  of  the  Commission  or  a 
member  of  the  Commission.    There  was  no  objection. 

(18)  0-260 
The  Secretary  presented  the  following  communication  from  Adrian  H.  JoHne  and 

Douglas  Robinson,  receivers  of  the  New  York  City  Railway  Company,  which  was 

ordered  filed: 

New  York  City  Railway  Company,  ] 


Lessee  Metropolitan  Street  Railway  System, 

No.    621    BkOADWAY, 

New  York,  February  20,  1908.        J 
To  She  Honorable  the  Public  Service  Commission  for  the  First  District,  No.  154  Nassau 
Street,  New  York  City: 

Dear  Sirs — We  beg  to  acknowledge  receipt  of  your  Order  No.  260,  dated  February 
14,  1908,  relative  to  repairs  of  cars  and  equipment. 

We  note  that  by  the  terms  of  said  order  it  is  provided: 

"That  the  order  heretofore  made  by  the  Commission  on  December  30,  1907,  known 
as  Order  No.  179,  shall  stand  unchanged  and  unmodified  as  respects  the  New  York 
City  Railway  Company,  and  its  receivers,  with  the  same  force  and  effect  as  if  the  said 
receivers  had  continued  to  be  and  now  were  receivers  of  the  property  of  the  Third 
Avenue  Railroad  Company,  of  the  Dry  Dock,  East  Broadway  and  Battery  Railroad 
Company  and  of  the  Forty-second  Street,  Manhattanville  and  St  Nicholas  Avenue 
Railroad  Company." 

Although  it  is  perhaps  of  no  importance  at  this  time,  we  may  for  the  sake  of 
accuracy  point  out  that  we  have  never  been  receivers  of  the  property  of  either  the  Dry 
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Dock,  East  Broadway  and  Battery  Railroad  Company,  or  the  Forty-second  Street, 
Manhattanville  and  St.  Nicholas  Avenue  Railroad  Company,  nor  have  we  at  any  time 
been  engaged  in  operating  those  railroads,  or  either  of  them. 

From  the  notice  of  hearing  in  this  matter,  as  well  as  from  the  title  of  the  order, 
it  would  appear  that  the  question  to  be  passed  upon  by  the  Commission  was  as  to  how 
the  duty  of  turning  out  ten  (lo)  cars  daily,  imposed  upon  us  by  your  previous  order, 
was  to  be  divided  between  us  and  the  Third  Avenue  Railroad  Company.  As  we 
understand  your  order,  no  division  of  this  duty  was  made,  but  we  are  tcJ  continue  to 
turn  out  not  less  than  ten  (lo)  cars  daily,  and  the  receiver  of  the  Third  Avenue 
Railroad  Company,  Dry  Dock,  East  Broadway  and  Battery  Railroad  Company,  and 
Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railroad  Company  is 
to  turn  out  not  less  than  three  (3)  closed  cars  daily,  in  addition  to  overhauling  all  his 
open  cars. 

In  view  of  the  fact  that  one  of  the  repair  shops  formerly  available  to  us  has  been 
turned  over  to  the  receiver  of  the  Third  Avenue  road,  and  that  as  a  result  of  the 
Third  Avenue  receivership  there  are  some  575  cars  less  under  our  control  than  at  the 
date  of  your  former  Order  No.  179,  we  respectfully  submit  that  a  modification  of  the 
requirements  of  that  order  would  have  been  appropriate,  and  we  find  nothing  in  the 
record  of  the  testimony  before  you  on  the  subject  which  seems  to  warrant  the  belief 
that  impairment  of  the  service  is  not  likely  to  result  from  the  withdrawal  of  so  large  a 
proportion  of  our  cars. 

We  shall,  however,  use  our  best  endeavors  to  comply  with  your  order,  which,  as 
we  understand  it,  directs  that  we,  as  receivers  of  the  New  York  City  Railway  Company, 
shall,  on  and  after  the  15th  day  of  February,  1908,  turn  out  not  fewer  than  ten  (10) 
cars  daily,  not  including  Sundays  and  legal  holidays,  overhauled  and  repaired  as 
prescribed  in  your  Order  No..  179,  dated  December  30,  1907. 

Yours  very  truly, 
(Signed)  ADRIAN  H.  JOLINE, 

(Signed)  DOUGLAS  ROBINSON, 

Receivers. 

(i9'>  O-171 

The  Secretary  presented  the  following  communication  from  Adrian  H.  Joline  and 

Douglas  Robinson,  Receivers  of  the  New  York  City  Railway  Company,  which  was 

referred  to  Commissioner  Maltbie: 

New   York   City  Railway  Company,  1 

Lessee  Metropolitan  Street  Railway  System,  No.  621  Broadway,  > 

New  York,  February  21,  1908.         J 

Public  Service  Commission  for  the  First  District,  State  of  Neiv  York,  Tribune  Build- 
ing, No.  154  Nassau  Street,  New  York  City : 
Gentlemen — We  beg  to  inclose  herewith  six  blue  prints  indicating  the  result  of 
the  tallies  taken  at  Fifty-eighth  street  and  Eighth  avenue  and  at  Eighty-fifth  street 
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and  Central  Park  West  on  January  31,  February  7  and  February  14,  1908,  which  we 
desire  to  send  you  as  supplementing  certain  statements  made  in  our  letter  to  you, 
dated  January  4,  1908,  in  reply  to  your  Order  No.  171. 

These  blue  prints  show  the  seating  capacity  afforded  and  the  number  of  passengers 
carried  on  north  and  south  bound  cars  passing  the  points  specified  between  6  o'clock 
in  the  morning  and  midnight.  Because  of  the  slow  movement  of  traffic  through  the 
streets,  due  to  vehicular  congestion,  there  were  certain  periods  during  which  the 
cars  could  not  be  operated  with  as  great  a  frequency  as  specified  in  your  Order  No. 
171,  although  sufficient  cars  were  in  service  on  the  line  to  have  rendered  it  possible 
to  accomplish  the  desired  result  had  not  the  tracks  been  obstructed  to  a  greater 
degree  than  usual  because  of  the  severity  of  the  weather  conditions. 

The  heavy  snow  storm  of  January  24,  the  low  temperature  which  succeeded  it, 
the  difficulty  experienced  by  the  City  in  clearing  the  streets,  and  the  snowstorm  of 
January  29  all  combined  to  produce  very  unfavorable  traffic  conditions  on  January  31, 
when  the  temperature  ranged  from  4  degrees  to  22  degrees.  On  this  date  the  operation 
of  cars  was  subjected  to  frequent  interference,  due  to  the  fact  that  trucks  became  re- 
peatedly stalled. 

On  February  7  the  cars  ran  very  irregularly  throughout  the  day  on  account  of 
the  slipperj'  condition  of  the  streets,  and  the  vehicular  traffic  crowded  upon  the  car 
tracks,  the  drivers  choosing  that  section  of  the  street  in  preference  to  the  roadways 
on  either  side,  where  less  favorable  conditions  prevailed.  The  snow  which  fell  on  the 
night  of  the  5th  inst.  thawed  slightly  on  the  night  of  the  6th  and  froze  on  that  night, 
remaining  frozen  during  the  day  and  night  of  February  7,  and  while  the  snow  had  been 
cleared  from  the  tracks,  the  street  on  either  side  was  coated  with  a  layer  of  hard 
ice  and  snow.  As  the  streets  parallel  to  the  thoroughfares  through  which  the  cars 
were  operated  had  not  been  cleaned,  the  vehicular  traffic  was  particularly  heavy  on 
the  streets  traversed  by  the  cars,  with  the  result  that  frequent  long  headways  were 
caused,  and  the  trucks  of  the  snow  contractors  were  a  further  element  in  the  blocking 
of  the  lines.  On  this  date  the  minimum  temperature  was  22  degrees  and  the  maximum 
29  degrees. 

On  February  14  the  temperature  was  considerably  higher,  the  minimum  being 
35  degrees  and  the  maximum  48.  The  weather  was  foggy  in  the  morning  and  a  heavy 
rain  fell  at  night,  producing  conditions  of  peculiar  difficulty  in  connection  with  the 
operation  of  cars  by  the  conduit  electric  system. 

An  examination  of  these  six  blue  prints  indicates  that  the  number  of  passengers 
carried  was  approximately  half  as  great  as  thai  for  which  seating  accommodations 
were  provided.  The  operation  of  this  excessive  service  every  day  is  unnecessary,  and 
involves  a  waste  of  money  urgently  needed  for  expenditure  for  the  improvement  of 
the  system.  We  recognize  that  there  may  be  days  when  the  discrepancy  between  the 
number  of  passengers  carried  and  the  seating  capacity  provided  will  not  be  as  great 
as  on  the  dates  shown;  but  the  provisions  of  your  order  are  such  that  we  are  not 
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permitted  to  modify  the  service  as  the  conditions  may  warrant,  although  such  modifi- 
cation would  not  subject  the  public  to  any  hardship  whatsoever.  It  is  certainly 
anomalous  that  we  should  be  placed  in  the  position  of  having  responsibility  for  the 
financial  welfare  of  the  property  under  our  jurisdiction  and  yet  be  without  control 
over  expenditures  incident  to  its  operation. 

These  tallies,  taken  at  the  points  on  the  Eighth  avenue  line  where  the  volume 
of  riding  is  greatest,  indicate  that  if  the  daily  service  were  reduced  by  nearly  one- 
half  there  would  remain  sufficient  cars  on  the  line  to  provide  seata^  for  all  passengers, 
but  if  it  is  assumed  that  the  service  should  be  reduced  by  only  one-third,  the  cost 
of  this  excessive  service  is  about  $250,000  annually.  If  like  conditions  should  be  made 
to  apply  to  all  of  the  electric  lines  on  Manhattan  Island  under  our  jurisdiction  for 
every  weekday  during  the  year,  the  annual  cost  of  such  unnecessary  service  would  be 
approximately  $2,000,000  or  $2,500,000. 

In  view  of  the  financial  condition  of  the  property  of  which  we  are  in  charge,  it 
seems  unreasonable  in  the  extreme  that  we  should  be  bound  by  an  arbitrary  rule  to 
operate  a  fixed  number  of  cars  at  an  enormous  expense,  regardless  of  the  fluctuating 
conditions  involved,  to  which  a  flexible  schedule  alone  is  applicable  and  yet  consistent 
with  the  public  welfare,  and  it  is  not  equitable  that  because  of  this  compulsory  and 
fruitless  expenditure  we  should  be  obliged  to  forego  the  making  of  improvements 
which  would  be  advantageous  to  the  travelling  public. 

Yours  very  truly, 
(Signed)  ADRIAN    H.    JOLINE, 

(Signed)  DOUGLAS  ROBINSON, 

Receivers. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT. 

Friday,  February  28,  1908, 

Tribune   Building,    154   Nassau  Street, 

Borough  of   Manhattan,   City  of  New  York. 

Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll, 
Edward  M.  Bassctt,  Milo  R.  Maltbie;  Commissioner  Eustis  being  excused  for  the  pur- 
pose of  representing  the  Commission  before  the  Board  of  Estimate  in  the  matter  of  the 
hearing  on  the  Broadway-Lexington  avenue  rapid  transit  route. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  February  18,  as 
printed  in  the  City  Record  for  February  25,  1908,  and  for  February  20,  as  printed  in  the 
City  Record  for  February  28,  1908,  was  approved.  ^ 

(2)  -  2398 
The  Secretary  presented  a  communication  from  the  State  Civil  Service  Commission 

transmitting  the  following  resolution,  which  was  ordered  filed : 

Resolved,  That  Edward  M.  Shepard,  to  be  employed  by  the  Public  Ser\'ice  Com- 
mission for  the  First  District  as  special  counsel  in  the  matter  of  certain  claims  of 
John  B.  McDonald,  contractor,  against  The  City  of  New  York,  aggregating  $6,000,000, 
be  and  hereby  is  excepted  from  examination  under  the  provisions  of  Civil  Service 
Rule  VIII,  subdivision  9,  without  limit  as  to  compensation,  it  appearing  that  Mr. 
Shepard  is  engaged  in  private  business  as  an  attorney  and  counsellor  at  law  and  that 
the  services  to  be  rendered  are  professional,  technical  and  expert,  and  of  an  occasional 
and  exceptional  character. 

(3)  2063 
The  Secretary  presented  the  following  notice  of  issue  of  bonds  from  the  Depart- 
ment of  Finance,  which  was  ordered  filed: 

Dear  Sir — At  a  meeting  of  the  Board  of  Estimate  and  Apportionment,  held  Janu- 
ary 31,  1908,  the  Comptroller  was  authorized  to  issue  Corporate  Stock  t,o  the  amount  of 
$500,000,  which  was  approved  by  the  Mayor. 

I  beg  to  advise  you  that  in  accordance  with  the  above  authorization,  an  account  has 
been  established  upon  our  records  from  which  all  vouchers  properly  chargeable  against 
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this  authorization  should  be  drawn,  entitled  Rapid  Transit  Construction  Fund — Man- 
hattan-The  Bronx  (sub-title  No.  6). 

(4) 

The  Secretary  presented  the  following  notices  of  deposit  from  H.  L.  Smith,  As- 
sistant Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  filed : 

J  2063 

Dear  Sir — I  beg  to  advise  you  that  on  February  6,  1908,  the  sum  of  forty-five 
thousand  nine  hundred  and  twenty-eight  dollars  and  sixty-nine  cents  ($45,928.69)  was 
deposited  to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines, 
Borough  of  Manhattan  (sub-title  No.  5).  Authorized  June  21,  1907,  pursuant  to 
chapter  4,  Laws  of  1891,  as  amended.    Principal,  $45,000.    Premium,  $928.69. 

253^ 
Dear  Sir — I  beg  to  advise  you  that  on  February  7,  1908,  the  sum  of  six  thousand 
dollars  ($6,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — for  the  Public 
Service  Commission  for  the  First  District,  New  York,  Expenses  of.  Authorized  De- 
cember 20,  1907,  pursuant  to  section  10,  chapter  4,  Laws  of  1891,  and  section  14  01 
chapter  429,  Laws  of  1907. 

2063 
Dear  Sir — I  beg  to  advise  you  that  on  February  13,  1908,  the  sum  of  sixty-one 
thousand  two  hundred  and  thirty-eight  dollars  and  twenty-five  cents  ($61,238.25)  was 
deposited  to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines, 
Borough  of  Manhattan  (sub-title  No.  2).  Authorized  May  24,  I90>,  pursuant  to  the 
provisions  of  chapter  4,  Laws  of  1891,  as  amended  by  chapter  7,  Laws  of  1900.  Prin- 
cipal, $60,000.    Premium,  $1,238.25. 

2063 
Dear  Sir— I  beg  to  advise  you  that  on  February  18,  1908,  the  sum  of  twenty- 
four  thousand  four  hundred  and  ninety-five  dollars  and  thirty  cents  ($24,495.30)  was 
deposited  to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines, 
Borough  of  Manhattan  (sub-title  No.  4).  Authorized' June  21,  1907,  pursuant  to  the 
provisions  of  section  37,  chapter  4,  Laws  of  1891,  as  amended.  Principal,  $24,000. 
Premium,  $49530. 

2063 
Dear  Sir — I  beg  to  advise  you  that  on  February  11,  1908,  the  sum  of  ten  thousand 
two  hundred  and  six  dollars  and  thirty-eight  cents  ($10,206.38)  was  deposited  to  the 
credit  of  Rapid  Transit  Construction  Fund — Manhattan-Bronx  (sub-title  No.  i). 
Authorized  November  23,  1906,  pursuant  to  the  provisions  of  chapter  378,  Laws  of 
1897  and  sections  45,  169  and  170  of  the  Greater  New  York  Charter  as  amended 
Principal,  $iO,ooo.     Premium,  $206.38. 
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2o63 
Dear  Sir — I  beg  to  advise  you  that  on  February  ii,  1908,  the  sum  of  forty 
thousand  eight  hundred  and  twenty-five  dollars  and  fifty  cents  ($40,825.50)  was  de- 
posited to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines, 
Borough  of  Manhattan  (sub-title  No.  5).  Authorized  June  21,  1907,  pursuant  to 
the  provisions  of  chapter  4,  Laws  of  1891.    Principal,  $40,000.    Premium,  $825.50. 

2532 
Dear  Sir — I  beg  to  advise  you  that  on  February  11,  1908,  the  sum  of  ten  thousand 
dollars  ($10,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — for  the  Public 
Service  Commission  for^  the  First  District,  New  York,  Expenses  of.  Authorized 
December  20,  1907,  pursuant  to  the  provisions  of  section  10,  chapter  4,  Laws  of  1891, 
as  amended,  and  section  14,  chapter  429,  Laws  of  1907. 

(5)  3227 

The  Secretary  presented  the  following  resolution  adopted  by  the  Board  of  Esti- 
mate and  Apportionment  on  JailUary  24,  1908,  approved  by  the  Mayor  on  January 
2&,  1908,  and  transmitted  to  this  Commission,  which  was  ordered  filed: 

Whereas,  This  Board  did  on  May  10,  1907,  adopt  a  resolution  authorizing  the 
Mayor  to  execute,  in  the  name  and  on  behalf  of  the  City,  a  contract  between  the  New 
York  Central  and  Hudson  River  Railroad  Company  and  The  City  of  New  York, 
granting  to  the  company  the  right  to  construct,  maintain  and  operate  a  subway  and 
all  necessary  appurtenances,  for  the  transmission  of  electric  current  required  in  the 
operation  and  maintenance  of  its  railroads  now  owned  or  leased,  under  and  along 
certain  streets  in  the  Borough  of  The  Bronx,  City  of  New  York,  upon  certain  condi- 
tions therein  fully  set  forth;  and 

Whereas,  On  the  13th  day  of  June,  1907,  the  Mayor  did  execute,  in  the  name  and 
on  behalf  of  The  City  of  New  York,  a  contract  granting  to  the  company  such  right, 
which  contract  was  dated  the  ist  day  of  June,  1907;  and 

Whereas,  The  New  York  Central  and  Hudson  River  Railroad  Company,  in  a 
petition,  dated  January  2,  1908,  requests  an  extension  of  time  until  January  15,  1908, 
in  which  to  complete  the  construction  of  the  aforesaid  subway;  and 

Whereas,  The  Corporation  Counsel,  in  a  communication,  dated  January  21,  1908, 
has  advised  this  Board  that  the  company  has  apparently  acted  in  good  faith  and  has 
complied  with  all  the  terms  and  conditions  of  the  franchise  except  in  the  particular 
pointed  out,  and  for  this  it  seems  it  was  in  no  wise  responsible,  and  that  under  the 
peculiar  circumstances  of  this  case  the  extension  of  time  applied  for  should  be 
granted;  now,  therefore,  be  it 

Resolved,  That  the  Board  of  Estimate  and  Apportionment  hereby  grants,  upon 
the  conditions  hereinafter  set  forth,  an  extension  of  time  up  to  and  including  January 
15,  1908,  for  the  New  York  Central  and  Hudson  River  Railroad  Company  to  comply 
with  the  provisions  of  section  2,  seventh,  of  the  aforesaid  contract;  and  be  it  further 
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Resolved,  That  this  extension  of  time  shall  not  become  operative  until  said  New 
York  Central  and  Hudson  River  Railroad  Company  shall  duly  execute  an  instrument 
in  writing  to  the  satisfaction  of  the  Board  of  Estimate  and  Apportionment,  and  file 
the  same  in  the  office  of  the  said  Board  within  thirty  (30)  days  from  the  date  of  the 
approval  of  this  resolution  by  the  Mayor,  wherein  said  company  shall  promise, 
covenant  and  agree  that  the  consent  of  the  Board  of  Estimate  and  Apportionment,  so 
given  to  the  extension  of  time  requested,  shall  not  in  any  wise  change,  alter  or  amend 
any  of  the  terms,  conditions  and  requirements  in  the  contract  fixed  and  contained, 
which  said  contract  shall  remain  in  full  force  and  effect  except  as  herein  expressly 
stated. 

(6)  •  209(> 

The  Secretary  presented  the  following  communication  from  the  Chief  Engineer 
with  regard  to  the  maintenance  of  water  mains  where  construction  is  being  done  under 
the  supervision  of  the  Commission,  which  was  ordered  filed : 

February  21,  1908. 
Re  Repairs  to  Water  Mains. 
The  Hon.   Wm.   R.   Willcox,  Chairman,  Public  Service  Commission  for  the  First 
District: 

Dear  Sir — I  received  the  communication  from  the  Deputy  Commissioner  of  the 
Department  of  Water  Supply,  Gas  and  Electricity,  transmitted  with  the  Secretary's 
letter  of  February  14,  on  the  question  of  repairs  to  water  mains. 

As  advised  to  the  Commission  in  my  letter  of  January  15,  I  took  up  this  matter 
on  a  previous  communication  sent  to  the  Commission  by  the  Chief  Engineer  of  that 
Department,  and  from  investigation  then  made  the  matter  seemed  to  have  been  satis- 
factorily arranged  between  the  Bradley  Contracting  Company,  attention  at  that  time 
being  called  to  work  on  their  sections,  and  the  Department  of  Water  Supply,  to  main- 
tain these  water  mains.  In  this  connection  I  beg  to  inclose  copy  of  my  letter  to  Chief 
Engineer  de  Varona  under  date  of  January  14. 

Seemingly,  from  Deputy  Commissioner  Loughman's  communication  of  February 
13,  the  necessary  number  of  caulkers  have  not  been  put  to  work  on  the  several  sections 
of  the  Brooklyn  Loop  Lines.  I  therefore  again  took  up  this  matter,  and  directed 
Division  Engineer  Clark  to  exercise  necessary  supervision  to  see  that  the  contractors 
cared  for  these  water  mains  and  hydrants,  at  all  times,  to  the  reasonable  satisfaction  of 
the  Department  of  Water  Supply,  Gas  and  Electricity,  in  accordance  with  their  con- 
tracts. You  will,  therefore,  see  that  this  matter  has  been  receiving  constant  attention, 
as  is  made  plain  also  by  the  inclosed  copy  of  report  to  me,  under  date  of  February  I9» 
from  Division  Engineer  Clark,  reporting  to  me  further  in  detail,  by  reason  of  this 
matter  having  again  come  up. 

I  am  just  in  receipt  of  a  further  letter  from  the  Secretary,  of  even  date,  trans- 
mitting another  report  bearing  on  this  same  matter,  from  the  Department  of  Water 
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Supply,  dated  February  21.     This  report  of  mine  answers  this  communication  also, 
except  that  I  will  have  a  copy  of  it  also  referred  to  the  Division  Engineer  for  attention. 

Very  truly  yours, 
(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

(7)  1079 

The  Secretary  presented  the  following  requisition  of  the  Rapid  Transit  Subway 
Construction  Company,  together  with  the  certificate  of  the  Chief  Engineer  approving 
same,  and  Voucher  No.  000750,  as  approved  by  the  Committee  on  Audit: 


Rapid  Transit  Subway  Consfruction  Company, 
Office  of  the  President,  No.  23  Nassau  Street, 
New  York,  February  17,  1908. 


4 


Requisition  No.  24,  Four  Track  and  Connections — For  work  done  and  materials 
furnished  under  contract  dated  July  21,  1902,  Principal  Contract  No.  2,  for  the  con- 
struction and  operation  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to 
31st  day  of  December,  1907,  as  follows : 

Total  to  date,  relative  to  the  contract  value  of  the  whole  work $1,473,978  70 

Less  previous  requisitions 933,550  65 

Balance  due,  relative  to  the  contract  value  of  the  whole 

work $541428  05 


RAPID  TRANSIT  SUBWAY  CONSTRUCTION  COMPANY, 
(Signed)  By  E.   P.  Bryan,  President. 

Certificate  No.  24,  Four  Track  and  Connections — I  hereby  certify  that  the  work 
done  and  materials  furnished  under  contract  dated  July  21,  1902,  Principal  Contract 
No.  2,  for  the  construction  and  operation  of  the  Rapid  Transit  Railroad  of  The  City 
of  New  York,  for  which  Requisition  No.  24,  Four  Track  and  Connections,  of  date 
February  17,  1908,  is  made  by  Rapid  Transit  Subway  Construction  Company,  the  con- 
tractor, has  been  done  and  furnished  in  accordance  with  the  terms  of  the  contract  to 
the  value  of  five  hundred  and  forty-one  thousand,  four  hundred  and  twenty-eight  dol- 
lars and  five  cents  ($541,428.05).  That  such  value  has  been  ascertained  relatively  to  the 
contract  value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for 
such  work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Cliif  f  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 
Whereas,    The    contractor,    Rapid    Transit    Subway    Construction    Company,    has 
made  requisition  on  this  Commission,  numbered  No.  24  Four  Track  and  Connections, 
and  dated  February  17.   1908,   for  work  done  and  materials  furnished  under  contract 
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dated  July  21,  1902,  Principal  Contract  No.  2,  for  the  construction  and  operation  of 
the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  December,  1907. 
amounting  to  five  hundred  and  forty-one  thousand  four  hundred  and  twenty-eight 
dollars  and  five  cents  ($541,428.05)  ;  and 

Whereas.  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  cei^tificate  has  been  previously  made  for  such  work  and  ma- 
terials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 
Ayes — Commissioners  Willcox,  McCarroll.  Bassett,  Maltbie. 
Nays — None. 
Carried 

(8)  1079 

The  Secretary  presented  the  following  requisition  of  the  Rapid  Transit  Subway 
Construction  Company,  together  with  the  certificate  of  the  Chief  Engineer  approving 
same,  and  Voucher  No.  000749,  as  approved  by  the  Committee  on  Audit  : 


Rapid  Transit  Subway  Construction  Company, 
Office  of  the  President,  No.  23  Nassau  StreeTj 
.  New  York,  February  17,  1908. 


^ 


Requisition  No.  48 — For  work  done  and  materials  furnished  under  contract  dated 
July  21,  1902,  Principal  Contract  No.  2,  for  the  construction  and  operation  of  the  Rapid 
Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  December,  1907,  as  follows: 

Total  to  date,  relative  to  th6  contract  value  of  the  whole  work $i353,9o8  62 

Less  previous  requisitions 1,741,773  35 

Balance  due,   relative  to  the  contract  value   of  the  whole 

work    $112,135  27 


RAPID  TRANSIT  SUBWAY  CONSJRUCTION  COMPANY, 
(Signed)  By  E.  P.  Bryan,  President. 

Certificate  No.  48 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  July  21,  1902,  Principal  Contract  No.  2,  for  the  construction  and 
operation  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for  which  Requis- 
ition No.  48,  of  date  February  17,  1908,  is  made  by  Rapid  Transit  Subway  Construction 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract  to  the  value  of  one  hundred  and  twelve  thousand  one  hundred  and  thirty- 
five  dollars  and  twenty-seven  cents  ($112,135.27)  ;  that  such  value  has  been  ascertained 
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relatively  to  the  contract  value  of  the  whole  work,  and  that  no  certificate  has  pre 
viously  been  made  for  such  work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  seconded : 

Whereas,  The  contractor,  Rapid  T;-ansit  Subway  Construction  Company,  has  made 
requisition  on  this  Commission,  numbered  No.  48,  and  dated  February  17,  1908,  for 
work  done  and  materials  furnished  under  contract  dated  July  21,  1902,  for  the  con- 
struction and  operation  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to 
the  31st  day  of  December,  1907,  amounting  to  one  hundred  and  twelve  thousand  one 
hundred  and  thirty-five  dollars  and  twenty-seven  cents  ($112,135.27)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroIl.  Bassett,  Maltbie. 

Nays — None. 

Carried 

(9)  O-291 

The  Secretary  stated  that  on  September  18  the  Commission  adopted  Order  No.  24, 
requiring  the  Interborough  Rapid  Transit  Company  to  obtain  bids  for  an  additional 
stairway  and  kiosk  at  the  east  side  of  the  One  Hundred  and  Thirty-seventh  street  and 
Broadway  station,  and  an  additional  stairway  at  the  east  platform  of  the  One  Hundred 
and  Forty-fifth  street  and  Broadway  station ;  that  under  dates  of  January  22  and  Janu- 
ary 23  communications  were  received  from  E.  P.  Bryan,  President  of  the  Interborough 
Rapid  Transit  Company,  transmitting  bids  so  obtained;  that  the  matter  had  thereupon 
been  referred  to  the  Chief  Engineer  for  his  consideration  and  to  the  Counsel  for  the 
drafting  of  an  appropriate  resolution  for  adoption  by  the  Commission. 
The  communications  were  as  follows : 

Interborough  Rapid  Transit  Company, 
Nos.  13  TO  21  Park  Row, 
New  York,  January  22,  1908. 

Mr.  W.  R.  Willcox,  Chairman,  Public  Serznce  Commission,  No.  154  Nassau  Street, 

City: 

Dear  Sir — In  compliance  with  the  order  of  the  Commission,  dated  September  18, 

in  relation  to  getting  bids  for  the  stairway  and  kiosk  at  One  Hundred  and  Thirty- 
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seventh  street  and  Broadway,  east  side,  and  an  additional  stairway  and  kiosk  at  One 
Hundred  and  Forty-fifth  street  and  Broadway  station,  below  please  find  list  of  bidders 
for  the  stairway  and  kiosk  at  One  Hundred  and  Forty-fifth  street : 

J.  H.  Gray  Company,  $22,110;  time,  120  working  days. 

Phoenix  Construction  Company,  $23,150;  time,  twelve  weeks. 

Degnon   Contracting  Company,  $24,000;  time,  four  months. 

F.  S.  Jackson  &  Co.,  $25,200 ;  time,  120  working  days. 

J.  H.  Flick  Construction  Company,  no  bid. 

Yours  truly, 
(Signed)        E.  P.  BRYAN,  President 

Interborough  Rapid  Transit  Company,  1 
Nos.  13  to  21  Park  Row,  [ 

New  York,  January  23,  1908.         J 

Mr.  William  R.  Willcox,  Chairman,  Public  Service  Commission,  No.  154  Nassau 
Street,  City: 
Dear  Sir — Referring  to  the  order  of  the  Commission  of  September  18,  in  relation 
to  getting  bids  for  the  stairway  and  kiosk  at  One  Hundred  and  Thirty-seventh  street 
station,  Broadway,  east  side,  the  blue  print  No.  T-436  was  received  from  the  Com- 
mission December  5,  and,  in  order  that  there  might  be  no  question  regarding  the  work 
covered  by  the  proposers,  the  matter  was  taken  up  with  each  one  of  them  and  all 
work  to  be  executed,  as  shown  on  said  plan,  gone  over,  and  I  send  you  below  revised 
bids  as  follows : 


Oriftnal 
Bid. 


Revised 
Bid. 


Time. 


F.  S.  Jackson  &  Co $3.9o8  00 

J.  H.  Gray  Company  (no  change) 5,280  00 

Degnon  Contracting  Company S>3oo  00 

J.  H.  Flick  Construction  Company No  bid. 

Phoenix  Construction  Company No  Wd. 


$6,270    00 

42  working  day*. 

5,280    00 

75  working  dayi. 

5,500  00 

2  months. 

The  Degnon  Contracting  Company  offer  to  deduct  the  sum  of  $300  from  their 
revised  bid  if  awarded  the  contract  for  One  Hundred  and  Forty-fifth  street  stairway, 
bids  for  which  were  sent  you  under  date  of  January  22,  1908. 

Yours  truly, 
(Signed)        E.  P.  BRYAN,  President. 
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January  29,  1908. 
Stairways  and  Kiosks. 

Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Comfwission  for  the  First 
District: 

Dear  Sir—I  beg  to  return  herewith  bids  for  the  building  of  stairway  and  kiosk 
at  One  Hundred  and  Forty-fifth  street  station,  as  follows  : 

J.  H.  Gray  Company,  $22,110;  time,  120  working  days. 

Phoenix  Construction  Company,  $23,150;  time,  twelve  weeks. 

Degnon  Contracting  Company,  $24,000 ;  time,  four  months. 

F.  S.  Jackson  &  Co.,  $25,200 ;  time,  120  working  days. 

J.  H.  Flick  Construction  Company,  no  bid. 

Also  bids  for  stairway  and  kiosk  at  One  Hundred  and  Thirty-seventh  street  station, 
as  follows: 


Original  Revised 

Bid.  Bid.  Time. 


F,  S.  Jackson  &  Co $3i9o8  00 

J.  H.  Gray  Company  (no  change) 5,280  00 

Degnon  Contracting  Company 5t3oo  00 

J.  H.  Flick  Construction  Company No  bid. 

Phoenix  Construction  Company. . . . , No  bid. 


$6,370  00 

42  working  days. 

5,280  00 

75  working  days. 

5,500  00 

2  months. 

I  notice  that  the  J.  H.  Gray  Company  is  the  lowest  bidder  in  each  case.  This 
company  has  done  considerable  work  for  the  Department  of  Bridges,  one  example  of 
which  is  the  tenH>orary  extension  of  the  Manhattan  terminal  of  the  New  York-Brooklyn 
Bridge,  just  completed.  They  are  reliable  parties  and  understand  their  work,  and  I 
see  no  objection  to  awarding  the  contracts  to  them. 

Very  truly  yours, 
(Signed)        HENRY  B.  SEAMAN,  Chief  Engineer. 

Thereupon,  on  motion,  duly  seconded,  the  following  was  adopted:  • 

Order  (No.  291). 

Whereas,  In  the  opinion  of  the  Public  Service  Commission  for  the  First  District, 
the  station  facilities  at  the  stations  of  the  Manhattan-Bronx  Subway  at  One  Hundred 
and  Thirty-seventh  street  and  Broadway  and  at  One  Hundred  and  Forty-fifth  street 
and  Broadway,  are  inadequate  to  accommodate  the  traffic  at  these  points ;  and 

Whereas,  The  contract  of  February  21,  1900,  between  The  City  of  New  York 
and  John  B.  McDonald,  under  which  the  said  subway  was  constructed,  provides 
for  the  authorization  of  extra  work  as  a  part  thereof;  now  therefore  be  it 
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Resolved,  That  the  contractor  be  and  he  hereby  is  authorized  and  directed  to 
construct  one  additional  stairway  to  the  east  platform  of  the  station  at  One  Hundred 
and  Thirty-seventh  street  and  Broadway,  and  one  additional  stairway  to  the  east 
platform  of  the  station  at  One  Hundred  and  Forty-fifth  street  and  Broadway,  in 
accordance  with  the  plans  submitted  and  numbered  T-436,  1728,  T-329,  T-jjo,  T-423 
and  S-145,  as  extra  work  under  the  said  contract,  at  an  expense  of  not  to  exceed 
nve  thousand  two  hundred  and  eighty  dollars  ($5,280)  for  the  additional  stairway 
al  the  station  at  One  Hundred  and  Thirty-seventh  street  and  Broadway,  and  at  an 
expense  of  not  to  exceed  twenty-two  thousand  one  hundred  and  ten  dollars  ($22,110) 
for  the  construction  of  such  stairway  at  the  station  at  One  Hundred  and  Forty-fifth 
street  and^  Broadway,  such  expense  to  be  paid  by  the  City  and  to  be  added  to  tbe 
cost  of  constructing  the  said  subway  upon  which  the  contractor  is  to  pay  rental,  as  in 
such  contract  provided. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie. 

Nays — None. 

Carried. 

(10)  O-292 

The  Secretary  presented  the  following  communication  from  the  Staten  Island 
Rapid  Transit  Railway  Company: 

February  27,  1908. 
The  Public  Service  Commission,  First  District,  State  of  New  York,  No.  154  Nassan 
Street,  New  York  City: 
Dear  Sirs — Prior  to  the  effectiveness  of  our  Tariff  of  Passenger  Rates,  P.S.C- 
I  N.Y.,  No.  I,  we  maintained  a  rate  of  $2  on  school  books  between  Rosebank  and  Fort 
Wadsworth. 

The  School  Department  of  The  City  of  New  York  purchased  about  200  of  these 
tickets  per  month,  and  Dr.  Bardwell,  Superintendent  of  Schools,  Borough  of  Rich- 
mond, feels  that  we  should  have  maintained  the  rate  of  $2  until  the  expiration  of  the 
current  school  year.  We  have  no  objection  to  continuing  the  rate  between  the  points 
named,  to  July  i,  1908,  but  will  not  be  able  to  do  so  unless  your  Commission  will 
accept  tariff  on  one  day's  notice.    Will  you  not  kindly  advise. 

Yours  very  truly, 
(Signed)        GEORGE  J.  BROWN, 

General  Traffic  Agent. 
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It  was  thereupon  moved  and  duly  seconded  that  the  following  order  be  adopted 
by   the    Commission  : 

Order  (No.  292). 
In  the  Matter 
of  the 
Application   of   the    Staten    Island   Rapid 
Transit  Railway  Company  for  permission 
to   change  tariff  schedules. 
"Rate    of   Two   Dollars   on   school   books 
between  Rosebank  and  Fort  Wadsworth." 

Whereas,  the  Staten  Island  Rapid  Transit  Railway  Company  on  February  27, 
1908,  has  applied  in  writing  for  permission  to  put  into  effect,  within  one  day  after 
publication  at  stations  and  filing  with  the  Commission,  a  tariff  of  two  dollars  upon 
school  books  between  Rosebank  and  Fort  Wadsworth,  to  continue  in  effect  until  the 
1st  day  of  July,  1908, 

Now,  upon  motion  made  and  duly  seconded,  it  is 

Resolved.  That  the  above  application  be  and  the  same  hereby  is  granted. 

Ayes — ^Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie. 

Najrs — None. 

Carried. 

(II)  0-293 

The  Secretary  presented  the  following  order: 

Complaint  Order  (No.  293). 

William  H.  Ten  Eyck, 

Complainant, 
against 
Interborough  Rapid  Transit  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  293,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  failure  to  run  the  elevators  at  Mott  avenue  and  One  Hun- 
dred and  Forty-ninth  street  subway  station  after  i  o'clock  a.  m.,  was  approved,  con- 
firmed and  ordered  filed  in  the  office  of  the  Commission. 

(12)  2094 

The  Secretary  presented  a  form  of  agreement  from  the  Counsel,  executed  in 
duplicate  by  William  Gullery,  for  the  sale  by  him  of  certain  casements  of  property 
owned  by  him,  and  known  as  Nos.  187  and  189  Mulberry  street,  for  the  sum  of 
$40,145,  and  OQ  motion,  duly  seconded,  the  following  was  adopted: 

Resolved,  That  the  said  purchase  be  approved,  and  that  the  form  of  the  said  agree- 
ment be  and  the  same  hereby  is  approve(J,  and  that  the  Chairman  and  the  Secretary  of 
the  Commission  be  and  they  hereby  are  authorized  and  directed  to  execute  in  duplicate 
said  agreement,  under  the  seal  of  the  Commission,  on  behalf  of  The  City  of  New 
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Resolved,  That  this  extension  of  time  shall  not  become  operative  until  said  New 
York  Central  and  Hudson  River  Railroad  Company  shall  duly  execute  an  instrument 
in  writing  to  the  satisfaction  of  the  Board  of  Estimate  and  Apportionment,  and  file 
the  same  in  the  office  of  the  said  Board  within  thirty  (30)  days  from  the  date  of  the 
approval  of  this  resolution  by  the  Mayor,  wherein  said  company  shall  promise, 
covenant  and  agree  that  the  consent  of  the  Board  of  Estimate  and  Apportionment,  so 
given  to  the  extension  of  time  requested,  shall  not  in-  any  wise  change,  alter  or  amend 
any  of  the  terms,  conditions  and  requirements  in  the  contract  fixed  and  contained, 
which  said  contract  shall  remain  in  full  force  and  effect  except  as  herein  expressly 
stated. 

(6)  ♦  3090 

The  Secretary  presented  the  following  communication  from  the  Chief  Engineer 
with  regard  to  the  maintenance  of  water  mains  where  construction  is  being  done  under 
the  supervision  of  the  Commission,  which  was  ordered  filed : 

February  21,  1908. 
Re  Repairs  to  Water  Mains. 
The  Hon.   Wm.   R.   Willcox,  Chairman,  Public  Service  Commission   for   the   First 
District: 

Dear  Sir — I  received  the  communication  from  the  Deputy  Commissioner  of  the 
Department  of  Water  Supply,  Gas  and  Electricity,  transmitted  with  the  Secretary's 
letter  of  February  14,  on  the  question  of  repairs  to  writer  mains. 

As  advised  to  the  Commission  in  my  letter  of  January  15,  I  took  up  this  matter 
on  a  previous  communication  sent  to  the  Commission  by  the  Chief  Engineer  of  that 
Department,  and  from  investigation  then  made  the  matter  seemed  to  have  been  satis- 
factorily arranged  between  the  Bradley  Contracting  Company,  attention  at  that  time 
being  called  to  work  on  their  sections,  and  the  Department  of  Water  Supply,  to  main- 
tain these  water  mains.  In  this  connection  I  beg  to  inclose  copy  of  my  letter  to  Chief 
Engineer  de  Varona  under  date  of  January  14. 

Seemingly,  from  Deputy  Commissioner  Loughman's  communication  of  February 
13,  the  necessary  number  of  caulkers  have  not  been  put  to  work  on  the  several  sections 
of  the  Brooklyn  Loop  Lines.  I  therefore  again  took  up  this  matter,  and  directed 
Division  Engineer  Clark  to  exercise  necessary  supervision  to  see  that  the  contractors 
cared  for  these  water  mains  and  hydrants,  at  all  times,  to  the  reasonable  satisfaction  of 
the  Department  of  Water  Supply,  Gas  and  Electricity,  in  accordance  with  their  con- 
tracts. You  will,  therefore,  see  that  this  matter  has  been  receiving  constant  attention, 
as  is  made  plain  also  by  the  inclosed  copy  of  report  to  mc,  under  date  of  February  19, 
from  Division  Engineer  Clark,  reporting  to  me  further  in  detail,  by  reason  of  this 
matter  having  again  come  up. 

I  am  just  in  receipt  of  a  further  letter  from  the  Secretary,  of  even  date,  trans- 
mitting another  report  bearing  on  this  same  matter,  from  the  Department  of  Water 
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Supply,  dated  February  21.     This  report  of  mine  answers  this  communication  also, 
except  that  I  will  have  a  copy  of  it  also  referred  lo  the  Division  Engineer  for  attention. 

Very  truly  yours, 

(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

• 
(7)  1079 

The  Secretary  presented  the  following  requisition  of  the  Rapid  Transit  Subway 
Construction  Company,  together  with  the  certificate  of  the  Chief  Engineer  approving 
same,  and  Voucher  No.  000750,  as  approved  by  the  Committee  on  Audit : 

Rapid  Transit  Subway  Consfruction  Company, 
Office  of  the  Presii>ent,  No.  23  Nassau  Street, 
New  York,  February  17,  1908. 

Requisition  No.  24,  Four  Track  and  Connections — For  work  done  and  materials 
furnished  under  contract  dated  July  21,  1902,  Principal  Contract  No.  2,  for  the  con- 
struction and  operation  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to 
31st  day  of  December,  1907,  as  follows: 

Total  to  date,  relative  to  the  contract  value  of  the  whole  work $1,473,978  70 

Less  previous  requisitions 932,550  65 


Balance  due,  relative  to  the  contract  value  of  the  whole 

work  $541428  05 


RAPID  TRANSIT  SUBWAY  CONSTRUCTION  COMPANY, 
(Signed)  By  E.  P.  Bryan,  President. 

Certificate  No.  24,  Four  Track  and  Connections — I  hereby  certify  that  the  work 
done  and  materials  furnished  under  contract  dated  July  21,  1902,  Principal  Contract 
No.  2,  for  the  construction  and  operation  of  the  Rapid  Transit  Railroad  of  The  City 
of  New  York,  for  which  Requisition  No.  24,  Four  Track  and  Connections,  of  date 
Fehruary  17,  1908,  is  made  by  Rapid  Transit  Subway  Construction  Company,  the  con- 
tractor, has  been  done  and  furnished  in  accordance  with  the  terms  of  the  contract  to 
the  value  of  five  hundred  and  forty-one  thousand,  four  hundred  and  twenty-eight  dol- 
lars and  five  cents  ($541,428.05).  That  such  value  has  been  ascertained  relatively  to  the 
contract  value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for 
such  work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Cliicf  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 
Whereas,    The    contractor,    Rapid    Transit    Subway    Construction    Company,    has 
made  requisition  on  this  Commission,  numbered  No.  24  Four  Track  and  Connections, 
and  dated  February  17,   IQ08,   for  work  done  and  materials  furnished  under  contract 
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dated  July  21,  1902^  Principal  Contract  No.  2,  for  the  construction  and  operation  of 
the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  December,  1907, 
amounting  to  five  hundred  and  forty-one  thousand  four  hundred  and  twenty-eight 
dollars  and  five  cents  ($541,428.05)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll.  Bassett,  Maltbie. 

Nays — None. 

Carried 

(8)  1079 

The  Secretary  presented  the  following  requisition  of  the  Rapid  Transit  Subway 
Construction  Company,  together  with  the  certificate  of  the  Chief  Engineer  approving 
same,  and  Voucher  No.  000749,  as  approved  by  the  Committee  on  Audit: 


Rapid  Transit  Subway  Construction  Company, 
Office  of  the  President,  No.  23  Nassau  Stre^j 
.  New  York,  February  17,  1908. 


\NY,   1 

RE^,  y 
.       J 


Requisition  No.  48 — For  work  done  and  materials  furnished  under  contract  dated 
July  21,  1902,  Principal  Contract  No.  2,  for  the  construction  and  operation  of  the  Rapid 
Transit  Railroad  of  The  City  of  New  York,  to  31st  day  of  December,  1907,  as  follows: 

Total  to  date,  relative  to  th6  contract  value  of  the  whole  work $1,853,908  62 

Less  previous  requisitions 1,741,773  35 

Balance  due,   relative  to  the  contract  value  of  the  whole 

work    $112,135  27 


RAPID  TRANSIT  SUBWAY  CONSJRUCTION  COMPANY, 
(Signed)  By  E.   P.  Bryan,  President. 

Certificate  No.  48 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  July  21,  1902,  Principal  Contract  No.  2,  for  the  construction  and 
operation  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  for  which  Requis- 
ition No.  48,  of  date  February  17,  1908,  is  made  by  Rapid  Transit  Subway  Construction 
Company,  the  contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract  to  the  value  of  one  hundred  and  twelve  thousand  one  hundred  and  thirty- 
five  dollars  and  twenty-seven  cents  ($112,135.27)  ;  that  such  value  has  been  ascertained 
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relatively  to  the  contract  value  of  the  whole  work,  and  that  no  certificate  has  pre 
viously  been  made  for  such  work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  seconded : 

Whereas,  The  contractor,  Rapid  T;"ansit  Subway  Construction  Company,  has  made 
requisition  on  this  Commission,  numbered  No.  48,  and  dated  February  17,  1908,  for 
work  done  and  materials  furnished  under  contract  dated  July  21,  1902,  for  the  con- 
struction and  operation  of  the  Rapid  Transit  Railroad  of  The  City  of  New  York,  to 
the  31st  day  of  December,  1907,  amounting  to  one  hundred  and  twelve  thousand  one 
hundred  and  thirty-five  dollars  and  twenty-seven  cents  ($112,135.27)  ;  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 
Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie. 
Nays — None. 
Carried 

(9)  O-291 

The  Secretary  stated  that  on  September  18  the  Commission  adopted  Order  No.  24, 
requiring  the  Interborough  Rapid  Transit  Company  to  obtain  bids  for  an  additional 
stairway  and  kiosk  at  the  east  side  of  the  One  Hundred  and  Thirty-seventh  street  and 
Broadway  station,  and  an  additional  stairway  at  the  east  platform  of  the  One  Hundred 
and  Forty-fifth  street  and  Broadway  station ;  that  under  dates  of  January  22  and  Janu- 
ary 23  communications  were  received  from  E.  P.  Bryan,  President  of  the  Interborough 
Rapid  Transit  Company,  transmitting  bids  so  obtained ;  that  the  matter  had  thereupon 
been  referred  to  the  Chief  Engineer  for  his  consideration  and  to  the  Counsel  for  the 
drafting  of  an  appropriate  resolution  for  adoption  by  the  Commission. 
The  communications  were  as  follows: 

Interborough  Rapid  Transit  Company, 
Nos.  13  TO  21  Park  Row, 
New  York,  January  22,  1908. 

Mr.  W.  R.  Willcox,  Chairman,  Public  Serznce  Commission,  No.   154  Nassau  Street, 

City: 

Dear  Sir — In  compliance  with  the  order  of  the  Commission,  dated  September  18, 

in  relation  to  getting  bids  for  the  stairway  and  kiosk  at  One  Hundred  and  Thirty- 
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one  of  the  connecting  lines  on  either  side  of  the  East  River,  it  would  be  necessary  to 
charge  a  separate  fare  for  passengers  over  its  line,  in  order  to  earn  the  expenses  of 
operation  and  a  reasonable  interest  charge  upon  the  investment. 

On  the  other  hand,  if  The  City  of  New  York  should  purchase  the  pr<^crty  under 
an  arrangement  such  as  we  have  to  suggest,  a  passenger  could  travel  from  any  point 
on  the  line  of  the  New  York  and  Queens  County  Railway  in  the  Borough  of  Queens, 
to  Forty-second  street  and  Fourth  avenue,  Manhattan,  for  one  fare  of  five  cents,  thus 
securing  to  the  inhabitants:  of  that  Borough  the  same  advantages  which  are  now  en- 
joyed by  the  residents  of  Jersey  City  and  Hoboken,  and  their  environs,  and  which 
will  be  greatly  enhanced  upon  the  opening  of  the  remaining  tunnels  of  the  Hudson 
companies,  under  the  North  River,  and  which  are  also  now  enjoyed  by  the  residents 
of  the  Borough  of  Brooklyn. 

What  we  have  to  suggest,  therefore,  is  that  The  City  of  New  York  should  pur- 
chase all  of  the  tunnel  railroad  and  rights  of  the  New  York  and  Long  Island  Railroad 
Company  and  its  successors  (excluding  real  estate  not  required  for  the  right  of  way), 
at  its  actual  cost  to  Interborough  Rapid  Transit  Company  for  construction,  real 
estate  necessary  for  rights  of  way,  interest  charges,  etc.,  say  $7,239476.50.  The  exact 
amount  of  real  estate  required  will  be  a  subject  for  adjustment  and  when  determined 
on,  its  cost  as  well  as  the  cost  of  all  other  items  may  be  verified  by  an  independent 
audit* 

We  would  be  willing  to  accept  payment  of  the  purchase  price  in  the  four  per 
cent,  bonds  of  The  City  of  New  York,  at  par.  We  would  further  suggest  that  upon 
this  purchase  The  City  of  New  York  should  enter  into  an  operating  contract  with 
New  York  and  Queens  County  Railway  Company  to  operate  the  tunnel  railroad  in 
connection  with  its  system  of  surface  railways  in  Queens,  for  a  period  of  twenty-five 
years,  upon  the  following  terms,  viz.: 

The  expenses  of  operation  to  be  fixed  by  agreement  at  an  arbitrary  sum  to 
represent  the  estimated  cost,  and  one-half  of  said  sum  to  be  paid  by  the  City,  the 
balance  to  be  met  by  the  company.  A  single  fare  of  five  cents  to  be  charged  between 
Forty-second  street  and  Fourth  avenue,  Manhattan,  and  any  point  on^the  line  of  the 
New  York  and  Queens  County  Railway. 

There  are  two  stations  on  the  line  of  the  tunnel  in  the  Borough  of  Queens,  viz. : 
At  Fourth  street  and  Jackson  avenue,  and  at  Fourth  street  and  Van  Alst  avenue. 
All  fares  received  at  these  two  stations  to  be  treated  as  local  westbound  fares,  and 
double  the  aggregate  of  such  fares  to  be  taken  as  the  total  local  fares.  All  local  fares 
to  be  paid  to  the  City  until  it  shall  have  been  reimbursed  all  amounts  advanced  by 
it  for  operating  expenses,  and  all  interest  on  the  City  bonds  issued  in  payment  for  the 
tunnel,  and  a  sinking  fund  of  one  per  cent,  per  annum  on  such  bonds,  including  all 
arrears  of  such  interest  and  sinking  funds.  All  through  fares  to  be  retained  by  the 
operatinsr  company. 
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When  the  aggregate  of  the  local  fares  shall  have  repaid  to  the  City  all  amounts 
advanced  by  it  for  operating  expenses  and  all  interest  and  sinking  fund  installments 
paid  or  accrued  on  its  bonds  issued  in  payment  for  the  property,  then  any  surplus  of 
local  fares  shall  be  divided  equally  between  the  City  and  the  company. 

From  the  best  information  available  to  us,  we  are  satisfied  that  there  would  be  not 
less  than  5,000,000  local  fares  received  during  the  first  year  of  the  operation  of  the 
tunnel,  and  in  this  event  the  deficiency  between  the  City's  shares  of  the  revenues  and 
the  interest  on  its  bonds  would  be  very  slight.  On  the  other  hand,  the  resulting  in- 
crease in  taxable  values  in  the  Borough  of  Queens;  consequent  upon  the  opening  of 
this  route  and  the  giving  of  the  residents  of  that  Borough  a  means  of  reaching  the 
heart  of  Manhattan  for  a  single  fare  of  five  cents,  would  far  more  than  offset-  any 
loss  to  the  City  in  interest  for  one  or  possibly  two  or  three  years. 

In  fact,  based  on  the  strength  of  the  improvement  which  the  opening  of  the 
Steinway  tunnel  will  give  that  territory  more  than  any  other  one  cause,  the  City  has 
increased  the  taxable  value  of  Queens  during  the  last  three  years  about  $140,000,000. 
This,  on  the  basis  of  fifteen  mills,  will  bring  in  this  year  $2,100,000.  It  is  believed, 
however,  this  increase  in  the  value  of  the  property  in  that  section  is  but  the  beginning 
of  what  will  follow  the  giving  to  that  territory  the  benefit  of  rapid  transit  service  to 
the  heart  of  Manhattan  on  a  five-cent  basis.  This  is  especially  true  of  the  territory 
immediately  adjacent  to  the  stations  of  the  tunnel  situated  in  Long  Island  City.  This 
territory  is  in  process  of  preparation  for  development,  and  is  now  being  filled  and 
laid  out  in  streets,  and  will  in  a  very  short  time  be  occupied  by  a  very  substantial 
population. 

In  case  this  general  proposition  commends  itself  to  your  judgment,  we  should  be 
happy  to  take  up  with  you  a  consideration  of  the  details  and  a  means  of  carrying  it 
out. 

I  have  the  honor  to  be,  sir, 

Yours  very  respectfully, 

(Signed)        T.  P.  SHONTS.  Chairman. 

(17)  0-296 

Commissioner  Bassett  moved  the  adoption  of  the  following  final  order,  which  was 

tluly  seconded: 

Final  Order  (No.  296). 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvements  in 
and  additions  to  the  service  and  equip- 
ment  of  the   Brooklyn   Union   Elevated 
Railroad    Company,    in    the    particulars 
hereinbelow  mentioned 
Under  Order  for  Hearing  No.  202,  made 
January  14,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  27th  day 
of  January,  1908,  and  the  adjournments  thereof,  and  it  appearing  that  the  said  hear- 
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ing  was  held  by  and  pursuant  to  an  order  of  this  Commission,  No.  202,  made  January 
14,  1908,  and  returnable  on  the  27th  day  of  January^,  1908,  and  that  the  said  order  was 
duly  served  upon  the  Brooklyn  Union  Elevated  Railroad  Company,  and  that  the  said 
service  was  by  it  duly  acknowledged,  and  that  thp  said  hearing  was  held  by  and  before 
the  Commission  on  the  matters  in  said  order  specified  on  the  27th  day  of  January,  1908, 
and  by  adjournment  duly  had  on  the  3d  day  of  February,  1908,  and. by  adjournment 
duly  had  on  the  14th  day  of  February,  1908,  and  by  adjournment  duly  had  on  the  i8th 
day  of  February,  1908,  and  that  at  each  of  said  sessions  Mr.  Commissioner  Bassett 
presided,  and  proof  being  taken,  and  Grosvenor  H.  Backus,  Esq.,  Assistant  Counsel, 
appearing  for  the  Commission  at  each  of  said  sessions,  and  J.  F.  Calderwood,  Esq,, 
Vice-President  and  General  Manager  of  said  company,  and  Arthur  N.  Dutton,  Esq., 
Superintendent  of  Transportation  of  said  company,  appearing  for  said  company. 

Now,  it  being  made  to  appear  after  the  proceedings  upon  the  said  hearing  that  the 
service  of  the  Brooklyn  Union  Elevated  Railroad  Company  is  unreasonable  and  inade- 
quate, in  that  said  company  does  not  operate  trains  enough  or  cars  enough  reasonably 
to  accommodate  the  passenger  traffic  transported  by  it  or  offered  for  transportation  to  it 
at  the  times  hereinafter  specified.,  and  it  appearing  that  it  would  be  just,  reasonable  and 
proper,  that  said  service  of  the  Brooklyn  Union  Elevated  Railroad  Company  upon  its 
Brighton  Beach  line  should  be  supplemented  in  the  particulars  hereinafter  set  forth, 
and  at  the  times  so  hereinafter  set  forth. 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  the  said  Brooklyn  Union  Elevated  Railroad  Company  increase  and 

supplement  its  said  service  upon  its  Brighton  Beach  line,  in  the  particulars  and.  by  the 

means  hereinafter  stated,  and  at  the  times  hereinafter  set  forth,  excepting  qn  Saturday 

afternoons,  Sundays  and  holidays,  to  wit: 

North  and  West  Bound  Service. 
(i)     By  an  increase  of  one  (i)  car  to  be  added  to  the  five  (5)  car  train  from 
Brighton  Beach  to  New  York,  passing  Franklin  avenue  station  between  7  a.  m.  and 
7.30  a.  m.,  so  that  said  company  shall  operate  at  least  two   (2)  six-car  trains  from 
Brighton  Beach  to  New  York,  past  Franklin  avenue,  between  said  hours. 

(2)  By  an  increase  of  two  (2)  cars,  one  (i)  car  to  be  added  to  each  of  the 
five  (s)  car  trains  from  Brighton  Beach  to  New  York,  passing  Franklin  avenue  station 
between  9  a.  m.  and  9.30  a.  m.,  so  that  said  company  shall  operate  at  least  four  (4) 
six-car  trains  from  Brighton  Beach  to  New  York,  past  Franklin  avenue,  between  9 
a.  m.  and  9.30  a.  m. 

East  and  South  Bound  Service. 

(3)  By  an  increase  of  one  (i)  car  to  be  added  to  the  train  from  New  York  to 
Brighton  Beach,  due  at  Franklin  avenue  station  at  5.32/2  p.  m.,  so  that  said  company 
shall  operate  three  (3)  six-car  trains  from  New  York  to  Brighton  Beach,  past  Frank- 
Jin  avenue,  between  5.30  p.  m.  and  6  p.  m. 
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(4)  By  an  increase  of  three  (3)  cars,  one  (i)  car  to  be  added  to  the  five  (5) 
car  train  due  at  Franklin  avenue  at  6.51  p.  m.»  and  two  (2)  cars  to  be  added  to  the  train 
due  at  Franklin  avenue  at  6.59  p.  m.,  so  that  said  company  shall  operate  four  (4)  six- 
car  trains  from  New  York  to  Brighton  Beach,  past  Franklin  avenue  station,  between 
6.30  p.  m.  and  7  p.  m. 

And  it  is  further 

Ordered,  That  this  order  shall  take  effect  on  or  before  the  6th  day  of  March,  1908, 
and  shall  remain  in  force  until  modified  by  the  further  order  of  this  Commission.  And 
it^is  further 

Ordered,  That  on  or  before  the  5th  day  of  March,  1908,  the  Brooklyn  Union  Ele- 
vated Railroad  Company  notify  the  Public  Service  Commission  for  the  First  District 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie. 

Nays — None. 

Carried. 

(18)  2879 

The  Secretary  presented  a  communication  from  Henry  B.  Seaman,  Chief  Engineer, 
stating  that  certain  Inspectors  of  Masonry  had  requested  leave  of  absence  for  thirty 
days,  without  pay,  beginning  March  i,  1908,  and  recommending  that  such  requests  for 
leave  of  absence  be  granted. 

On  motion,  duly  seconded,  the  following  was  adopted: 

Resolved,  That  leave  of  absence  for  thirty  days,  without  pay,  to  begin  March  i, 
1908,  be  granted  to  E.  F.  Adams,  T.  W.  Carr,  P.  J.  Lovely  and  S.  E.  Nichols,  Inspectors 
of  Masonry. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie. 

Nays — None. 

Carried 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE   PUBLIC   SERVICE    COMMISSION 
FOR  THE   FIRST   DISTRICT, 

Tuesday,  March  3,  1908, 
Tribune  Building,  154  Nassau  Street, 
Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll,  Ed- 
ward M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(i)  2063 

The  Secretary  presented  the  following  notices  of  deposit  from  H.  L.  Smith,  Assis- 
tant Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  filed : 

Dear  Sir — I  beg  to  advise  you  that  on  February  i8th,  1908,  the  sum  of  Twenty- 
Five  Thousand  Five  Hundred  Fifteen  and  94/100  Dollars  ($25,515.94)  was  deposited  to 
the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines,  Borough  of 
Manhattan  (Sub-Title  No.  3)- 

Authorized  June  21st,  1907,  pursuant  to  the  provisions  of  Section  37  Chapter  4 
Laws  of  1891  as  amended. 

Principal    $25,000  00 

Premium     515  94 


Dear  Sm — I  beg  to  advise  you  that  on  February  24th,  1908,  the  sum  of  One  Hun- 
dred and  Seven  Thousand  One  Hundred  and  Sixty-six  and  94/100  Dollars  ($107,- 
166.94)  was  deposited  to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn 
Loop  Lines,  Borough  of  Manhattan,  (Sub-Title  No.  i).  Authorized  April  19th,  1907, 
pursuant  to  the  provisions  of  Section  37  Chapter  4  Laws  of  1891  as  amended. 

Principal    $105,000  00 

Premium    2,166  94 


(16) 
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(2)  3226 

The  Secretary  presented  the  following  report  of  the  Chief  Engineer  as  to  ventilat- 
ing chambers  in  the  subway,  which  was  ordered  filed : 

February  28,  1908. 
Ventilating  Chambers. 

The  Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First 
District: 
Dear  Sir—I  beg  leave  to  report  that  I  have  had  the  ventilating  chambers  along  the 
line  of  the  subway  inspected  to  ascertain  if,  in  case  of  emergency,  they  would  afford 
proper^gress  from  the  subway,  and  find  that,  with  a  few  exceptions  where  some  slight 
defects  were  found,  they  are  properly  equipped  and  in  satisfactory  condition.  The 
operating  Company  has  been  instructed  to  promptly  remedy  those  requiring  correc- 
tion, as  noted  below: 

1.  At  42d  Street  chamber  the  lamps  at  the  exit  sign  and  ladders  were  not  ligrhted 

2.  At  25th  Street  chamber  there  is  a  small  depression  in  the  floor,  which  should 
be  boarded  over  to  make  the  exit  safe. 

3.  At  Grand  Ctreet  chamber  the  lamps  at  the  street  ladders  are  not  lighted. 

4.  At  Franklin  Street  chamber  the  door  from  emergency  exit  into  the  ventilating 
chamber  is  out  of  order  and  the  handle  off. 

5.  The  exit  signs  in  the  subway  at  all  chambers  have  become  more  or  less  covered 
with  dust  and  should  be  cleaned. 

•  Very  truly  yours, 

(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer." 

(3)  32JQ 

The  Secretary  presented  the  following  communication  from  the  Chief  Engineer, 

which  was  ordered  filed: 

February  29,  igoS. 

Fire  in  Joralemon  Street  Ventilating  Shaft. 

The  Hon.  William  R.  Willcox,  Cliairman,  Public  Service  Commission  for  the  First 

District: 

Dear  Sir — I  beg  to  report  that  a  small  wooden  shanty  or  box,  about  4  ft 
square,  located  at  the  bottom  of  the  Joralemon  Street  ventilating  shaft,  and  used  by 
the  watchman  as  a  shelter  from  draughts  and  cold,  caught  fire  about  6  o'clock  yester- 
day morning,  presumably  from  a  short-circuit  of  the  electric  light  wire.  The  fire  was 
put  out  by  hand  extinguishers,  but  the  heat  was  sufficient  to  melt  the  insulation  of  the 
two  200  volt  feeder  cables  on  the  east  wall  of  the  shaft,  and  caused  them  to  short-  ' 
circuit  also. 

As  a  result  of  the  smoke  and  the  short-circuit  in  the  feeder  cables,  traffic  was  sus- 
pended between  6:05  and  7:00  a.  m.  Service  was  then  resumed,  and  repairs  to  the 
feeder  cables  are  in  progress.    There  was  no  other  damage. 
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There  is  a  similar  shanty  or  sentry  box  in  the  Manhattan  ventilating:  shaft,  and 
arrangements  have  been  made  to  have  it  removed,  or  replaced  by  a  fire-proof  one. 

Very  truly  yours, 
(Signed)  ^HENRY  B.  SEAMAN,  Chief  Enjfineer. 

(4)  2605 

The  Secretary  stated  that  the  following  moneys  collected  as  fees  during  the  month 
of  February  had  been  transmitted  to  the  Comptroller  of  the  City  to  be  accredited  to 
the  city  treasury,  in  accordance  with  the  provisions  of  the  Public  Service  Commissions 
Act: 

Amount  collected  in  payment  for  testing  of  Gas  Meters  by  the  Com- 
mission    $393  75 

Amount  received  for  certified  copies  of  reports  made  by  corporations  to  the 
Commission;  of  evidence  of  corporations  before  the  Commission;  for 
records  and  papers  of  the  Commission,  and  for  copies  of  contracts, 
drawings,  maps,  etc 32  45 

Subpoena  and  witness  fees  in  various  litigations i  50 

Total $427  70 


(5)  2090 

The  Secretary  presented  the  following  communication  from  the  Degnon  Con- 
tracting Company,  and  letter  from  the  Chief  Engineer  in  connection  therewith,  which 
were  ordered  filed: 

The  Degnon  Contracting  Company,! 

Sixty  Wall  Street,  >■ 

New  York,  February  29,  1908.        J 

Public  Service  Commission,  No.  154  Nassau  Street,  City: 

Gentlemen— Referring  to  the  matter  of  the  High  Pressure  Salt  Water  Mains 
which  have  been  laid  by  the  Department  of  Water  Supply,  Gas  and  Electricity  along 
the  work  which  we  have  under  contract  with  you  for  the  construction  of  Section  9-0-2 
of  the  Brooklyn  Loop  Lines,  and  to  which  we  referred  in  our  letter  to  your  Chief 
Engineer  on  September  9,  1907,  and  in  subsequent  letters,  we  beg  to  notify  you  that  a 
16*  main  has  been  laid  through  Canal  Street  and  through  portions  of  Center  Street 
and  we  learn  that  it  is  proposed  to  turn  the  water  into  these  during  the  coming  week. 

We  find  upon  examination  where  portions  of  these  mains  have  been  exposed, 
that  some  of  the  joints  are  in  an  unsafe  condition  and  would  give  away  as  soon  as 
the  pressure  had  been  placed  upon  the  mains.  It  is  our  belief  that  this  will  cause 
great  damage  to  our  works  and  to  adjacent  property  and  buildings  with  probable 
loss  of  life  if  this  water  is  turned  on  at  the  present  time  or  before  the  subway 
structure  is  completed.    We  would  request  that  you  take  such  steps  as  may  prevent  the 
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water  being  turned  on  and  wish  to  notify  you  that  any  damage  to  our  works  which 
may  result  from  such  action,  we  shall  expect  to  be  reimbursed  for  by  the  City. 

Yours  very  truly, 
(Signed)^  H.  C  SANFORD,  Treasurer. 

March  3rd,   1908. 
Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First  Dis- 
trict: 

Dear  Sir — In  reply  to  the  communication  from  The  Degnon  Contracting  Company, 
dated  February  29th,  addressed  to  the  Public  Service  Commission,  transmitted  to  me 
by  the  Secretary  on  March  2nd,  relative  to  turning  on  the  water  in  the  high  pressure 
salt  water  mains  laid  by  the  Department  of  Water  Supply,  Gas  and  Electricity  on 
Canal  Street,  I  beg  to  report  that  the  main  referred  to  and  its  connections,  were  laid 
subsequent  to  the  letting  of  the  contract  for  Section  9-0-2  and  beginning  of  work 
thereon  by  The  Degnon  Contracting  Company. 

The  question  as  to  responsibility  for  supporting  this  main  has  already  been  re- 
ferred to  and  passed  upon  by  the  Commission,  and  following  the  decision  of  the  Com- 
mission, the  contractor  has  been  given  written  as  well  as  verbal  instructions  by  the 
Division  Engineer  in  charge  to  properly  support  the  mains. 

The  question  as  to  the  method  of  supporting  this  main  in  a  safe  manner,  has  been 
taken  up  with  the  Chief  Engineer  of  the  Department  of  Water  Supply,  Gas  and 
Electricity,  and  I  am  now  awaiting  a  reply  from  him. 

In  view  of  the  importance  of  this  high  pressure  system,  I  do  not  think  it  desirable 
for  the  Commission  to  raise  any  objection  as  to  the  putting  on  of  the  pressure  on  these 
mains. 

Very  truly  yours, 

(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

(6)  2090 

The  Secretary  presented  the  following  communication  from  John  H.  O'Brien, 
Commissioner,  Department  of  Water  Supply,  Gas  and  Electricity,  transmitting  a  letter 
from  the  Chief  Engineer  of  Water  Supply,  with  regard  to  the  high  pressure  fire 
system,  both  of  which  were  referred  to  the  Chief  Engineer: 

Department  of  Water  Supply,  Gas  and  Electricity, 
Commissioner's  Office,  13  to  21  Park  Row, 
City  of  New  York,  March  2,  1908. 

To  the  Public  Service  Commission,  City: 

Gentlemen — I  beg  to  transmit  herewith  a  letter  from  the  Chief  Engineer  of 
Water  Supply,  setting  forth  the  very  serious  condition  in  connection  with  the  High 
Pressure  Fire  System,  due  to  plan  alterations  for  subway  work  under  your  jurisdiction. 
I  think  it  is  time,  in  the  public  interest,  that  some  arrangements  should  be  made  by 
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w^hioii  this  department  can  be  advised  in  reasonable  time  of  such  plans 'and  contracts 
contemplated  by  you  as  will  interfere  with  the  existing  water  system.  The  modifica- 
tions which  have  been  made  in  the  subway  plans,  and  of  which  this  department  has 
never  been  notified,  will  seriously  cripple  the  High  Pressure  System. 

Respectfully, 
(Signed)  JOHN  H.  O'BRIEN,  Commissioner. 

February  28th,  1908. 
Hon.  John  H.  O'Brien,  Commissioner: 

Sir — The  cut-offs  of  portion  of  work  already  done  on  our  High  Pressure  Fire 
Service  distribution  system,  exposure  of  mains  and  hydrants  to  breakage  and  partial 
suspension  of  work  for  an  indefinite  period  by  the  Public  Service  Commission  in 
carrying  out  their  work,  have  reached  already  such  proportions,  and  may  apparently 
continue  to  such  an  extent,  that  I  deem  it  essential  to  call  your  attention  to  this  matter 
for  such  action  as  you  may  deem  advisable.  The  following  is  a  schedule  of  the  changes 
and  suspensions  up  to  date: 

At  Bowery  and  Delancey  St. — 

A  change  in  the  roof  of  the  tunnel  where  it  crosses  the  Bowery  will  compel  us 
to  cut  out  the  24-inch  main  on  the  Bowery  during  the  construction  of  the  tunnel,  thus 
interrupting  the  principal  feed  main  of  the  High  Pressure  Fire  System  on  the  East 
Side.  Our  mains  there  have  been  for  some  time  in  place,  and  it  was  only  by  accident 
that  we  discovered  the  change  made  in  the  plans  for  the  tunnel  at  that  point. 

Bowery  and  Canal  St. — 

A  similar  change  in  the  tunnel  at  that  point  will  compel  us  either  to  suspend  the 
24-inch  main  already  laid  or  to  cut  it  out  during  the  construction  of  the  tunnel. 
Broome  and  Center  Sts. — 

Changes  made  in  the  plans  and  in  elevation  of  the  roof  of  the  tunnel  and  con- 
struction of  vent  chambers  at  Broome  and  Center  Sts.  will  compel  us  to  cut  out  the 
20-inch  line  on  Broome  St.  pending  construction  of  work.  This  will  put  out  of 
service  the  only  large  east  and  west  feed  line  at  present  built  between  Houston  and 
Chambers  Sts.,  during  construction. 
Canal  St.,  between  Center  St.  and  the  Bowery — 

As  already  stated  to  you  in  previous  letters,  we  suspended  the  laying  of  the  16-inch 
main  in  Canal  St.  during  the  construction  of  the  subway  in  that  street,  at  the  request 
of  the  Public  Service  Commission.  We  have,  therefore,  no  High  Pressure  main  in 
Canal  St.  between  Baxter  and  Mulberry  Sts.,  and  the  hydrants  already  set  on  the 
Canal  St.  line  between  Mulberry  St  and  the  Bowery  are  out  of  service,  and  it  is 
•difficult  for  us  to  say  how  long  this  will  continue,  as,  according  to  our  information, 
the  plans  for  the  tunnel  at  that  point  have  also  been  changed,  and  the  time  for  com- 
pletion on  the  part  of  the  contractors  has  been  extended. 
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Chambers  St.,  between  Park  Row  and  Center  St.— 

As  you  have  already  been  advised,  at  Chambers  St.  between  Park  Row  and  Center 
St.  the  24-inch  line  in  Chanjjjers  St.  has  been  left  in  the  air  and  supported  for  about 
150  feet  on  a  high  timber  trestle  over  the  deep  cut  and  without  any  lateral  bracing.  It 
evidently  would  be  very  dangerous  to  put  that  line  in  service  under  such  conditions, 
and,  if  left  out,  no  direct  feed  line  will  be  left  from  Oliver  St.  Station  to  the  West 
Side  mains. 

Center  St.,  between  Chambers  and  Broome  Sts. — 

The  construction  of  the  line  in  Center  St.  was  also  held  up,  under  agreement 
with  the  Public  Service  Commission,  pending  the  construction  of  pipe  galleries  in 
connection  with  the  subway  now  being  built  in  this  street,  and  the  Public  Service 
Commission  agreed  to  provide  room  in  the  pipe  galleries  to  be  constructed  for  our 
High  Pressure  Fire  mains.  I  have  been  informed,  however,  that  the  plans  here  have 
also  been  changed;  that  the  pipe  galleries  have  been  eliminated,  and  the  roof  raised, 
making  it  doubtful  if  sufficient  cover  on  the  roof  may  be  left  to  allow  the  laying  of 
the  20-inch  line,  its  connections  and  hydrants.  On  this  subject  I  have  also  communi- 
cated with  you. 

Mott  St.,  between  Park  and  Canal  Sts. — 

Owing  to  the  construction  of  a  large  sewer  in  this  street  as  a  part  of  the  work  on 
the  Center  St.  subway,  we  are  held  back  from  laying  the  12-inch  High  Pressure  main 
for  at  least  six  months,  in  order  to  allow  for  the  settlement  over  the  30  ft.  deep 
trench. 

(See  P.S.). 

It  is  pertinent  to  add  that  several  months  ago  we  were  furnished  with  a  copy 
of  the  plans  of  the  subway  on  Center  and  Canal  St.,  although,  as  the  records  will 
show,  these  plans  were  prepared  long  after  the  contracts  for  the  High  Pressure  Fire 
System  had  been  given  out,  and  work  on  the  same  was  far  advanced.  Yet,  as  we  arc 
informed,  these  plans  have  been  changed,  as  shown  in  the  specific  cases  above  mentioned, 
and  we  do  not  know  in  how  many  other  places  our  mains  will  be  interfered  with,  as 
no  copy  of  the  modified  plans  has  been  giyen  to  us.  It  is  evident  that  under  such  con- 
ditions, with  a  dislocated  system,  not  only  will  its  efficiency  be  impaired,  but  the  very 
safety  of  the  service  is  in  danger;  there  is  no  way  of  estimating  when  the  system 
will  be  entirely  completed  as  planned  and  serious  complications  will  arise  with  the 
contractors  for  this  work.  The  matter  certainly  requires  immediate  attention  and  the 
adoption  of  such  measures  as  may  prevent  the  crippling  of  the  High  Pressure  Fire 
System  and  what  now  seems  to  be  the  almost  indefinite  postponement  of  its  completion 
as  planned. 

I  desire  to  call  your  attention  to  two  letters  from  Mr.  Travis  H.  Whitney,  Secre- 
tary of  the  Public  Service  Commission,  addressed  to  the  Deputy  and  Acting  Commis- 
sioner of  this  Department,  Mr.  Loughman,  which  have  been  referred  to  me.     In  the 
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first  one,  dated  Feb.  20th,  the  Secretary  acknowledges  receipt  of  your  communication 
in  regard  to  making  proper  provision  for  the  High  Pressure  Fire  Main  in  Center  St., 
and  advises  you  that  this  matter  has  been  referred  to  Chief  Engineer  Seaman,  who 
w^ill   communicate  directly  with  you  in  this  matter.    Up  to  date  we  have  no  advices 
from  Mr.  Seaman.    The  second  letter  is  dated  Feb.  24th   and  relates  to  your  commu- 
nication of  Feb.  2 1  St,  asking  that  our  water  mains  across  the  tunnel  excavation  at 
Chambers  and  Center  Sts.  be  properly  protected,  and  the  Secretary  states  that  the 
matter  has  been  referred  to  the  Chief  Engineer,  who  has  called  the  attention  of  the 
contractor  to  his  obligation  to  protect  such  mains   and  has  asked  him  to  get  in  touch 
immediately  with  our  Department  upon  this  matter,    ifor  obvious  reasons,  we  cannot 
control  the  contractor  of  the   Public   Service   Commission    and  have  no   means  to 
enforce  any  directions  we  might  give  him.    We  must  look  to  the  Public  Service  Com- 
mission for  the  adoption  of  such  measures  as  will  compel  their  contractor  to  protect 
our  mains. 

I  return  herewith  the  two  letters  from  the  Secretary  of  the  Public  Service  Com- 
mission, dated  Feb.  20th  and  24th   respectively. 

Yours  respectfully, 

(Signed)  I.  M.  deVARONA,  Chief  Engineer. 

P.S.- 

6th  Ave.,  from  14th  to  23rd  Sts.,  inclusive — 

The  Degnon  Co.  have  cut  our  lines  across  6th  Ave.  at  every  intersecting  street 

from  14th  to  23rd  Sts.,  both  inclusive,  except  on  22nd  St.,  in  connection  with  their 

work  on  the  Hudson  Co.  tunnel. 

(7)  0-297 

The  Secretary  presented  the  following  resolution  adopted  by  the  Board  of  Alder- 
men on  February  25,  1908,  and  transmitted  to  this  Commission : 

Whereas,  The  failure  of  the  Brooklyn  Rapid  Transit  Company  to  operate  cars  on 
its  Nassau  avenue  line  from  shortly  after  midnight  to  about  5  o'clock  in  the  morning 
works  a  hardship  on  many  residents  in  that  section  of  the  city  and  is  an  inconvenience 
from  which  they  should  not  be  compelled  to  suffer;  therefore 

Resolved,  That  the  Public  Service  Commission  for  the  First  District  be  and  hereby 
is  requested  to  require  the  said  Brooklyn  Rapid  Transit  Company  to  operate  the  cars 
on  its  Nassau  avenue  branch  under  a  reasonable  headway  at  all  hours  of  the  night. 

It  was  thereupon  moved  and  duly  seconded  that  the  following  order  be  adopted : 

Complaint  Order  (No.  297). 

Board  of  Aldermen, 

Complainants, 
against 
Brooklyn  Heights  Railroad  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  297,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  failure  to  operate  cars  on  Nassau  avenue  line  from  midnight 
to  5  a.  m.,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 
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(8) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointment  be  made  from  the  Civil  Service  list : 

Name.                                          Position.                             Salary.  To  Take  Effect, 

Francis  P.  Crowley Office  Boy $30  per  month March  3,  1908 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(9)  '  1^5 

The  Secretary  presented  the  following  resolution,  and  it  was  moved  and  duly  sec- 
onded that  same  be  adopted  by  the  Commission : 

Whereas,  On  January  14,  1908,  pursuant  to  a  resolution  of  the  Commission,  a 
requisition  was  duly  made  and  transmitted  to  the  Board  of  Estimate  and  Apportion- 
ment for  the  authorization  of  the  sale  of  an  amount  of  corporate  stock  of  the  City  of 
New  York  sufficient  to  pay  for  easements  for  light,  air  and  access  necessary  for  the 
construction,  maintenance  and  operation  of  an  elevated  railroad  for  the  Van  Cortlandt 
Park  extension  of  the  Rapid  Transit  Railroad  in  premises  fronting  on  the  easterly  side 
of  Broadway  beginning  at  233rd  Street,  running  north  about  637  feet,  and 

Whereas,  The  title  to  said  premises  has  been  examined  by  the  Lawyer's  Title 
Insurance  and  Trust  Company,  which  company  has  issued  a  certificate  stating  that 
said  premises  known  as  Lot  No.  i  in  Block  No.  3268  and  Lot  No.  i  in  Block  No.  3269 
are  vested  in  and  can  be  conveyed  by  William  B.  Denison,  Josephine  B.  Kroger  and 
Evelyn  C.  Gagnebin,  and 

Whereas,  The  purchase  price  of  said  easements  in  said  Lot  No.  i,  in  said  Block 
No.  3268,  having  a  frontage  of  363.10  feet  on  Broadway  is  $2904.80,  or  at  the  rate  of 
$8.00  a  front  foot,  and  the  purchase  price  of  said  easements  in  said  Lot  No.  i,  in  said 
Block  No.  3269,  having  a  frontage  of  273.78  feet  on  Broadway  is  $2190.24,  or  at  the 
rate  of  $8.00  a  front  foot,  making  in  all  the  sum  of  $5,095.04,  now  therefore  be  it 

Resolved,  That  a  voucher  be  drawn  in  due  form  on  the  Comptroller  of  the  City 
of  New  York  for  the  sum  of  $5,095.04,  the  amount  of  the  purchase  price  of  the  said 
,  easements  in  said  property.  . 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(lo)  0-298 

Commissioner  McCarrolI  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order  (No.  298). 

In  the  Matter 
of 
The   inquiry  into  the  operation  of  elevated 
trains  by  the  Brooklyn  Union  Elevated 
RR,  Company  over  the  Brooklyn  Bridge 
and  at  its  terminal. 

Resolved,  That  the  Public  Service  Commission  for  the  First  District,  pursuant  to 
the  provisions  of  the  Public  Service  Commissions  Law,  institute  an  inquiry  as  to  the 
operation  of  elevated  trains  of  the  Brooklyn  Union  Elevated  Railroad  Company  over 
the  Brooklyn  Bridge  and  at  its  terminals,  and  a  hearing  thereon  be  held  on  March  6th, 
1908,  at  2  o*clock  and  at  such  further  times  to  which  the  same  ftiay  be  adjourned. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(II)  *  0-299 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Heajung  Order  (No.  299). 

John  H.  O'Brien, 

Complainant, 
against 

New  York  Central  and  Hudson  River  Rail- 
road Company, 

Defendant. 
"Maintenance    of    overhead    high    tension 
system     contrary     to     permit     granted 
by  City." 

Upon  the  complaint,  of  John  H.  O'Brien,  Commissioner  of  Water  Supply,  Gas 
and  Electricity,  upon  which  Complaint  Order  No.  231  >vas  issued  herein,  the  thirty- 
first  day  of  January,  1908,  and  the  answer  of  the  New  York  Central  and  Hudson 
River  Railroad  Company  thereto,  verified  the  thirteenth  day  of  February,  1908,  it  is 

Ordered,  That  upon  the  matters  therein,  a  hearing  be  had  on  the  eighteenth  day 
of  March  at  two-thirty  o'clock  in  the  afternoon  (2:30  P.  M.),  or  at  any  time  or  times 
to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  Number  154 
Nassau  Street,  Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable;  further 

Ordered,  That  the  said  complainant  and  the  said  New  York  Central  and  Hudson 
River  Railroad  Company  be  given  at  least  ten  (10)  days  notice  of  such  hearing  by 
service  upon  said  John  H.  O'Brien,  City  Hall,  New  York  City,  and  upon  said  Rail- 
road company,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that 
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at  such  hearing  said  complainant  and  said  company  be  afforded  all  reasonable  oppor- 
tunity for  presenting  evidence  and  examining  and  cross-examining  witnesses  as  to  the 
matters  aforesaid. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(12)  0-300 
Commissioner  Bassett  presented  the  following  order: 

Complaint  Order  (No.  300). 

Lawrence   S.   Folger, 

Complainant, 
against 
Long    Island    Railroad    Company, 
Defendant. 

The  order  of  the  Commission,  being  Order  No.  300,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  excessive  rate  of  fare  for  monthly  commutation  tickets,  and 
lack  of  service  on  the  Whitestone  Branch,  was  approved,  confirmed  and  ordered  filed 
in  the  office  of  the  Commission. 

(13)  0-301 
Commissioner  McCarroll  presented  the  following  order: 

Complaint  Order  (No.  301). 

Albert  H.   McGeehan, 

Complainant, 
against 
Staten    Island    Railway    Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  301,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  refusal  to  accept  tickets  presented  more  than  three 
days  after  purchase,  for  use  between  St.  George  and  Tottenville,  was  approved,  con- 
firmed and  ordered  filed  in  the  office  of  the  Commission. 

(14)  0-302 
Commissioner  Maltbie  presented  the  following  order : 

Complaint  Order   (No.  302). 

James  H.  Canfield, 

Complainant, 
against 
Forty-second    Street,    Manhattanville     and 
St.  Nicholas  Avenue  Railroad  Company, 
and  Frederick  W.  Whitridge,  its  Receiver, 
Defendants. 

The  order  of  the  Commission,  being  Order  No.  302,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  lack  of  heat  on  Broadway  cars,  was  approved,  confirmed 
and  ordered  filed  in  the  office  of  the  Commission. 
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(15)  0-303 

Commissioner  Bassett  moved  the  adoption  of  the  following  extension  order,  which 
ivas  duly  seconded: 

Extension  Order  (No.  303). 

In  the  Matter 

of  the 

Complaint  of  J.  Monheimer  against  the 
Brooklyn  Union  Elevated  Railroad  Com- 
pany; Brooklyn  Heights  Railroad  Com- 
pany; Nassau  Electric  Railroad  Com- 
pany; Brooklyn,  Queens  County  and 
Suburban  Railroad  Company;  Coney 
Island  and  Gravesend  Railway  Company ; 
South  Brooklyn  Railway  Company,  and 
the  Sea  Beach  Railway  Company. 

"Ten  cent  fare  to  Coney  Island." 

An  order,  No.  276a,  having  been  made  herein  on  or  about  the  21st  day  of  Feb- 
ruary, 1908,  ordering  and  directing  the  Brooklyn  Union  Elevated  Railroad  Company, 
.Brooklyn  Heights  Railroad  Company,  Nassau  Electric  Railroad  Company,  Brooklyn, 
Queens  County  and  Suburban  Railroad  Company,  Coney  Island  and  Gravesend  Rail- 
way Company,  South  Brooklyn  Railway  Company,  and  the  Sea  Beach  Railway  Com- 
pany to  answer  the  complaint  herein  within  the  time  therein  specified,  and  the  Brooklyn 
Union  Elevated  Railroad  Company,  the  Brooklyn  Heights  Railroad  Company,  Nassau 
Electric  Railroad  Company,  Brooklyn,  Queens  County  and  Suburban  Railroad  Com- 
pany, Coney  Island  and  Gravesend  Railway  Company,  South  Brooklyn  Railway  Com- 
pany and  the  Sea  Beach  Railway  Company,  having,  on  February  29th,  1908,  applied  in 
writing  for  an  extension  of  such  time. 
Now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  Brooklyn  Union  Elevated  Railroad  Company, 
Brooklyn  Heights  Railroad  Company,  Nassau  Electric  Railroad  Company,  Brooklyn, 
Queens  County  and  Suburban  Railroad  Company,  Coney  Island  and  Gravesend  Rail- 
way Company,  South  Brooklyn  Railway  Company,  and  the  Sea  Beach  Railway  Com- 
pany, within  which  to  answer  said  complaint  be,  and  the  same  hereby  is,  extended  to 
and  including  the  fourteenth  day  of  March,  1908. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(i6)  O-304 

Commissioner  Bassett  moved  the  adoption  of  the  following  extension  order,  which 
was  duly  seconded : 

Extension  Order  (No.  304). 
In  the  Matter 
of  the 
Complaint  of   Scott   MacReynolds   against 
Brooklyn  Union  Elevated  Railroad  Com- 
pany,  Brooklyn  Heights  Railroad  Com- 
pany,   Nassau    Electric    Railroad    Com- 
pany,    Brookljrn,     Queens    County    and 
Suburban     Railroad     Company,     Coney 
Island  and  Gravesend  Railway  Company. 
"Ten  cent  fare  to  Coney  Island." 

An  order.  No.  276,  having  been  made  herein  on  or  about  the  21st  day  of  February, 
1908,  ordering  and  directing  the  Brooklyn  Union  Elevated  Railroad  Company,  Brooklyn 
Heights  Railroad  Company,  Nassau  Electric  Railroad  Company,  Brooklyn,  Queens 
County  and  Suburban  Railroad  Company  and  the  Coney  Island  and  Gravesend  Railway 
Company,  to  answer  the  complaint  herein  within  a  time  therein  specified,  and  the  said^ 
Brooklyn  Union  Elevated  Railroad  Company,  Brooklyn  Heights  Railroad  Company, 
Nassau  Electric  Railroad  Company,  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company  and  the  Coney  Island  and  Gravesend  Railway  Company,  having  applied  for 
an  extension  of  such  time. 

Now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  Brooklyn  Union  Elevated  Railroad  Company, 
Brooklyn  Heights  Railroad  Company,  Nassau  Electric  Railroad  Company,  Brooklyn, 
Queens  County  and  Suburban  Railroad  Company,  and  the  Coney  Island  and  Gravesend 
Railway  Company,  within  which  to  answer  said  complaint  be,  and  the  same  hereby 
is,  extended  to  and  including  the  fourteenth  day  of  March,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(17)  0-305 

Commissioner  Bassett  moved  the  adoption  of  the  following  extension  order,  which 
was  duly  seconded: 

Extension  Order  (No.  305). 

Scott  MacReynolds, 

Complainant, 
against 
Coney  Island  and  Brooklyn  Railroad  Com- 
pany. 
"Ten  cent  fare  to  Coney  Island." 

An  order.  No.  275,  having  been  made  herein  on  or  about  the  21st  day  of  February, 
1908,  ordering  and  directing  the  Coney  Island  and  Brooklyn  Railroad   Company  to 
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answer  the  complaint  herein  within  a  time  therein  specified,  and  the  said  Coney  Island 
and  Brooklyn  Railroad  Company  having,  on  March  2nd,  1908,  applied  in  writing  for  an 
extension  of  such  time, 

Now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  Coney  Island  and  Brooklyn  Railroad  Company 
^within  which  to  answer  said  complaint  be,  and  the  same  hereby  is,  extended  to  and 
including  the  fourteenth  day  of  March,  1908. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried 

( 18)  0-287 

The  Secretary  stated  that  the  resolution  of  the  Board  of  Aldermen  presented  to  the 
Commission  at  its  session  with  regard  to  the  condition  of  the  cars  on  the  East  Side  of 
Manhattan,  had  been  sent  to  the  Receiver  of  the  Dry  Dock,  East  Broadway  &  Battery 
Railroad  Company  and  that  an  answer  thereto  had  been  received.  The  Secretary  was 
directed  to  prepare  a  statement  of  what  had  been  done  in  the  premises,  to  be  transmit- 
ted by  the  Chairman  to  the  Board  of  Aldermen,  together  with  a  copy  of  the  answer  of 
the  Receiver,  which  was  as  follows : 

Dry  Dock,  East  Broadway  and  Battery  Railroad  Company,  ' 
65TH  Street  and  Third  Avenue, 

New  York,  February  28th,  1908. 

Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission,  No.  154  Nassau 
Street,  New  York  City: 

Dear  Sir — I  have  yours  of  the  25th  enclosing  a  complaint  of  the  honorable  Board 
of  Aldermen  of  this  town.  I  have  directed  the  Manager  of  this  property  to  give  the 
matter  immediate  attention  and  hope  that  the  conditions  complained  of  will  be  remedied 
forthwith. 

I  trust,  however,  that  the  honorable  Boatd  of  Aldermen  will  consider  that  "the 
unclean,  unhealthy  and  menacing*'  conditions  of  which  they  complain,  are  largely 
caused  by  the  personal  habits,  sanitary  condition  and  manners  of  the  people  who  are 
carried  in  the  cars,  and  I  should  be  happy  to  co-operate  with  them  in  any  device  which 
they  may  suggest,  including  free  baths  on  our  routes,  for  pemedying  those  conditions. 
I  am  even  prepared  to  admit  that  the  operation  of  the  cars  may  be  "a  travesty  on  the 
transportation  accommodations  of  the  great  City  of  New  York,"  although  it  is  possible 
that  the  slowness  complained  of  is  because  of  our  inability  to  purchase  faster  horses, 
and  because  also  of  the  fact  that  the  streets  are  not  kept  free  for  the  sole  use  of  these 
cars. 

I  can  quite  understand  also  why  the  honorable  Board  of  Aldermen  consider  that 
these  things  display  "an  indecent  regard  for  the  rights  of  the  people,"  but  it  would  be, 
however,  more  accurate  to  say — an  impecunious  regard. 
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In  short,  I  hope  to  improve  these  conditions  as  fast  as  the  money  can  be  obtained 

therefor. 

Yours  truly, 

(Signed)  F.  W.  WHITRIDGE,  Receiver. 

{ip)  ^^9 

The  Secretary  presented  resolutions  adopted  by  the  23d  Ward  Property  Owners' 
Association  on  February  25,  1908,  and  transmitted  to  this  Commission,  protesting 
against  the  approval  of  the  modification  of  the  Lexington  Avenue  subway  route  with  a 
branch  beginning  in  Park  Avenue  at  about  135th  Street,  and  extending  up  Mott  Avenue 
to  isist  Street,  through  151st  Street  to  Gerard  Avenue,  etc.,  and  advocating  the  ap- 
proval of  a  route  from  138th  Street  through  Morris  Avenue,  East  165th  Street,  Gerard 
Avenue  and  Jerome  Avenue  to  the  City  line,  this  route  to  be  constructed  as  a  subway 
through  Morris  Avenue,  and  as  an  elevated  railroad  above  165th  Street.  The  resolu- 
tions were  ordered  filed. 

(20)  C-1248 

The  Secretary  presented  a  communication  from  W.  J.  Matheson,  complaining  as 
to  the  noise  madt  by  steam  exhaust,  bell  ringing  and  whistling  of  steam  locomotives  in 
Park  Avenue ;  stating  that  he  had  gained  the  impression  that  the  use  of  steam  locomo- 
tives had  been  unlawful  for  about  two  years;  and  requesting  the  abatement  of  the 
nuisance  and  the  closing  of  the  openings  to  the  tunnel  in  Park  Avenue,  The  Secretary 
also  presented  an  opinion  of  Counsel  to  the  effect  that  the  use  of  steam  locomotives  in 
Park  Avenue  would  be  lawful  until  July  i,  1908.  The  papers  were  ordered  filed,  and 
the  Secretary  was  directed  to  conmiunicate  with  the  complainant.  The  communication 
from  the  Counsel  to  the  Commission  was  as  follows : 

February  27th,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs— The  written  complaint  made  to  the  Commission  by  Mr.  William  J.  Mathe- 
son, of  182  Front  Street,  January  14,  1908,  as  to  alleged  unlawful  operation  of  trains 
by  steam  locomotives  in  Park  Avenue,  and  his  request  that  the  Commission  cause 
such  operation  to  cease,  having  been  referred  to  me,  I  beg  to  reply  as  follows: 

Mr.  Matheson  stated  it  to  be  his  impression  that  the  date  fixed  by  the  authorities 
for  the  discontinuance  of  5team  operation  expired  "about  two  years  ago." 

The  Park  Avenue  and  Grand  Central  Depot  terminal  improvements,  which  in- 
volve the  change  from  steam  to  electric  traction,  are  being  carried  on  pursuant  to 
Chapter  425  of  the  Laws  of  1903,  as  amended  by  Chapter  639  of  the  Laws  of  1904. 
and  four  agreements  entered  into  between  the  City  and  the  railroad  companies  on  the 
following  dates: 

June  19,  1903,  December  4,  1903,  April  28,  1905,  July  8,  1907. 

By  Chapter  425  of  the  Laws  of  1903,  the  New  York  and  Harlem  Railroad  Com- 
pany, and  its  lessee.  The  New  York  Central  and  Hudson  River  Railroad  Company, 
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were  authorized  and  directed,  on  obtaining  the  necessary  grant  from  the  City  for  the 
use  af  the  subsurface  of  certain  highways  and  the  approval  of  their  plans  by  the  Board 
of  Estimate  and  Apportionment,  to  depress  their  tracks  between  42nd  and  S7th 
Streets,  and  Madison  and  Lexington  Avenues.  Th^  use  of  electricity  as  a  motive 
power  was  also  authorized. 

By  Section  3  of  the  Act,  it  was  provided  that 

"The  work  of  depressing  the  tracks  and  constructing  the  viaducts  or  bridges  here- 
inbefore provided  for  shall  be  commenced  within  thirty  days  and  completed  ttnthin 
Hve  years  after  the  date  on  which  the  grant  provided  for  in  Section  2  of  this  Act 
shall  he  delivered,  and  the  plans  and  profiles  of  the  said  viaducts  or  bridges  shall  be 
approved  and  filed  by  the  Board  of  Estimate  and  Apportionment  as  hereinbefore 
provided." 

The  plans  and  profiles  were  submitted  to  the  Board  of  Estimate  and  Apportion- 
ment May  29,  1903,  and  approved  June  19,  1903. 

An  instrument  in  the  form  of  a  grant  and  agreement,  designed  to  carry  into 
effect  the  requirements  of  the  Act,  was  executed  by  the  City  and  the  New  York  and 
Harlem  Railroad  Company  and  The  New  York  Central  and  Hudson  River  Railroad 
Company  under  date  of  June  19,  1903. 

July  I,  1903,  was  fixed  as  the  date  of  delivery  by  Mr.  Rives,  Counsel  to  the  Cor- 
poration, and  Mr.  Place, . General  Attorney  to  The  New  York  Central  and  Hudson 
River  Railroad  Company. 

Section  4  of  the  Act  provided  that 

"From  and  after  the  expiration  of  five  years  after  the  approval  and  filing  of  the 
plans  and  profiles  provided  for  in  Section  3  of  this  Act  and  the  delivery  of  the  grant 
proviHed  for  in  Section  2  of  this  Act,  it  shall  not  he  lawful,  except  only  in  case  of 
necessity,  arising  from  the  temporary  failure -of  such  other  motive  power  as  may  he 
lawfully  adopted,  for  any  railroad  corporation  to  operate  trains  by  steam  locomotives 
in  Park  Avenue  in  the  City  of  New  York  south  of  the  Harlem  River." 

The  time  specified  in  the  Act  for  the  cessation  of  steam  traction  has  not  been 
extended,  and  it  follows  that  at  the  present  time  steam  traction  is  lawful,  but  will  be 
unlawful  ^fter  July  i,  1908,  unless  the  time  for  such  operation  shall  be  extended. 

The  Act  aimed  to  bring  about  the  substitution  of  electric  for  steam  traction,  and 
the  necessary  depression  of  the  tracks  as  a  part  of  the  terminal  improvements. 

The  change  from  steam  to  electric  traction  has  been  in  large  measure  accom- 
plished. It  is  probably  correct  to  state  that  nearly  all  the  passenger  trains  of  the 
New  York  and  Harlem  Railroad  Company  and  of  The  New  York  Central  and  Hudson 
River  Railroad  Company  are  now  operated  by  electric  engines. 

Many  of  the  passenger  trains  of  the  New  York,  New  Haven  and  Hartford  Rail- 
road Company  are  also  operated  by  electric  motors,  though  a  considerable  number  of 
'this  company's  trains  are  still  operated  by  steam  engines.     Mr.  Matheson  intimates 
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that  the  "companies,"  presumably  The  New  York  Central  and  the  New  Haven,  arc 
"sparring"  with  each  other  over  the  price  to  be  paid  for  the  electric  power. 

The  numerous  construction  trains  engaged  in  taking  out  the  excavated  materia] 
are  also  operated  by  steam  engines. 

It  would  seem  probable  that  all  of  these  trains,  except  the  construction  trains, 
could  be  operated  by  electric  engines  by  the  time  set  by  the  Act  and  the  grant,  namely, 
July  I,  1908. 

In  dealing  with  the  contingency  that  the  change  from  steam  to  electricity  should 
not  be  operative  within  the  prescribed  time,  Section  4  oi  the  Act  provided  that 

"If  at  any  time  after  the  expiration  of  the  said  five  years  trains  shall  be  operated 
by  steam  locomotives  in  said  Park  Avenue  south  of  the  Harlem  River  for  a  period  of 
more  than  three  days,  the  railroad  corporation  so  operating  such  trains  shall  pay  to 
the  City  of  New  York  a  penalty  of  five  hundred  dollars  for  every  day  or  part  of  a 
day  during  which  such  trains  are  so  operated,  unless  the  Mayor  of  the  City  of  New 
York  shall  certify  to  the  necessity  for  the  use  of  steam  locomotives  arising  from  the 
temporary  failure  of  other  motive  power" 

Inasmuch  as  the  Act  was  passed  to  do  away  with  the  nuisance  and  danger  of 
steam  traction  as  a  form  of  motive  power  in  the  regular  course  of  business,  it  is  a 
question  whether  the  use  of  steam  engines  on  the  construction  trains  would  be  in- 
cluded within  the  Act,  a  question,  however,  not  necessary  here  to  be  answered. 

The  work  of  depressing  the  tracks  and  building  the  viaducts  probably  cannot  be 
completed  for  years. 

In  order  to  extend  the  time  for  this  work  of  depressing  the  tracks,  there  was  in- 
troduced in  the  Legislature  on  February  12,  1908,  a  bill  to  amend  Chapter  425  of  the 
Laws  of  1903,  by  adding  thereto  Section  3-a  as  follows : 

"§3-a.  The  said  board  of  estimate  and  apportionment  of  the  City  of  New 
York  may  at  any  time,  and  from  time  to  time,  upon  reasonable  cause  shown,  extend 
the  time  for  the  completion  of  the  work  of  depressing  the  said  tracks  and  constructing 
the  viaducts  or  bridges  provided  for  in  this  act,  or  in  any  amendment  of  this  act, 
or  in  any  agreement  or  agreements  executed  pursuant  to  the  provisions  of  this  act 
or  of  any  amendment  thereof;  any  such  extension  of  time,  however,  shall  not  be- 
come eflFective  until  approved  by  the  public  service  commission  of  the  first  district" 

The  company  has  stated  that  this  act  is  not  intended  to  extend  the  time  for  the 
use  ai  steam  motive  power. 

It  may  be  noted  that  Mr.  Matheson,  in  addition  to  his  general  complaint  about 
the  steam  locomotives,  makes  specific  complaint  of  the  way  in  which  the  heavy  trac- 
tion engines  are  operated  and  also  of  the  ''useless  and  unnecessary  bell  ringing  and 
whistling/' 

He  suggests  also  "that  the  openings  in  Park  Avenue,  which  were  necessary  when 
steam  was  legal  for  traction,  be  now  and  henceforth  closed,  there  being  no  reason 
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why  these  openings  should  exist  any  more  in  Park  Avenue  than  they  do  on  the  streets 
under  which  the  subway  passes." 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

(21)  2919 

The  Secretary  presented  resolutions  adopted  by  a  mass-meeting  held  under  the 
auspices  of  the  North  Side  Board  of  Trade  on  February  25,  1908,  approving  the  Lex- 
ington Avenue  subway  route;  advocating  the  Third  tracking  of  the  Second  and  Third 
Avenue  elevated  railroad  lines,  the  extension  of  the  West  Farms  Branch  of  the  Sub- 
way from  177th  Street  to  the  City  line,  and  the  carrying  out  of  the  plans  of  the 
Rapid  Transit  Act  of  1891 ;  and  endorsing  the  exemption  from  the  debt  limit  of  bonds 
issued  for  rapid  transit  construction,  and  the  proposed  amendment  of  the  Elsberg  law. 
The  resolutions  were  ordered  filed. 

(22)  3237 
The  Secretary  presented  a  communication  from  Carl  Scharfenberger,  suggesting 

that  contracts  be  made  with  the  New  York  and  Queens  County  Railway  Company  to 
operate  across  the  Blackwell's  Island  Bridge,  and  to  carry  passengers  from  all  points 
of  the  Borough  of  Queens  for  one  fare;  that  this  arrangement  be  made  before  the 
matter  of  the  Belmont  tunnel  is  taken  up,  in  order  to  prevent  the  New  York  and 
Queens  County  Railway  Company  from  operating  exclusively  through  the  tunnel;  and 
that  in  taking  up  the  matter  of  transportation  through  the  tunnel,  the  facilities  for  the 
Blackwell's  Island  Bridge  be  taken  into  consideration.  The  letter  was  referred  to 
Commissioner  Bassett. 

(23)  1373 
The   Secretary  presented   a  communication   from  the   Blackwell's  Island   Bridge 

Protective  Association,  protesting  against  the  purchase  of  the  Belmont  tunnel;  advo-  ■ 
eating  the  use  of  whatever  money  might  be  available,  in  constructing  an  East  Side 
subway;   and  urging  that  arrangements   be  made  for  ample  transportation  facilities 
across    the    Blackwell's    Island    Bridge.    The    letter    was    referred    to    Commissioner 
Bassett. 

(24)  2919 
The  Secretary  presented  a  communication  from  the  Normal  College  of  the  City 

of  New  York,  located  on  Lexington  Avenue,  between  68th  and  69th  Streets,  requesting 
consideration  as  to  establishing  a  station  of  the  Lexington  Avenue  subway  in  the 
immediate  neighborhood  of  that  institution,  which  was  ordered  filed. 

(25)  0-289 
The  Secretary  stated  that  a  communication  had  been  received  from  the  New  York 

Central  and  Hudson  River  Railroad  Company,  upon  Order  No.  289  of  the  Com- 
mission, complaint  of  Francis  P.  Kenncy,  as  President  of  the  Highbridge  Taxpayers' 
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Alliance/ with  regard  to  smoke,  cinders  and  noise  on  New  York  and  Putnam  Division, 
and  the  substitution  of  electric  locomotives,  notifying  the  Commission  that  the  terms 
of  the  order  were  accepted  and  would  be  complied  with.  The  answer  was  ordered 
filed. 

(26)  0-260 

The  Secretary  presented  the  following  communication  from  the  Receivers  of  the 
New  York  City  Railway  Company,  which  was  referred  to  Commissioner  Maltbie: 


New  York  City  Railway  Company, 
621  Broadway, 
New  York,  March  2nd,  1908. 


»Y,| 

'.     J 


To  the  Honorable  the  Public  Service  Commission  for  the  First  District,  154  Nassau 
Street,  City: 
Dear  Sirs — Referring  further  to  our  letter  to  you  under  date  of  February  20th, 
acknowledgment  whereof  by  you  under  date  of  February  29th,  is  this  day  received, 
we  beg  to  advise  you  that  our  car  barn  at  2nd  Ave.  and  96th  Street,  with  its  con- 
tents, was  destroyed  by  fire  yesterday  morning.  So  nearly  as  we  can  now  estimate, 
about  340  cars  were  burned..  The  second  and  third  floors  of  this  building  were 
practically  entirely  devoted  to  the  electrical  and  mechanical  work  involved  in  com- 
pliance  with  your  Order  No.  260,  and  nearly  all  of  the  painting  was  also  carried  on  at 
these  shops. 

We  are  compelled  to  advise  you  that  in  view  of  this  catastrophe  it  is  entirely 
out  of  the  question  for  us  to  continue  our  compliance  with  the  requirements  of  Order 
No.  260,  although  we  shall,  of  course,  do  all  that  is  in  our  power  with  the  resources 
at  our  command  to  rehabilitate  our  equipment  as  rapidly  as  possible.  We  will  advise 
you  from  time  to  time  as  rehabilitated  cars  are  ready  for  inspection. 

Yours  very  truly, 

(Signed)  ADRIAN  H.  JOLINE 

(Signed)  DOUGLAS   ROBINSON 

Receivers. 

(27)  0-306 

The  Secretary  presented  the  following  order: 

Complaint  Order  (No.  306). 

J.  Irving  Burns, 

Complainant, 
against 
Interborough  Rapid  Transit  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  306,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  inconvenient  location  of  the  ticket  box  at  the  Kings- 
bridge  Subway  station,  was  approved,  confirmed  and  ordered  filed  in  the  office  of 
the  Commission. 
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(3B)  1265 

The    Secretary  presented  the  following  communication  from  the  Chief  Engineer, 
as  to  the  Van  Cortlandt  Park  extension  of  the  subway,  which  was  ordered  filed: 

February  29,  1908. 
The  Hon.  Wiluam  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First 
District: 
Dear  Sir — In  accordance  with  the  request  of  the  Committee  of  the  Whole,  as  com- 
municated by  the  Secretary's  letter  of  February  25,  for  report  on  the  Van  Cortlandt 
Park  Kxtension,  as  to  the  suspension  of  work,  and  its  present  condition,  I  respectfully 
submit  the  following: 

The  work  was  shut  down  on  October  26,  1907,  by  orders  from  the  Chief  Engi- 
neer of  the  Rapid  Transit  Subway  Construction  Company,  because  of  delay  in  furnish- 
ing the  iron  work.  The  delay  in  the  iron  work  was  caused  by  a  change  in  the  plans 
of  the  231st  Street  and  258th  Street  Stations,  owing  to  the  streets  being  widened, 
final  plans  covering  these  changes  having  been  sent  to  the  contractor  on  September 
27  and  October  4,  1907,  respectively.  All  iron  work  delivered  up  to  that  time  was 
erected  and  located  in  place,  and  is  still  waiting  the  arrival  of  the  new  material  for 
completion.  I  have  given  special  instructions  to  inspectors  at  Trenton,  where  this 
material  is  being  manufactured,  that  the  work  be  pushed  to  the  utmost,  and  have 
received  assurances  from  Chief  Engineer  Pegram  that  it  will  be  erected  as  soon  as 
sufficient  material  arrives  on  the  ground  to  justify  a  resumption  of  the  work. 

There  has  also  been  a  serious  impediment  in  the  way  of  progress  from  the  fact 
that  we  have  not  acquired  the  right  to  locate  one  of  the  station  columns  on  private 
property  at  231st  Street  and  Broadway.  I  understand  this  is  in  the  hands  of  Com- 
missioner Eustis,  and  that  satisfactory  arrangements  are  practically  completed  by 
which  this  column  can  be  erected. 

In  a  letter  received  from  Chief  Engineer  Pegram,  under  date  of  February  28,  he 
advises  that  work  will  be  resumed  March  ist;  so  that  good  progress  on  this  extension 
may  now  be  looked  for,  and  I  will  see  that  the  work  is  prosecuted  with  all  due 
speed.  Very  truly  yours, 

(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

(29)  0-307 

Commissioner   Bassett   moved   the   adoption   of   the    following   extension   order, 

which  was  duly  seconded: 

Extension  Order  (No.  307). 
In  the  Matter 
of 
The  hearing  on  motion   of  the   Commis- 
sion as  to  the  Regulations,  Practices  and 
Service  of  the  Brooklyn  Union  Elevated 
Railroad  Company. 
"One  Hundred  and  forty-three  additional 
station  signs." 
An  order,  Number  156,  having  been  made  herein  on  or  about  the  fourteenth  day 
of  December,  1907,  ordering  and   directing  the   Brooklyn  Union   Elevated   Railroad 
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Company  to  remove  the  platform  dnd  station,  including  stairways,  from  the  structmt 
of  said  Company  at  the  intersection  of  Fulton  and  Tillary  Streets,  in  the  Borongii 
of  Brooklyn  by  or  before  March  2nd,  1908,  and  the  said  Brooklyn  Union  Elevated 
Railroad  Company  having,  on  March  2nd,  1908,  applied  in  writing  for  an  extcnsiotj 
of  such  time, 

Now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  Brooklyn  Union  Elevated  Railroad  Company  within 
which  to  remove  the  station  stairways  above  mentioned  be,  and  the  same  hereby  is,  ex- 
tended to  and  including  the  twelfth  day  of  March,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(30)  2090 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,  with  regard 

to  the  Chairman's  letter  of  January  8  to  the  Board  of  Estimate  and  Apportionment 
in  the  closing  paragraph  of  which  it  was  suggested  that  the  Commission  would  lay 
before  that  Board  the  revised  plans  and  estimates  for  the  Brooklyn  Loop  lines; 
stating  that  such  plans  and  estimates  had  been  sent  direct  to  the  Chief  Engineer  of  the 
Board  of  Estimate  and  Apportionment,  and  that  it  was  the  opinion  of  the  Counsel  to 
the  Commission  that  this  did  not  fulfill  the  purport  of  the  Chairman's  letter;  and 
transmitting  duplicates  of  the  revised  plans  and  estimates  referred  to.  It  was  directed 
that  these  plans  and  estimates  be  formally  transmitted  to  the  Board  of  Estimate  and 
Apportionment. 

(31)  0-308 

Commissioner  Eustis  moved  the  adoption  of  the  following  order,  which  was  duly 

seconded : 

Final  Order  (No.  308). 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 

in  and  Addition  to  the    Service  of  the 

New,  York   City    Interborough    Railway 

Company,  in  respect  to  increase  of  service 

of   181  St   Street  to  Bronx   Park,  and   in 

respect  to  the  opening  of  new  Tremont 

Avenue  Line. 
Under  order  for  Hearing  made  February 

4,   1908,   and   its   substitute   order   made 

February  7,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  17th 
day  of  February,  1908,  and  it  appearing  that  said  hearing  was  held  by  and  pursuant 
to  an  order  of  this  Commission  made  February  7,  1908,  and  returnable  on  the  17th 
day  of  February,  1908,  and  that  said  order  was  duly  served   upon  the   New    York 
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City  Interborough  Railway  Company,  and  that  said  service  was  by  it  duly  acknowl- 
3JtjV  '  ^^S^f  and  that  said  hearing  was  held  by  and  before  the  Commission  on  the  matters 
J-  .  in  said  order  specified  on  February  17,  1908,  and  by  adjournment  duly  had  on  March 
2,  1908,  at  which  sessions  Commissioner  Eustis  presided,  Arthur  DuBois,  Esq.,  ap- 
pearing^ for  the  Commission,  Alfred  A.  Gardner,  Esq.,  appearing  for  the  New  York 
City  Interborough  Railway  Company,  and  proof  having  been  taken  at  both  of  said 
sessions. 

Now,  it  being  made  to  appear  after  the  proceedings  upon  said  hearing  that  the 
jj.,j,  regulations  and  ser\'ice  of  the  New  York   City  Interborough  Railway  Company  in 

respect  to  transportation  of  persons  in  the  First  District,  has  been  and  is  unreasonable, 
improper  and  inadequate,  and  that  changes,  additions  and  improvements  thereto  ought 
reasonably  to  be  made  in  the  manner  below  set  forth,  in  order  to  promote  the  con- 
venience of  the  public,  or  in  order  to  secure  adequate  service  and  facilities  for  the 
let:.  7  transportation  of  passengers,  and  it  being  made  to  appear  that  the  changes,  additions 

i  w  and  improvements  in  regulations  and  service  of  the  said  company  as  below  set  forth 

are  such  as  are  just,  reasonable,  adequate  and  proper  and  ought  reasonably  to  be  made 
to  promote  the  cojivenience  of  the  public, 
Enr  Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

rif  r  Ordered,  That  the  New  York  City  Interborough  Railway  Company  be  and  it  here- 

2\  \c  by  is  directed  and  required  to  operate  the  below  named  lines  of  surface  cars  at  the 

;  b:.  times,  in  the  manner  and  between  the  following  points : 

r.-  (i)     On  iSSth  Street,  McComb's  Dam  Bridge  and  Ogden  Avenue,  between  issth 

Street  Station  of  the  elevated  railroad  and  the  eastern  end  of  Washington  Bridge. 

(2)  One,  Hundred  and  Eighty-first  Street,  Washington  Bridge  and  Aqueduct 
Avenue,  from  the  181  st  Street  Station  of  the  Subway  to  Creston  Avenue  and  Kings- 
bridge  Road. 

(3)  Washington  Bridge,  Aqueduct  Avenue,  Tremont  Avenue,  from  the  181  st 
Street  Station  of  the  Subway  to  i8oth  Street  and  West  Farms,  as  follows : 

I.  By  operating  cars  on  all  the  said  lines  daily  except  Sunday,  in  sufficient 
numbers  so  that  any  passenger  desiring  to  ride  in  either  direction  and  who  presents 
himself  at  any  point  on  any  of  the  said  lines  between  the  hours  of  7  A.  M.  and  9  A.  M., 
and  between  the  hours  of  5  P.  M.  and  7  P.  M.  shall  be  furnished  with  a  seat  without 
waiting  more  than  eight  minutes. 

II.  By  operating  cars  on  the  said  lines,  daily  except  Sunday,  in  sufficient  numbers 
so  that  every  passenger  desiring  to  ride  in  either  direction  and  who  presents  himself 
at  any  point  on  any  of  the  said  lines  between  the  hours  of  6  A.  M.  and  7  A.  M.,  or 
between  the  hours  of  9  A.  M.  and  10  A.  M.,  or  between  the  hours  of  3  P-  M.  and 
5  P.  M.,  or  between  the  hours  of  7  P.  M.  and  8  P.  M.  shall  be  furnished  with  a  seat 
without  waiting  more  than  ten  minutes. 

III.  By  operating  cars  on  the  said  lines,  daily  except  Sunday,  in  sufficient 
numbers  so  that  every  passenger  desiring  to  ride  in  cither  direction  and  who  presents 
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himself  at  any  poii\t  on  any  of  the  said  line&  between  the  hours  of  lo  A.  M.  and 
3  P.  M.,  or  between  the  hours  of  8  P.  M.  and  i  A.  M.  shall  be  furnished  with  a 
seat  without  waiting  more  than  fifteen  minutes. 

IV.  By  operating  cars  on  the  said  lines,  daily  except  Sunday,  in  sufficient  numbers 
so  that  every  passenger  desiring  to  ride  in  either  direction  and  who  presents  himself 
at  any  point  on  any  of  the  said  lines  between  the  hours  of  i  A.  M.  and  6  A.  M.  shall 
be  furnished  with  seats  without  waiting  more  than  thirty  minutes. 

And  it  is  further 

Ordered,  That  this  order  shall  continue  in  force  for  a  period  of  two  years  from 
and  after  taking  effect  of  the  same,  but  without  prejudice  to  an  order  for  further 
or  additional  hearing  and  action  thereon  by  the  Commission  in  respect  of  anything 
herein  prescribed  or  in  respect  of  anything  covered  by  the  order  for  hearing  herein, 
prior  to  the  expiration  of  two  years ; 

And  it  is  .further  Ordered,  That  this  order  shall  take  effect  on  the  tenth  day  of 
March,  1908; 

And  it  is  further  Ordered,  That  before  March  tenth,  1908,  the  said  New  York 
City  Interborough  Railway  Company  notify  the  Public  Service  Commission  for  the 
First  District  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes-r-Commissi oners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(32)  0-309 

Commissioner  Bassett  moved  the  adoption  of  the  following  final  order,  which  was 

duly  seconded :  • 

Final  Order  (No.  309). 

Robert  E.  Anthony, 

Complainant, 
against 
Coney  Island  and  Brooklyn  Railroad  Com- 

Defendant. 

Under  Order  for  Hearing  No.  192,  made  January  6,  1908. 

This  matter  coming  on  upon  the  complaint  of  Robert  E.  Anthony,  bearing  date  the 
30th  day  of  November,  1907,  and  the  answer  thereto  of  Coney  Island  and  Brooklyn 
Railroad  Company,  bearing  date  the  13th  day  of  December,  1907,  and  the  report  of 
the  hearing  had  herein  on  the  20th  day  of  January,  1908,  and  the  adjournments 
thereof;  and  it  appearing  that  said  hearing  was  held  by  and  pursuant  to  an  order  of 
the  Commission,  being  Order  Number  192,  made  and  entered  the  6th  day  of  January, 
1908,  and  returnable  on  said  20th  day  of  January,  1908,  and  that  said  order  for  hearing 
was  duly  served  upon  the  said  Coney  Island  and  Brooklyn  Railroad  Company  and 
that  said  hearing  was  held  by  and  before  said  Commission  on  the  matters  in  said 
complaint,  said  answer  and  said  order  specified,  on  the  20th  day  of  January,  1908, 
and  by  adjournment  duly  had  on  the  29th  day  of  January,  1908,  and  by  adjournment 
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duly  had  on  the  5th  day  of  February,  1908,  Mr.  Commissioner  Bassett  presiding  at 
each  of  said  sessions,  and  Grosvenor  H.  Backus,  Esq.,  Assistant  Counsel,  appearing 
for  the  Commission,  and  John  J.  Kuhn,  Esq.,  and  A.  B.  Britton,  Esq.,  of  Counsel  for 
said  company  appearing  for  said  company,  and  evidence  being  taken, 

Now,    it  being  made  to  appear  after  the  proceedings  on  said  hearing  that  the 
resrulations,  practices,  equipment,  appliances  and  service  of  said  company  in  respect 
to   the   transportation  of  persons  within  the  First  District,  are  unreasonable,  unsafe, 
improper  and  inadequate,  and  it  appearing  that  the  changes  in  regulations,  practices, 
equipment,  appliances  and  service,  as  are  hereinafter  specified,  would  be  just,  reason- 
able and  proper  and  ought  reasonably  to  be  put  in  force,  observed  and  used  in  the 
transportation  of  persons,  and  it  appearing  that  the  repairs,  improvements  and  changes 
hereinafter  specified  in  the  motive  power  and  other  property  and  devices  used  by  said 
Coney  Island  and  Brooklyn  Railroad  Company,  in  connection  with  the  transportation 
of  passengers,  ought  reasonably  to  be  made,  and  that  additions  should  reasonably  be 
made    thereto  in  the  manner  hereinafter  specified,  in  order  to  promote  the  security 
3  and   convenience  of  the  public,  and  in  order  to  secure  adequate  service  or  facilities 

for  the  transportation  of  passengers,  and  that  said  repairs,  improvements,  changes  and 
i  additions  ought  reasonably  to  be  made  within  the  times  hereinafter  specified; 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered, 

( 1 )  That  said  Coney  Island  and  Brooklyn  Railroad  Company  immediately  tighten 
up  the  straight  rail  at  the  big  end  of  the  switch  at  Washington  and  Prospect  Streets. 

(2)  That  said  company  immediately  replace  the  two  loose  centers  in  the  east 
track  northbound  at  Sands  and  Jay  Streets,  and  tighten  up  the  joint  plates. 

(3)  That  said  company  put  in  good  and  proper  repair  the  branch-off  from  Wash- 
ington Street  at  High  and  Washington  Streets,  including  the  curve  to  return  cars  east 
on  Washington  Street. 

(4)  That  said  company  tighten  up  and  put  in  good  repair  the  loose  joints  in  the 
crossing  at  Washington  and  Prospect  Streets. 

(5)  That  said  company  tighten  up  the  joints  where  the  turnout  from  the  east 
i?t'  bound  track  meets  the  main  line  on  Washington  Street  between  Nassau  Street  and  High 
.;;-  Street,  and  that  said  company  tamp  up  the  ties  and  otherwise  put  said  turnout  in 
jor. .           good  and  proper  repair. 

-r  (6)     That  said  company  tighten  up  the  joints  at  the  end  connection  of  the  special 

jt:r.  work  in  the  main  track  at  Sands  and  Jay  Streets,  and  tighten  up  the  loose  joints  in 

ja/T,  the  special  work  and  tighten  and  tamp  up  the  loose  ties  in  said  special  work. 

^.tl  Further  ordered,  That  the  work  on  the  repairs  required  by  the  foregoing  para- 

.ffi  graphs  numbered  (3),  (4),   (5)  and  (6)  be  commenced  as  soon  as  the  frost  is  out 

ji>i  of  the  ground,  and  be  completed  as  soon  as  possible  and  without  unnecessary  delay. 

:^  And  it  is   further  ordered,   That   this  order  shall   take   effect   immediately,   and 

:3«s  shall  remain  in  force  until  modified  by  the  further  order  of  this  Commission. 
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And  it  is  further  ordered,  That  within  five  days,  the  said  Coney  Island  and  Brook- 
lyn Railroad  Company  notify  the  Public  Service  Commission  for  the  First  District 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(33)  2092,  2093 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,   under  date 

of  March  2,  1908,  calling  attention  to  the  urgent  importance  of  commencing  proceed- 
ings for  the  acquisition  of  property  needed  along  the  route  of  the  Brooklyn  Loop 
line,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  Counsel  to  the  Commission  be  directed  to  prepare  at  once 
proper  resolutions  for  the  condemnation  of  property  needed  along  the  route  of  the 
Brooklyn  Loop  line,  and  that  the  Chief  Engineer  be  directed  to  prepare  such  plans 
as  may  be  necessary  for  such  proceedings. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(34)  2790-D 
HUDSON  AND  MANHATTAN  RAILROAD  COMPANY. 

Commencement  of  Operation. 
The  Secretary  presented  the  following  communication,  which  was  ordered  filed: 


Hudson   and   Manhattan   Railroad   Company, 
III  Broadway, 
New  York,  March  2,  1908. 


■} 


Public  Service  Commission  for  the  First  District,  Hon.  William  R.  Willcox,  Chair- 
men, 154  Nassau  Street,  New  York  City: 
Dear  Sirs — We  beg  to  inform  you  that,  in  accordance  with  the  provisions  of  the 
certificates  or  franchises  granted  by  the  Board  of  Rapid  Transit  Railroad  Commis- 
sioners of  The  City  of  New  York  to  New  York  and  Jersey  Railroad  Company,  dated 
July  10,  1902,  and  February  2,  1905,  and  the  extensions  thereof,  we  completed  the 
construction  of  the  portions  of  the  railroad  thereby  authorized,  from  the  centre  of 
the  Hudson  River  to  the  Christopher  Street  Station,  at  or  near  the  corner  of  Green- 
wich and  Christopher  Streets,  in  The  City  of  New  York,  and  thence  under  Christopher 
Street  and  Sixth  Avenue  to  the  Nineteenth  Street  Station,  at  the  corner  of  Sixth 
Avenue  and  Nineteenth  Street,  in  said  city,  and  commenced  the  operation  thereof  at 
midnight  on  February  25,  1908. 


Yours  truly, 

W.  G. 


McADOO,  President. 


SOS 

(35) 

The  5>ecretary  presented  the  following  vouchers,  the  bills  cf  which- have  bctn  duly 
approved  by  Commissioner  Eustis,  as  Committee  on  Audit  for  the  month  of  Febnsary, 
iwhcrcapon,  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commisaion 
and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment : 

Voucher 

No.                     In  Favor  of.                                            Services  or  Material.  Amount 

753  The  Beck  Duplicator  Co....      Stationery  supplies,  Bills  Feb.  14,  24,  1908 $^3*5o 

754  George  W.  Benham Furniture.  Bills  Dec.  38,  1907,  Jan.  39,  1908 54«>o 

'755       H.  FT  Birdaell. Rent.  88  Centre  St.  Month  February,  Bill  F^b.  99, 

1 908 60 .  00 

756  E.  C.  Brtdgman Map  cabinet  and  repairs  Bill  Feb.  8,  1908 41 .00 

757  Brooklyn  Blue  Print  Wks. . .     Blue  Prints  Bill  Jan.  23,  1908. a. 00 

758  Clarke  ft  Baker  Co Stationery  supplies.  Bill  Feb.  18,  1908... a. 70 

759  Ditmars-Kendig    Co Stationery  supplies  Bill  Feb.  24,  1908 37.00 

760  George  C.  FUnt  Co Furniture  Bill  Feb.  24,  1908 so. 00 

761  C.  Scott  Forington Lettering  doors  Bill  Feb.  xo,  1908 95*50 

76a      Funk  ft  Wagnalls  Co Standard  Dictionary  Bill  Feb.  24.  1908 9*75 

763  Globe-Wernicke  Co Furniture   Bill   Sept.  4,   1908 5.50 

764  Great  Bear  Spring  Co Spring  water  Bill  Jan.  31,  1908 i3*5o 

765  E.  Belcher  Hyde Maps  Bills  Feb.  7,  13,  1908 3.50 

766  Initial  Towel  Supply  Co....     Toilet  service  month  Jan.  Bill  Feb.   i,   1908 34.62 

767  George   A.   Kimball %     Consulting  Engineer  Bill  Feb.    15,   1908 xoo.oo 

768  John  H.  McCullagh  ft  Sons..     Repairing   Furniture  Bill  Feb.   20,   1908 10.75 

769  Howard  E.  Morey Window   shades  Bill  Feb.    12,   zoo8 16. 13 

770  New  York  Ediaon  Co Electric  lighting   Bills  Oct.   10,  Nov.   zi,   Dec.   zi, 

1907 9.14 

77Z       The  New  York  Times Advertising  public  hearing  4th  Ave.  route,  Brooklyn 

Bill  Feb.  4.   Z908 19.30 

772  M.   A.    O'Connor Printing  Bill  Dec.  x 6,  z 907 9*75 

773  C.  H.  Pepper Relaying   Linoleum   Bill  Feb.    Z3,   Z908 37* 5o 

774  Francis   H.    ft    Angeline    W. 

Robinson  Rent  122  Liberty  St.  mnth  Feb.  Bill  Feb.  z,  Z908.  330.84 

775  Scranton  ft  Lehigh  Coal  Co.     Coal  Bill  Feb.   14,   1908 6,7s 

776  Henry  B.   Seaman Disbursements  month  Nov.  Bill  Feb.  26.    Z908 I7>75 

777  The  Tribune  Association....     Advertising  Public  Hearing  4th  Ave.  route  Brooklyn 

Bill  Feb.  4,   1908 30.00 


778  The  Tribune  Association....     Rent.  154  Nassau  St.  Month  February  Bill  Feb.   i 

(2)   1908 3»3i5-9i 

779  Underwood  Typewriter  Co..     Typewriter  supplies  Bill  Feb.  X3,  1908 13.60 

780  P.  W.  Vallely Furniture  Bill  Feb.  26,  1908 233.50 

781  Yawman  ft  Erbe  Mfg.  Co...      Stationery  supplies  Bill  Feb.   Z3,   Z908 7.80 


Total $4,353. 29 


5o6 

The  following  payrolls  were  approved  by  Chairman  Willcox: 

^47-      Gas   Meter   Testers Week  ending  Feb.  19*  1908.... $S^9'»5 

748      Inspectors  of  Masonry. .....  Week  ending  Feb.  19,  1908 1  •559*^ 

785  Office   Staff    Month  ending  Feb.  29,  1908 ^,785-66 

786  Engineering  Corps Month  ending  Feb.  29,  1908^ .•  3^^4^2-09 

787  Transportation  Bureau Month  ending  Feb.  29,  1908 •  6,86S.i3 

788  Law  Department Month  ending  Feb.  39,   1908 3>04X*'5 

789  Bureau  of  Gas  and  Electricity.  Month  ending  Feb.  29,   1908 539*  5' 

751  Gas  Meter  Testers Week  ending  Feb.  26^  1908 303. 75 

752  Inspectors  of  Masonry Week  ending  Feb.  26,  1908 x.5'o-3^ 


Total $53*369-5* 

To  State  Comptroller: 

790      Salaries    of     Commissioners, 

Counsel  and  Secretary. . . .     Month  ending  Feb.  29,   1908 %7»5^S'SS 


Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbic,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary, 


1 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Wednesday,  March  4,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarrolI,  Ed- 
ward M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(i)  2094 

Conunissioner  Eustis  presented  the  following  communication   from  the  Counsel 

to  the  Commission: 

March  3,  1908. 
Hon.  John  E.  Eustis,  Commissioner: 

Sir — ^Referring  to  the  letter  of  the  Comptroller  to  you  of  the  28th  ult.,  which 
you  submitted  to  me,  relating  to  the  contract  heretofore  made  between  the  Com- 
mission, acting  for  the  City  of  New  York,  and  George  Thum  for  the  purchase  of 
his  property  at  No.  402  Broome  Street,  Mr.  Thum  is  willing  to  comply  with  the  Comp- 
troller's request  by  modifying  the  agreement  so  as  to  strike  out  the  clause  objected 
to,  which  permits  his  son  to  continue  to  occupy  the  building  free  of  expense  until 
in  the  opinion  of  the  Chief  Engineer  it  shall  be  necessary  to  wreck  the  building.  As 
this  clause  is  entirely  for  Mr.  Thumbs  benefit  and  does  not  commit  the  Commission 
in  any  way,  I  see  no  objection  to  such  a  modification  being  made..  Accordingly,  Mr. 
Thum  has  executed  in  duplicate  an  agreement  to  that  effect,  which  I  transmit  here- 
with for  execution  by  the  Commission,  together  with  a  form  of  resolution.  As  soon 
as  the  paper  is  executed,  it  is  to  be  attached  to  the  former  contract,  and  the  Comp- 
troller promises  that  the  title  will  then  be  closed  forthwith. 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

On  motion,  duly  seconded,  the  following  was  adopted : 

Whereas,  A  contract,  dated  October  7,  1907,  was  heretofore  duly  entered  into  be- 
tween the  Commission  and  one  George  Thum  for  the  purchase  of  his  property  known 
(17) 
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as  No.  402  Broome  Street,  which  contract  contains  a  provision  as  a  part  of  the  con- 
sideration thereof,  that  the  lessee  of  the  building  may  continue  to  occupy  the  same 
free  of  expense  until,  in  the  opinion  of  the  Chief  Engineer  it  shall  be  necessary  to 
wreck  the  building,  which  said  provision  was  intended  to  be  and  is  entirely  for  the 
benefit  of  the  said  George  Thum ;  and 

Whereas,  The  said  George  Thum  is  willing  to  have  said  agreement  modified  by 
striking  therefrom  such  provision  and  has  executed  an  agreement  to  that  effect,  and 
the  Counsel  to  the  Commission  approves  of  the  execution  of  said  agreement  by  the 
Commission;  now  therefore  it  is 

Resolved,  That  said  agreement  of  modification  be  and  the  same  hereby  is  ap- 
proved, and  that  the  same  be  duly  executed  by  the  Chairman  and  the  Secretary  of 
the  Commission  under  the  seal  of  the  Commission. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(2)  2094 

On  motion,  duly  seconded,  the  following  was  adopted: 

Whereas,  The  Chief  Engineer  has  made  and  submitted  four  similar  maps  or 
plans  of  certain  parcels  of  property  in  the  City  of  New  York,  Borough  of  Man- 
hattan, required  for  the  construction,  maintenance  and  operation  of  a  part  of  the  pro- 
posed Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad,  including  certain  stations 
and  station  approaches  or  entrances,  to  be  constructed  by  the  Bradley  Contracting 
Company,  in  pursuance  of  a  certain  contract  with  said  Bradley  Contracting  Company 
known  as  Contract  No.  9-0-4,  which  said  contract  was  heretofore  made  by  the  City 
of  New  York,  acting  by  the  Board  of  Rapid  Transit  Railroad  Commissioners,  and 
bears  date  June  27,  1907,  which  said  parcels  of  property  consist  of  certain  lots  desig- 
nated on  said  maps  or  plans  as  follows:  "Lot  No.  9,"  known-  as  No.  156  Elizabeth 
Street;  "Lot  No.  8,"  known  as  No.  154  Elizabeth  Street;  "Lot  No.  31,"  known  as 
Nos.  170  and  1705^  Bowery;  "Lot  No.  32,"  known  as  No.  168  Bowery;  "Lot  No.  29," 
known  as  No.  174  Bowery;  "Lot  No.  28,"  known  as  No.  176  Sowery;  "Lot  No.  11," 
known  as  No.  162  Elizabeth  Street;  and  "Lot  No.  12,"  known  as  No.  164  Elizabeth 
Street;  and 

Whereas,  A  memorandum  accompanying  said  maps  or  plans,  and  deemed  a  part 
thereof,  has  been  made  by  authority  of  this  Commission,  clearly  indicating  the  par- 
ticular estate  or  estates,  rights,  terms,  privileges,  franchises  or  easements  to  be  ac- 
quired or  extinguished  for  the  purposes  of  such  construction,  maintenance  and  oper- 
ation in  relation  to  said  parcels  of  property,  shown  upon  said  maps  or  plans,  said 
memorandum  being  substantially  in  the  form  following,  to  wit: 

"Public  Service  Commission  for  the  First  District.  Memorandum  indicating  the 
particular  estate,   rights,  terms,  privileges,  franchises  or  easements  to  be  acquired 
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or  extinguished  in  relation  to  each  and  every  piece  or  parcel  of  property  shown  upon 
these  maps  or  plans. 

4th   March.  1908. 

An  estate  in  fee  simple  absolute  free  from  all  liens  or  encumbrances  in  and  to 
certain  of  said  parcels  of  property  shown  upon  these  maps  or  plans,  which  said  par- 
cels are  described  as  follows,  to  wit: 

Lot  No.  31,  known  as  Nos.  170  and  170^  Bowery.  All  that  certain  lot,  piece  or 
parcel  of  land,  with  the  buildings  and  improvements  thereon  erected,  situate,  lying 
and  being  in  the  Borough  of  Manhattan,  City  of  New  York,  in  the  County  and  State 
of  New  York,  and  bounded  and  described  as  follows:  Beginning  at  a  point  on  the 
southerly  line  of  Delancey  Street  Extension  distant  42  feet  sH  inches  from  the  in- 
tersection of  the  southerly  line  of  Delancey  Street  Extension  with  the  westerly  line 
of  the  Bowery;  running  thence  westerly  along  the  southerly  line  of  Delancey  Street 
Extension  a  distance  of  57  feet  2%  inches  to  the  boundary  line  between  Lot  No.  8 
and  Lot  No.  31;  thence  running  southerly  along  said  boundary  line  7  feet  g^  inches; 
and  thence  running  easterly  and  along  the  boundary  line  between  Lot  No.  31  and 
Lot  No.  32  a  distance  of  56  feet  7l4  inches  to  the  point  or  place  of  beginning,  be 
said  several  dimensions  more  or  less,  it  being  intended  to  describe  that  part  of  the 
premises  known  as  No.  170  and  170J4  Bowery,  title  to  which  has  not  been  acquired 
by  the  City  of  New  York  for  the  extension  of  Delancey  Street. 

Lot  No.  32,  known  as  No.  168  Bowery.  All  that  certain  lot,  piece  or  parcel  of 
land,  with  the  buildings  and  improvements  thereon  erected,  situate,  lying  and  being 
in  the  Borough  of  Manhattan,  City  of  New  York,  in  the  County  and  State  of  New 
York,  and  bounded  and  described  as  follows:  Beginning  at  a  point  on  the  westerly 
side  of  the  Bowery  at  its  intersection  with  the  southerly  side  of  Delancey  Street 
Extension,  and  running  thence  southerly  and  along  the  westerly  line  of  the  Bowery, 
a  distance  of  19  feet  5J4  inches;  thence  runnin-g  westerly  98  feet  2^4  inches  to  the 
boundary  line  between  Lot  No.  32  and  Lot  No.  7;  thence  running  northerly  along 
said  boundary  line  a  distance  of  25  feet;  thence  running  easterly  along  the  boundary 
line  between  Lot  No.  31  and  Lot  No.  32,  a  distance  of  56  feet  7J4  inches  to  the  in- 
tersection of  said  boundary  line  with  the  southerly  line  of  Delancey  Street  Exten- 
sion; and  thence  running  easterly  along  the  southerly  line  of  Delancey  Street  Ex- 
tension 42  feet  5J4  inches  to  the  point  or  place  of  beginning,  be  said  several  dimen- 
sions more  or  less,  it  being  intended  to  describe  that  part  of  the  premises  known  as 
No.  168  Bowery,  title  to  which  has  not  been  acquired  by  the  City  of  New  York  for  the 
extension  of  Delancey  Street. 

Lot  No.  29,  known  as  No.  174  Bowery.  All  that  certain  lot,  piece  or  parcel  of 
land,  with  the  buildings  and  improvements  thereon  erected,  situate,  lying  and  being 
in  the  Borough  of  Manhattan,  City  of  New  York,  in  the  County  and  State  of  New 
York,  on  the  westerly  line  of  the  Bowery,  bounded  and  described  as  follows:  Be- 
ginning at  a  point  on  the  northerly  line  of  Delancey  Street  Extension  at  its  inter- 
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•cctioa  with  tkc  westerly  line  of  the  Bowery;  thence  running  northerly  along  the 
westerly  line  of  the  Bowery  2%  inches;  thence  running  westerly  along  the  boundary 
line  between  Lot  No.  28  and  \joi  No.  29  a  distance  of  i  foot  4^  inches  to  the  nor- 
therly line  of  Delancey  Street  Extension;  and  thence  running  easterly  along  the  nor- 
therly line  of  Delancey  Street  Extension  i  foot  4^  inches  to  the  point  or  place  of 
beginning,  be  said  several  dimensions  more  or  less,  it  being  intended  to  describe  that 
part  of  premises  known  as  No.  174  Bowery,  title  to  which  has  not  been  acquired  by 
the  City  of  New  York  for  the  extension  of  Delancey  Street. 

Lot  No.  28,  known  as  No.  176  Bowery.  All  that  certain  lot,  piece  or  parcel  of 
land,  with  the  buildings  and  improvements  thereon  erected,  situate,  lying  and  being 
in  the  Borough  of  Manhattan,  in  the  City  of  New  York,  in  the  County  and  State 
of  New  York,  on  the  westerly  line  of  the  Bowery,  and  bounded  and  described  as 
follows:  Beginning  at  a  point  on  the  westerly  line  of  the  Bowery  distant  nor- 
therly 2J4  inches  from  the  intersection  formed  by  the  westerly  line  of  the  Bowery 
and  the  northerly  line  of  Delancey  Street  Extension;  thence  running  northerly  along 
the  westerly  line  of  the  Bowery  25  feet;  thence  running  westerly  on  the  boundary 
line  between  Lot  No.  28  and  Lot  No.  27,  a  distance  of  100  feet  zH  inches  to  the 
boundary  line  between  Lot  No.  28  and  Lot  No.  11;  thence  running  southerly  along 
said  boundary  line  a  distance  of  11  feet  yyii  inches;  thence  running  easterly  along 
the  northerly  line  of  Delancey  Street  Extension  99  feet  7  inches;  and  thence  running 
easterly  along  the  boundary  line  between  Lot  No.  28  and  Lot  No.  29,  a  distance  of 
I  foot  4^  inches  to  the  westerly  line  of  the  Bowery,  the  point  or  place  of  beginning, 
be  said  several  dimensions  more  or  less,  it  being  intended  to  describe  that  part  of 
the  premises  known  as  No.  176  Bowery,  title  to  which  has  not  been  acquired  by  the 
City  of  New  York  for  the  extension  of  Delancey  Street. 

Also,  a  perpetual  and  permanent  underground  right,  easement  and  right  of  way, 
and  also  a  temporary  right  or  easement  in  and  to  certain  other  parcels  of  property 
shown  upon  said  maps  or  plans,  which  said  parcels  are  described  as  follows: 

Lot  No.  9,  known  as  No.  156  Elizabeth  Street.  All  that  certain  lot,  piece  or  parcel 
of  land,  with  the  buildings  and  improvements  thereon  erected,  situate,  lying  and  being 
in  the  Borough  of  Manhattan,  City  of  New  York,  in  the  County  and  State  of  New 
York,  and  bounded  and  described  as  follows:  Beginning  at  a  point  on  the  easterly 
line  of  Elizabeth  Street,  at  its  intersection  with  the  southerly  line  of  Delancey  Street 
Extension,  and  running  thence  southerly  along  the  easterly  line  of  Elizabeth  Street,  a 
distance  of  i  foot  6%  inches,  more  or  less ;  running  thence  easterly  a  distance  of  9  feet 
iH  inches  to  the  easterly  line  of  Delancey  Street  Extension;  and  running  thence 
westerly  along  the  southerly  line  of  Delancey  Street  Extension  a  distance  of  9  feet  2% 
inches  to  the  point  or  place  of  beginning,  be  said  several  dimensions  more  or  less. 

Part  of  Lot  No.  8,  known  as  No.  154  Elizabeth  Street.  All  that  certain  lot,  piece  or 
parcel  of  land,  with  the  buildings  and  improvements  thereon  erected,  situate,  lying  and 
being  in  the  Borough  of  Manhattan,  City  of  New  York,  in  the  County  and  State  of 
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New  York,  and  bounded  and  described  as  follows :  Beginning  at  a  point  on  the  easterly 
line  of  Elizabeth  Street,  distant  i  foot  6%  inches,  more  or  less,  from  the  intersection 
of  the  southerly  line  of  Delancey  Street  Extension  with  the  easterly  line  of  Elizabeth 
Street;  thence  running  southerly  along  the  easterly  line  of  Elizabeth  Street  5  feet; 
thence  running  easterly  a  distance  of  100  feet  8^  inches  to  a  point  situate  on  the 
boundary  line  between  Lot  No.  8  and  Lot  No.  31,  distant  7  feet  9fi  inches  southerly 
from  the  southerly  line  of  Delancey  Street  Extension;  thence  running  northerly  along 
said  boundary  line  a  distance  of  7  feet  9^  inches  to  the  intersection  of  said  boundary 
line  with  the  southerly  line  of  Delancey  Street  Extension;  thence  running  westerly 
along  the  southerly  line  of  Delancey  Street  Extension  a  distance  of  91  feet  2^  inches ; 
and  thence  running  westerly  a  distance  of  9  feet  and  i^  inches  to  the  point  or  place 
of  beginning,  be  said  several  dimensions  more  or  less. 

Lot  No.  II,  known  as  No.  162  Elizabeth  Street.  All  that  certain  lot,  piece  or 
parcei  of  land,  with  the  buildings  and  improvements  thereon  erected,  situate,  lying  and 
being  in  the  Borough  of  Manhattan,  City  of  New  York,  in  the  County  and  State  of 
New  York,  and  bounded  and  described  as  follows :  Beginning  at  a  point  on  the  northerly 
line  of  Delancey  Street  Extension  at  its  intersection  with  the  boundary  line  between 
Lot  No.  II  and  Lot  No.  28,  and  running  thence  northerly  along  said  boundary  line 
II  feet  71/2  inches  to  the  boundary  line  between  Lot  No.  11  and  Lot  No.  12;  running 
thence  westerly  along  said  boundary  line  a  distance  of  68  feet  7%  inches  to  the  north- 
erly line  of  Delancey  Street  Extension ;  and  thence  running  easterly  along  said,  north- 
erly line  of  Delancey  Street  Extension  a  distance  of  69  feet  3^  inches  to  the  point  or 
plaqp  of  beginning,  be  said  several  dimensions  more  or  less,  it  being  intended  to  describe 
that  piart  of  premises  known  as  No.  162  Elizabeth  Street,  title  to  which  has  not  been 
acquired  by  The  City  of  New  York  for  the  extension  of  Delancey  Street. 

Part  of  Lot  No.  12,  known  as  No.  164  Elizabeth  Street,  described  as  follows: 
Beginning  at  a  point  on  the  northerly  line  of  Delancey  Street  Extension,  distant  29 
feet  S%  inches  from  the  easterly  line  of  Elizabeth  Street;  thence  running  easterly 
along  the  boundary  line  between  Lot  No.  11  and  Lot  No.  12,  a  distance  of  59  feet  7% 
inches ;  thence  running  westerly  a  distance  of  89  feet  2j/^  inches  to  the  easterly  line  of 
Elizabeth  Street;  thence  running  southerly  along  said  easterly  line  of  Elizabeth  Street 
a  distance  of  6  feet  7  inches  to  the  northerly  line  of  Delancey  Street  Extension ;  thence 
running  easterly  along  said  northerly  line  of  Delancey  Street  Extension  a  distance 
of  29  feet  8^  inches  to  the  point  of  beginning,  be  said  several  dimensions  more  or  less. 

Premises  to  be  subject  to  such  temporary  rights  or  easements  for  the  purpose  of 
the  construction  of  said  railroad  are  described  as  follows : 

One  parcel  of  land  on  the  southerly  side  of  and  adjacent  to  said  part  of  Lot  No.  8, 
hereinabove  described,  and  within  a  line  distant  not  more  than  5  feet  southerly  there- 
from, and  wholly  within  Lot  No.  8,  and  also  the  land  over  and  above  said  permanent 
and  perpetual  underground  right,  easement  and  right  of  way  in  Lot  No.  9  and  in  said 
part  of  Lot  No.  8,  with  the  right  to  tear  down  all  buildings,  or  any  part  thereof,  erected 
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over  and  above  said  last  mentioned  permanent  and  perpetual  underground  right,  ease- 
ment and  right  of  way,  and  over  and  above  said  adjacent  parcel  of  land,  said  adjacent 
parcel  of  land  subject  to  such  temporary  rights  or  easements  being  shown  on  these 
maps  or  plans  in  yellow. 

And  another  parcel  of  land  on  the  northerly  side  of  and  adjacent  to  Lot  No.  ii  and 
said  part  of  Lot  No.  12,  and  within  a  line  distant  not  more  than  5  feet  northerly 
therefrom,  and  wholly  within  Lot  No.  12;  and  also  the  land  over  and  above  said 
permanent  and  perpetual  underground  right,  easement  and  right  of  way  in  Lot  No.  11 
and  said  part  of  Lot  No.  12,  with  the  right  to  tear  down  all  buildings,  or  any  part 
thereof,  erected  over  and  above  said  last  mentioned  permanent  and  perpetual  under- 
ground right,  easement  and  right  of  way,  and  over  and  above  said  last  mentioned 
adjacent  parcel  of  land,  said  last  mentioned  adjacent  parcel  of  land  subject  to  such 
temporary  rights  or  easements,  being  shown  on  these  maps  or  plans  in  yellow. 

The  extreme  top  of  said  subway  or  structure  is  to  be  not  less  than  154  feet  below 
the  present  grade  of  Elizabeth  Street,  where  the  centre  line  of  Delancey  Street  Exten- 
sion intersects  the  centre  line  of  Elizabeth  Street,  and  the  base  of  the  rails  of  «aid 
railroad  is  to  be  not  less  than  39  feet  below  said  present  grade. 

The  said  temporary  rights  or  easements  continue  until  December  i,  1909,  and 
include  the  right  to  enter  upon  and  occupy  said  adjacent  parcels  of  land,  hereinabove 
described,  and  said  land  over  and  above  said  permanent  and  perpetual  underground 
right,  easement  aijd  right  of  way,  hereinabove  described. 

The  subway  or  structure  of  said  railroad,  including  said  stations  and  station 
approaches  or  entrances,  are  to  be  constructed  substantially  as  shown  in  said  contVact 
and  upon  these  maps  or  plans  which  are  marked  as  follows :  "Public  Service  Commission 
for  the  First  District,  Chief  Engineer's  Office,  Route  9-0-4,  Drawing  No.  13,  February 
28,  1908.    Henry  B.  Seaman,  Chief  Engineer." 

Said  estates  in  fee  simple,  said  permanent  and  perpetual  underground  rights, 
easements  and  rights  of  way,  and  said  temporary  rights  or  easements  hereinabove 
described,  are  required  for  the  construction,  maintenance  and  operation  m  perpetuity 
of  a  rapid  transit  railroad,  including  said  stations  and  station  approaches  or  entrances, 
in  accordance  with  the  routes  adopted  by  the  Board  of  Rapid  Transit  Railroad  Com- 
missioners by  resolution  adopted  on  the  25th  day  of  May,  1905,  and  approved  by  the 
Board  of  Estimate  and  Apportionment  of  the  City  of  New  York  on  the  14th  day  of 
July,  1905,  and  approved  by  the  Mayor  of  the  City  of  New  York  on  the  25th  day  of 
July,  1905,  and  consented  to  by  an  order  of  the  Appellate  Division  of  the  Supreme 
Court,  First  Judicial  Department,  made  and  entered  on  the  12th  day  of  March,  1907, 
which  said  railroad  is  further  described  in  said  contract  for  the  construction  of  a  part 
thereof  made  by  the  City  of  New  York,  acting  by  said  Board  of  Rapid  Transit  Rail- 
road Commissioners,  with  said  Bradley  Contracting  Company. 
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Now  therefore  it  is 

Resolved,  That  said  maps  or  plans,  so  made  and  prepared,  and  said  memorandum 
be  and  the  same  hereby  are  approved  and  adopted ;  that  a  certificate  of  such  approval 
and  adoption  and  of  the  approval  and  adoption  of  said  memorandum  be  written  upon 
said  maps  or  plans,  and  signed  by  this  Commission  and  by  a  majority  of  the  Com- 
missioners ;  that  one  of  said  maps  or  plans,  including  said  memorandum,  be  filed  in  the 
office  of  the  President  of  the  Borough  of  Manhattan  there  to  remain  as  a  public 
record;  that  two  of  said  maps  or  plans,  including  said  memorandum,  be  transmitted 
to  the  Corporation  Counsel  of  the  City  of  New  York,  together  with  a  copy  of  this 
resolution ;  that  the  remaining  one  of  said  maps  or  plans,  including  said  memorandum, 
remain  on  file  as  a  public  record  in  the  office  of  this  Commission;  and  that  the  Cor- 
poration Counsel  be  and  he  hereby  is  directed  to  take  legal  proceedings  to  acquire  for 
the  City  of  New  York  an  estate  in  fee  simple  absolute  in  and  to  said  parcels  of  prop- 
erty first  hereinabove  described  and  a  permanent  and  perpetual  underground  right, 
easement  and  right  of  way  in  said  parcels  of  property  thereafter  hereinabove  de- 
scribed, and  said  temporary  right  or  easement  in  said  adjacent  parcels  of  property 
last  hereinabove  described. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(3)  2601 

The  Secretary  presented  a  communication  from  the  Acting  Chief  of  the  Bureau  of 
Transit  Inspection,  with  regard  to  the  services  of  Louis  F.  Schultze,  Transit  Inspector. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  appointment  of  Louis  F.  Schultze  as  Transit  Inspector  be  ter- 
minated at  the  end  of  his  probationary  term,  March  4,  1908,  on  the  ground  that  his 
services  are  not  satisfactory. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 


Sf4 


PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Fta>AY,    MAfiCH  6,   IQdS, 

Tmbuni:  BuiLDiNt;,  154  Nassau  Street, 
Borough  of  Manhattan,  City  op  New  York. 


Present — Commissioner  William  McCarroll,  Acting  Chairman;  Commissioners 
Edward  M.  Bassett,  John  E.  Eustis. 

(I) 

^Chairman  Willcox  and  Commissioner  Maltbie  were  excused  because  of  absence  on 
business  of  the  Commission,  and  on  motion,  duly  seconded,  Commissioner  McCarroll 
was  elected  Acting  Chairman. 

(2)  2532 
The  Secretary  presented  the  fallowing  notice  of  deposit  from  H.  L.  Smith,  Assis- 
tant Deputy  Comptroller,  Department  of  Finance,  which  was  ordered  filed: 

March  2,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  February  27,  1908,  the  sum  of  fifty  thousand 
dollars  ($50,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — For  the  Public 
Service  Commission  for  the  ist  District,  New  York,  Expenses  of;  Authorized  De- 
cember 20th,  1907,  pursuant  to  the  provisions  of  Section  10  Chapter  4  Laws  of  1891  and 
Section  14  Chapter  429  Laws  of  1907. 

(3)  2093 
The  Secretary  stated  that  the  following  communication  had  been  transmitted  to 

the  Board  of  Estimate  and  Apportionment,  with  regard  to  changes  in  the  contracts  for 

the  construction  of  the  Brooklyn  Loop  Lines : 

March  5,  1908. 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

The  Public  Service  Commission  for  the  First  District,  referring  to  its  communi- 
cation to  your  Honorable  Board,  dated  January  8th  last,  and  to  the  report  of  your  Chief 
Engineer,  dated  January  21st  last,  transmits  herewith  for  your  approval  two  proposed 
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agreements  modifyinsf  the  contracts  heretofore  entered  into  between  The  City  of  New 
York  by  the  Rapid  Transit  Board  with  Degnon  Contracting  Company  for  the  con- 
struction of  Section  5H>-2  of  the  Brooklyn  Loop  Lines,  and  between  The  City  of  New 
York  and  Cranford  Company  for  the  construction  of  Section  9-0-3  of  the  Brooklyn 
Loop  Lines. 

The  Commission  is  advised  by  its  Counsel  that  under  the  provisions  of  the  Rapid 
Transit  Act  it  may  make  these  modifying  contracts  without  submission  to  other 
Boards,  but  since  they  involve  diange  in  important  subway  construction,  the  Commis- 
sion desires  to  submit  them  10  your  Honorable  Body  for  its  consideration  and  ap- 
proval. 

As  shown  by  the  drawings  heretofore  submitted  to  your  Chief  Engineer,  these 
contracts  contemplate  the  following  changes : 

(i)  Increasing  the  dimensions  of  the  Brooklyn  Loop  Lines  to  accord  with  the  plans 
for  the  proposed  Fourth  Avenue  Subway  in  Brooklyn  with  which  it  will  connect. 
This  increase  will  allow  for  running  larger  cars  through  the  subway,  and  will  accom- 
modate the  cars  m  use  by  the  railroads  in  and  around  the  city  and  used  for  suburban 
traffic. 

(2)  The  original  plans  provided  for  a  double  deck  subway  in  part,  with  grades 
frequently  as  high  as  four  per  cent,  and  in  some  cases  as  high  as  five  and  one-half 
per  cent.  The  deep  excavation  necessary  for  the  double  track  structure  not  only 
greatly  increases  the  cost  of  construction,  but  the  steepness  of  the  grades  and  the 
frequency  with  which  they  follow  one  another  would  increase  the  cost  of  operation  and 
materially  limit  the  capacity  of  the  road,  at  the  same  time  increasing  the  possibility  of 
accidents.  These  steep  grades  and  the  double  deck  structure  are  eliminated  by  those 
changes. 

(3)  The  changes  also  allow  for  the  operation  of  this  subway  as  two  two  track 
roads,  one  connecting  with  the  Williamsburg  and  the  other  with  the  Manhattan 
Bridge,  instead  of  one  four  track  road,  but  with  adequate  cross-overs  to  be  used  in 
case  of  necessity.  To  allow  for  these  changes  the  two  stations,  one  at  Leonard- 
Franklin  Streets  and  the  other  at  Howard-Grand  Streets  have  been  consolidated  into 
one  station  at  Canal  Street. 

As  was  stated  in  the  former  communication  to  your  Board,  this  modification 
simplifies  a  very  complicated  plan;  eliminates  two  double  deck  stations,  making  all 
tracks  on  a  level;  would  work  in  conjunction  with  a  proposed  future  line  across  Canal 
Street  to  the  North  River,  and  thereby  connect  with  all  northbound  and  southbound 
routes  which  would  intercept  it,  with  the  Fourth  Avenue  Subway  and  the  Manhattan 
Bridge,  and  would  increase  very  m.^terially  the  safety  of  operation.  It  is  estimated 
that  the  operating  capacity  would  be  increased  fully  25  per  cent,  in  addition  to  the 
proposed  tunnel  connections  and  also  that  the  time  of  construction  would  be  materially 
decreased. 
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The  agreement  with  the  Dcgnon  Contracting  Company  provides  for  a  reduction  in 
the  contract  price  of  $410,000  and  with  the  Cranford  Company  of  $350,000  and  also 
for  a  decrease  in  the  time  for  completion.  The  Commission  has  been  advised  by  its 
Counsel  that  it  may  order  the  contractor  for  the  three  other  sections  to  make  the 
changes  contemplated  on  those  sections  and  the  plans  will  be  changed  accordingly. 

It  is  estimated  that  these  changes,  while  greatly  increasing  the  usefulness  and 
capacity  of  the  road,  will  result  in  a  saving  to  the  City  in  excess  of  $300,000,  after 
allowing  for  the  purchase  of  an  increased  amount  of  real  estate  for  the  new  station  at 
Canal  Street. 

In  order  to  minimize  the  delay  on  this  important  work  the  Commission  has  sent 
these  agreements  to  the  contractors  for  execution  and  pending  their  return  asks  your 
approval  of  them. 

Dated  New  York,  March  5,  1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE 

FIRST  DISTRICT. 
(Signed)  By  Wm.  McCarroll,  Acting  Chairman. 

(Signed)  Travis  H.  Whitney,  Secretary. 

• 
(4)  2622 

The  Secretary  stated  that  the  following  letter  had  been  transmitted  to  the  Comp- 
troller on  the  subject  of  rental  for  the  portion  of  the  subway  recently  opened  from 

South  Ferry  to  Borough  Hall: 

March  3rd,  1908. 

Hon.  Herman  A.  Metz,  Comptroller,  City  of  New  York,  No.  280  Broadway,  New 
York: 

Dear  Sir — In  further  acknowledgment  of  your  communication  of  February  ist,  in 
which  you  transmitted  copies  of  receipts  given  the  Interborough  Rapid  Transit  Com- 
pany in  payment  of  interest  rental  for  the  fourth  quarter  of  the  year  ending  December 
31st,  in  which  you  call  attention  to  the  fact  that  an  additional  section  of  Contract  No. 
2  has  now  been  put  in  operation,  and  asking  for  certified  copy  of  the  agreement  modi- 
fying Contract  No.  2,  setting  forth  the  date  of  opening  and  the  estimated  cost  thereof, 
in  order  tjiat  the  City  may  be  provided  with  information  and  authority'  to  collect  the 
interest  rentals  and  the  Sinking  Fund  rentals  as  the  same  may  become  due  and  pay- 
able, I  desire  to  state  that  the  amount  of  rental  to  be  paid  for  this  additional  section 
now  placed  in  operation  is  governed  by  an  agreement  entered  into  on  the  14th  of  De- 
cember, 1905,  by  the  Board  of  Rapid  Transit  Railroad  Commissioners,  modifying  the 
original  contract. 

This  modifying  agreement  contained  a  provision  that 

"From  time  to  time,  as  further  portions  of  the  railroad  are  permitted  by  the  Board 
to  be  operated,  after  the  date  of  this  agreement,  if  the  same  shall  (with  the  portions 
heretofore  permitted  to  be  operated)   constitute  less  than  the  entire  railroad  as  de- 
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scribed  in  the  contract,  the  Interborough  Company  shall  and  will  pay  to  the  City 
rental  for  such  portions  of  the  railroad,  which  rental  shall  be  fixed  and  ascertained 
on  the  principles  and  in  the  manner  hereinabove  provided  with  respect  to  the  portions 
of  the  railroad  operated,  as  above  stated,  on, and  after  January  i6th,  1905." 

The  principle  adopted  for  the  three  sections  then  in  operation  was  the  payment 
of  rental  upon  the  basis  of  the  $2,000,000  contract  price,  the  amount  upon  which  rental 
was  paid,  being  the  proportion  of  such  contract  price  as  the  number  of  feet  of  single 
track  in  operation  bore  to  the  number  of  feet  of  single  track  embraced  in  the  entire 
road.  To  fix  the  rental  for  the  under-river  portion  lately  opened,  it  will,  therefore,  be 
necessary  to  determine  the  proportion  that  the  number  of  feet  of  single  track  em- 
braced therein  bears  to  the  number  of  feet  of  single  track  in  the  entire  road,  and  that 
proportion  of  the  contract  price  of  $2,000,000,  together  with  the  cost  of  all  extra  work 
duly  authorized  and  embraced  in  such  section  and  less  the  cost  of  all  work  directed 
to  be  omitted  therefrom,  will  be  the  amount  upon  which  the  contractor  is  to  pay  rental 
for  this  section. 

The  operation  of  the  portion  constructed  under  Contract  No.  2,  between  the  South 
Ferry  station,  Manhattan,  and  the  Borough  Hall  station,  Brooklyn,  began  on  the  9th 
day  of  January,  1908,  by  authority  of  this  Commission.  No  additional  agreement  was 
entered  into  with  regard  to  the  payment  of  rental  for  this,  in  view  of  the  modifying 
agreement  referred  to  above,  entered  into  on  the  14th  of  December,  1905,  from  which  I 
have  quoted.  One  of  the  originals-  is,  I  have  no  doubt,  deposited  with  you.  I  shall  be 
very  glad,  however,  to  furnish  additional  copies  of  this  agreement. 

The  following  statement  shows  the  estimated  cost  to  January  ist,  1908,  of  the 
part  of  Principal  Contract  No.  2  opened  on  January  9th,  1908,  and  the  method  of 
arriving  at  the  same  in  accordance  with  the  modifying  agreement  made  on  the  14th 
of  December,  1905: 

Bowling  Green  Station  to  Borough  Hall  Station : 
18,800  feet  of  track  as  per  contract — 

Contract   Work .^ $936,488  16 

Real  Estate   14,892  90 

$951,381  06 

Less  Work   Deducted 116,000  00 

$835,381  06 

It  should  be  noted  that  the  real  estate  expenditure  may  be  changed  in  the  future, 
and  that  the  item  for  work  eliminated  has  not  been  accepted  by  the  Contractor;  hence, 
both  items,  and  in  fact  the  entire  statement  is  to  be  taken  as  preliminary  and  may  be 
changed  when  final  adjustments  are  made. 

Very  truly  yours, 
(Signed)  TRAVIS  H.  WHITNEY,  Secretary. 
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On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  lists : 

...  I  ,     ,  I  — t 

Name.  Potttion.  Satery.  To  Take  Effect 

Mmry  F.  Lindliolai Library  Auittant $7$  per  montb    ICareh  tf,  ifoS 

Henry  Altemeaer lospector  of  CoBduita  (Proviaiofud)     leo  per  mondi    Msrck  7,  1908 

Ayes — Commissioners  McCarroll,  Bassett,  Enstis. 

Nays — None. 

Carried. 

(6)  2679 

The  Secretary  presented  a  communication  from  the  Chief  Engineer  recommending 
that  Enos  W.  Cory,  Cement  Inspector,  be  granted  thirty  days'  leave,  without  pay,  and 
on  motion,  duly  seconded,  it  was 

Resolved,  That  leave  of  absence  for  thirty  days,  without  pay,  to  begin  March  i, 
1908,  be  granted  to  Enos  W.  Cory,  Cement  Inspector. 

Ayes — Commissioners  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(7)  1368 

The  Secretary  presented  the  following  communications,  one  from  the  Counsel  to 
the  Commission  and  the  Chief  Eng^ineer,  and  one  from  the  Chief  Engineer: 

March  5,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — We  have  from  the  Secretary  a  copy  of  a  letter  from  the  City  Comptroller's 
office,  dated  February  20th,  1908,  asking  for  certain  intormation  to  enable  him  to  de- 
termine the  amount  of  rental  due  the  City  from  the  Hudson  &  Manhattan  Company 
for  the  portion  of  the  so-called  McAdoo  Tunnel  lately  put  into  operation. 

In  order  to  determine  the  length  of  the  track  at  present  in  use,  upon  which  a 
large  part  of  the  rental  is  based,  it  will  be  necessary  to  secure  from  the  Hudson  & 
Manhattan  Company  certain  maps  and  figures  which  have  not  yet  been  received. 

We  accordingly  suggest  that  the  Comptroller  be  informed  of  the  reason  for  the 
delay  in  answering  his  communication  and  advised  that  as  soon  as  this  information  is 
received,  the  Commission  will  send  him  the  information  requested  in  his  letter. 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN,  Counsel. 

(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 
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March  4,  1908. 
T»AVis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission  for  the  First  District: 

Dear  Sir — In  order  to  definitely  ascertain  the  necessary  figures  upon  which  to 
base  the  rental  of  the  McAdoo  Tunnels,  to  which  reference,  is  made  by  N.  Taylor 
Phillips,  Esq.,  Deputy  Comptroller,  in  his  communication  of  February  20th,  1908,  to  the 
Public  Service  Commission,  I  would  suggest  that  the  following  letter  be  forwarded  to 
Mr.  William  McAdoo,  President  of  the  Hudson  Companies: 

*'Dear  Sir — ^Wili  you  kindly  forward  to  this  Commission  as  early  as  possible 
drawings  showing  in  plan  and  profile  the  Tunnels  of  the  Hudson  Companies  from  the 
state  line  to  the  northerly  portion  at  present  in  operation,  as  the  same  has  been 
constructed,  together  with  drawings  of  the  several  stations  and  such  details  of  con- 
struction as  may  be  necessary  to  clearly  set  forth  the  condition  and  extent  of  the 
tunnels  as  constructed. 

Will  you  also  kindly  verify  in  writing  the  lengths  of  the  tracks  and  cross-overs, 
and  also  the  lengths  of  stations  which  were  recently  furnished  by  your  engineer  to 
one  of  our  engineers." 

Very  truly  yours, 
(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

On  motion,  duly  seconded,  the  Secretary  was  directed  to  send  the  communication 
indicated  in  the  Chief  Engineer's  letter. 

(8)  O-171 

The  Secretary  stated  that  by  direction  of  Commissioner  Maltbie,  who  was  the 
presiding  Commissioner  in  the  proceeding  concerned,  he  had  sent  the  following  com- 
munication : 

February  29th,  1908. 

Mr.  Adrian  H.  Joline  and  Douglas  Robinson,  Receivers,  New  York  City  Railway 
Co.,  621  Broadway,  New  York  City: 
Dear  Sirs — I  am  directed  by  the  Commission  to  reply  to  your  letter  of  February 
21  St,  transmitting  the  results  of  observations  upon  certain  days  upon  the  Eighth 
Avenue  line.  As  you  state  in  your  letter,  these  observations  cover  days  when  con- 
ditions were  very  abnormal,  and  apparently  seem  to  emphasize  the  importance  of  the 
matters  considered  in  the  informal  conference  held  several  days  ago.  Your  letter 
does  not  indicate  whether  you  wish  a  rehearing  upon  Order  No.  171.  You  will  recall 
that  no  one  representing  you  appeared  at  the  hearing  prior  to  the  issuance  of  this 
order;  but  if  you  desire  a  rehearing  under  Section  22  of  the  Public  Service  Commis- 
sions Law,  the  Commission  will  consider  the  application  if  you  desire  to  make  one. 

Yours  very  truly, 
(Signed)  TRAVIS  H.  WHITNEY,  Secretary. 
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(9)  0-26o 
The  Secretary  stated  that  by  direction  of  Commissioner  Maltbie,  who  was  the 

presiding  Commissioner  in  the  proceeding  concerned,  he  had  sent  the  following  com- 
munication : 

February  29th,  1908. 
Mr.  Frederick  W.  Whitridce,  Receiver,  Third  Avenue  Railroad  Company,  Sixty-fifth 
Street  and  Third  Avenue,  New  York  City: 

Dear  Sir — I  am  directed  by  the  Commission  to  reply  to  your  letter  of  February 
iSth,  and  to  state  that  the  requirements  of  Order  No.  260  are  in  accord  with  the  evidence 
presented  at  the  hearing  prior  to  the  adoption  of  the  order.  You  will  recall  that  notice 
was  served  upon  you  of  the  hearing  held  upon  February  13th,  thereby  giving  you  an 
opportunity  to  place  before  the  Commission  such  information  as  you  had  and  wished 
to  present  regarding  the  overhauling  and  repairing  of  your  rolling  stock,  which  you 
state  was  in  ''deplorable"  condition.  As  you  did  not  appear  and  as  no  one  appeared 
representing  you,  the  evidence  given  by  Mr.  McLimont,  who  examined  your  property 
and  who  reported  upon  the  facilities  at  your  disposal  and  the  time  'within  which  the 
work  could  reasonably  be  accomplished,  stood  uncontradicted. 

If  you  desire  a  rehearing  upon  the  order  under  Section  22  of  the  Public  Service 
Commission  Law,  an  application  for  such  a  rehearing  will  be  considered  and  un- 
doubtedly granted,  as  the  Commission  has  so  far  granted  a  rehearing  whenever  an 
application  has  been  made.  Unless  such  rehearing  is  requested,  the  order  as  originally 
issued  naturally  remains  in  force. 

Very  truly  yours, 
(Signed)  TRAVIS  H.  WHITNEY.  Secretary. 

(10)  O-310 
Commissioner  McCarroll  moved  the  adoption  of  the  following  order,  which  was 

duly  seconded: 

Extension  Order  (No.  310). 
J.  Monheimer, 

Complainant, 
against 

Coney  Island  and  Brooklyn  Railroad  Com- 
pany, 

Defendant. 

"Ten  cent  fare  to  Coney  Island." 

An  order,  No.  275-a,  having  been  made  herein  on  or  about  the  21st  day  of  Feb- 
ruary, 1908,  ordering  and  directing  the  Coney  Island  and  Brooklyn  Railroad  Company 
to  answer  the  complaint  herein  within  a  time  therein  specified,  and  the  said  Coney 
Island  and  Brooklyn  Railroad  Company  having,  on  March  4th,  1908,  applied  in  writing 
for  an  extension  of  such  time. 
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Now,  on  motion,  it  is 

Ordered,  That  the  time  of  the  Coney  Island  and  Brooklyn  Railroad  Company 
within  which  to  answer  said  complaint  be,  and  the  same  hereby  is,  extended  to  and 
including  the  fourteenth  day  of  March,  1908. 

Ayes — ^Commissioners    McCarroll,    Bassett.   Eustis. 

Nays — None. 

Carried. 

<iO  O-311 

Commissioner  Eustis  presented  the  following  opinion  and  order: 

In  the  Matter 
of 
Service,     regulations     and     practices     of 
the    New    York    Central    and    Hudson 
River    Railroad    Company — "Restoration 
of  Putnam  Division  Service." 
Under  order  for  hearing   No.   252,   dated 
February  11,   1908. 

OPINION. 

On  January  17th,  1908,  order  No.  211  of  this  Commission  was  issued  requiring  the 
New  York  Central  and  Hudson  River  Railroad  Company  to  make  answer  giving  the 
reasons  for' the  proposed  discontinuance  of  trains  on  the  Putnam  Division  after  mid- 
night. The  company  made  answer  thereto  on  February  3,  1908,  stating  that  the  trains 
-discontinued  on  said  division  were  as  follows: 

Train  No.  103,  leaving  155th  Street  Station  at  2:00  A.  M. 

Train  No.  105,  leaving  155th  Street  Station  at  3  :oo  A.  M. 

Train  No.  107,  leaving  155th  Street  Station  at  4:00  A.  M. 

Train  No.  106,  leaving  Yonkers  Station  at  2:25  A.  M. 

Train  No.  108,  leaving  Yonkers  Station  at  3:25  A.  M.,  and 

Train  No.  no,  leaving  Yonkers  Station  at  4:25  A.  M. 

The  company  further  stated  in  said  answer  that  "the  discontinuance  of  said  trains 
was  ordered  by  the  defendant  by  reason  of  the  fact  that  the  average  number  of  passen- 
gers carried  upon  such  trains  was  so  small  during  a  long  period  of  time  prior  to  their 
discontinuance  that  the  revenue  gained  therefrom  did  not  justify  the  expense  incurred 
in  the  running  of  said  trains." 

Upon  the  hearing  the  company's  witnesses  stated  that  the  only  reason  for  the 
discontinuance  of  the  trains  mentioned  was  that  the  revenue  gained  from  the  running 
of  said  trains  did  not  justify  the  expense  incurred.  It  appeared,  however,  from  their 
testimony  that  since  the  Putnam  Division  passed  into  the  hands  of  the  defendant  rail- 
road company  in  or  about  1893,  this  entire  Division  had  always  been  run  at  a  loss, 
the  entire  receipts  therefrom  being  far  less  than  the  cost  of  operating  the  road,  so 
that,  if  the  fact  of  a  road  not  being  a  financial  success  were  to  excuse  the  discon- 
tinuance of  trains,  the  defendant  would  be  justified  in  abandoning  this  Division  entirely. 
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It  does  not  do  this,  however,  but  discontinues  a  few  of  its  trains,  to  the  gresit  incoo- 
venience  of  the  traveling  public  and  sets  up  as  its  reason  the  fact  that  these  trains 
do  not  pay.  The  evidence  shows  that  a  large  number  of  persons  are  accommodated 
by  these  trains,  and  it  would  appear  reasonable  to  require  that  the  service  thus  discon- 
tinued be  restored.  In  fact,  it  appears  that  after  the  first  order  herein  was  issued 
and  on  or  about  January  30,  1908,  the  defendant  of  its  own  volition  restored  the  train 
leaving  155th  Street  for  Yonkers  at  4:00  A.  M.  and  returning  leaving  Yonkers  for 
155th  Street  at  4:25  A.  M.,  and  has  since  continued  said  train,  although  the  testimony 
is  to  the  effect  that  the  train  mentioned  is  less  profitable  to  the  company  than  any 
of  the  trains  that  have  not  been  restored,  and  if  it  was  reasonable  to  restore  the  train 
mentioned  which  is  less  profitable  to  the  company  than  either  of  the  other  trains  which 
have  been  discontinued,  then  it  would  not  seem  unreasonable  to  require  that  the  other 
discontinued  trains  be  restored. 

It  is  claimed  by  the  defendant  that  the  patronage  of  these  trains  has  largely  fallen 
off  since  the  construction  of  trolleys  and  subways,  which  have  reduced  the  income  of 
the  company  on  this  Division.  However,  there  is  nothing  to  show  that  if  the  defendant 
would  meet  these  changed  conditions  by  running  more  trains  and  charging  a  rate  of 
fare  that  would  enable  them  to  compete  with  the  trolleys  and  subways,  they  would 
not  recover  a  large  amount  of  their  patronage  and  do  business  at  a  profit,  instead  of 
(as  they  say)  at  a  loss,  and  it  is  altog'ether  likely  that  the  inauguration  of  the  changes 
suggested  would  bring  about  the  result  indicated,  as  a  large  part  of  the  traveling  public 
wx)uld  prefer  to  ride  in  defendant's  cars  if  the  expense  were  no  greater  than  on  the 
trolleys  and  subways. 

The  defendant  raises  the  question  of  jurisdiction,  and  claims  that  jurisdiction 
of  the  matter  in  hand  belongs  to  the  Public  Service  Commission  of  the  Second  District, 
as  the  line  mentioned  runs  from  a  point  within  one  district  to  a  point  within  the 
other  district.  Without  deciding  the  question  presented,  I  am  of  the  opinion  that 
under  subdivision  3  of  section  5  of  the  Public  Service  Commissions  Law,  the  Public 
Service  Commission  for  the  First  District  has  clearly  jurisdiction  and  power  to  make 
an  order  in  this  matter  providing  for  the  restoration  of  said  trains  between  points 
lying  wholly  within  the  First  District.    That  subdivision  is  as  follows : 

'*The  jurisdiction,  supervision,  powers  and  duties  of  the  Public  Service  Commission 
in  the  First  District  shall  extend  under  this  act  to  such  portion  of  the  lines  of  any 
other  railroad  (than  a  street  railroad)  as  lies  within  that  district,  and  to  the  person 
or  corporation  owning,  leasing,  operating  or  controlling  the  same,  so  far  as  concerns 
the  construction,  maintenance,  equipment,  terminal  facilities,  and  local  transportation 
facilities,  and  local  transportation  of  persons  or  property  within  that  district." 

As  all  stations  on  said  Putnam  Division  from  155th  Street,  to  Van  Cortlandt,  both 

inclusive,  are  within  the  First  District,  let  an  order  be  drawn  directing  and  requiring 

the  restoration  of  said  trains  between  said  points. 

Dated,  March  6,  1908. 

(Signed)        JOHN  E.  EUSTIS,  Commissioner. 
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Commissioner  Eustis  thereupon  moved  the  adoption  of  the  following  order,  which 
was  duly  seconded : 

Final  Order  (No.  311). 

In  the  Matter 
of 
The  Service,  Regulations  and  Practices  of 
the    New    York    Central    and    Hudson 
River  Railroad  Company,  "restoration  of 
Putnam  Division  service." 
Under  Order  ior  Hearing  No,  252,  dated 
February  11,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  20th  day 
of  February,  1908,  and  it  appearing  that  the  said  hearing  was  held  pursuant  to  Order 
Number  252  of  this  Commission  made  February  11,  1908,  and  returnable  on  the  20th  day 
of  February,  1908,  and  that  said  order  was  duly  served  upon  said  New  York  Central 
&  Hudson  River  Railroad  Company  on  the  13th  day  of  February,  1908,  said  order 
being  an  order  to  show  cause  why  said  railroad  company  should  not  restore  the  service 
upon  its  Putnam  EHvision  after  midnight  which  had  been  discontinued  by  taking  off 
trains  Numbers  103,  105,  106,  107,  108  and  no,  train  number  103  leaving  155th  Street  for 
Yonkers  at  2:00  A.  M.;  train  number  105  leaving  155th  Street  for  Yonkers  at  3:00 
A.  M. ;  train  number  IQ7  leaving  155th  Street  for  Yonkers  at  4  :oo  A.  M. ;  train  number 
106  leaving  Yonkers  for  155th  Street  at  2 125  A.  M. ;  train  number  108  leaving  Yonkers 
^or  155th  Street  at  3:25  A.  M.;  and  train  number  no  leaving  Yonkers  for  155th  Street 
at  4:25  A.  M.;  and  it  appearing  that  said  hearing  was  held  by  and  before  the  Com- 
mission on  the  matters  embraced  in  said  order  on  the  20th  day  of  February,  1908, 
before  Mr.  Commissioner  Eustis  presiding,  Harry  M.  Chamberlain,  Esq.,  appearing 
for  the  Commission,  A.  S.  Lyman,  Esq.,  and  E.  H.  Boles,  Esq.,  appearing  for  said 
railroad  company,  and  proof  having  been  taken  upon  said  hearing,  and  it  being  made 
to  appear  after  the  proceedings  on  said  hearing  that  said  service  was  discontinued  on 
January  19,  1908,  and  has  not  been  restored  except  that  the  train  leaving  155th  Street 
for  Yonkers  at  4:00  A.  M.,  and  returning  leaving  Yonkers  for  155th  Street  at  4:25 
A.  M.,  was  restored  on  or  about  January  30,  1908,  and  it  being  made  to  appear  after 
the  proceedings  on  said  hearing  that  the  regulations,  practices  and  service  of  said 
railroad  company  in  respect  to  the  transportation  of  persons  upon  said  line,  in  the 
City  and  State  of  New  York,  are  unjust,  unreasonable,  improper  and  inadequate  on 
account  of  discontinuance  of  said  trains  leaving  155th  Street  at  2:00  A.  M.  and  at 
3:00  A.  M.,  and  returning  to  155th  Street  as  aforesaid,  and  that  it  would  be  just, 
reasonable  and  proper  to  require  that  the  said  trains  be  restored  within  the  corporate 
limits  of  the  City  of  New  York  on  account  of  the  matters  proved  upon  the  hearing 
herein. 

And  it  appearing  in  the  judgment  of  the  Commission,  after  the  said  hearing,  that 
the  said  New  York  Central  &  Hudson  River  Railroad  Company  does  not  run  trains 
enough  upon  its  Putnam  Division  in  the  City  and  State  of  New  York,  between  the 
stations  of  155th  Street  and  Van  Cortlandt,  reasonably  to  accommodate  the  passenger 
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traffic  transported  by  or  offered  for  transportation  to  it  upon  said  lines  at  and  between 
said  stations  and  intermediate  stations  upon  said  line;  and  it  appearing  in  the  judg- 
ment of  the  Commission,  after  said  hearing,  that  an  increase  of  the  number  of  said 
company's  trains  upon  said  division  between  said  stations  in  the  City  and  State  of 
New  York  is  reasonably  necessary  to  accommodate  and  transport  the  passenger  traffic 
transported  by,  or  offered  for  transportation  to  it,  within  the  City  and  State  of  New 
York,  and  that  it  is  just,  reasonable  and  proper  for  the  accommodation  and  transporta- 
tion of  such  passenger  traffic  that  the  number  of  said  Qompany*s  trains  upon  said 
division  should  be  increased  within  the  corporate  limits  of  the  City  of  New  York  by 
the  restoration  of  the  trains  so  discontinued  and  not  yet  restored  as  aforesaid. 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered, 

(i)  That  said  New  York  Central  &  Hudson  River  Railroad  Company  be  and  it 
hereby  is  directed  and  required  to  increase  its  passenger  service  on  its  Putnam  Division 
in  the  Gty  and  State  of  New  York  by  the  addition  daily  of  one  (i)  passenger  train 
leaving  155th  Street  at  2:00  A.  M.,  and  stopping  at  High  Bridge,  Morris  Heights, 
University  Heights,  Kingsbridge  and  Van  Cortlandt,  and  returning  so  as  to  reach 
155th  Street  before  3  :oo  A.  M.,  and  stopping  at  all  of  said  stations  on  its  return,  and 
by  the  addition  of  one  (i)  passenger  train  leaving  155th  Street  at  3:00  A.  M.,  and 
stopping  at  all  of  said  stations  above  mentioned,  and  returning  to  155th  Street  stopping 
at  all  of  said  stations  and  reaching  155th  Street  not 'later  than  4:00  A.  M. 

(2)  It  is  further  ordered,  That  the  said  service  be  put  into  effect  by  said  New 
York  Central  &  Hudson  River  Railroad  Company  not  later  than  the  17th  day  of 
March,  1908,  and  continued  each  day  thereafter. 

This  order  shall  continue  in  force  until  such  time  as  the  Public  Service  Com- 
mission for  the  First  District  shall  otherwise  order. 

(3)  It  is  further  ordered.  That  said  New  York  Central  &  Hudson  River  Railroad 
Company  notify  the  Public  Service  Commission  for  the  First  District  within  five  days 
after  the  service  of  this  order  upon  it,  whether  the  terms  of  this  order  are  accepted 
and  will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(12)  0-312 

Commissioner  McCarroll  presented  the  following  order : 

Complaint  Order  (No.  312). 

Andrew  A.  Kirkpatrick, 

Complainant, 
against 
Nassau  Electric  Railroad  Company, 

Defendant. 
The  order  of  the  Commission,  being  Order  No.  312,  for  satisfaction  or  answer 
within  ten   (10)   days,  as  to  inadequate  service  on  holidays  and  Sundays  on  Fulton 
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Street  line  at  Utica  Avenue,  was  approved,  confirmed  and  ordered  filed  in  the  office  of 
the  Commission. 

(13)  0-313 
The  Secretary  presented  the  following  order: 

Complaint  Order  (No.  313). 

Elmer  A.  Allen, 

Complainant, 
against 

New    York    Central    and    Hudson    River 
Railroad  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  313,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  increased  service  at  University  Heights  station  an  New  York 
and  Putnam  Division,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the 
Commission.  * 

(14)  0-314 
Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded  : 

Hearing  Order  (No.  314). 

The  Civic  League  of  The  Bronx, 
Complainant, 
against 

New  York  Central  and  Hudson  River  Rail- 
road Company, 

Defendant. 

"Additional  local  trains  on  the  Harlem 
Division." 

Upon  the  complaint  herein,  on  which  Order  No.  23  was  issued  on  the  eighteenth 
day  of  September,  1907,  and  the  answer  of  the  New  York  Central  and  Hudson  River 
Railroad  Company  thereto,  received  on  the  fifteenth  day  of  October,  1907,  it  is 

Ordered,  That  upon  the  matters  therein,  a  hearing  be  had  on  the  19th  day  of  March, 
1908,  at  2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may 
be  adjourned,  at  the  rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of 
Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shalf  be  just  and  reasonable.  Further 

Ordered,  That  the  said  complainant  and  the  said  New  York  Central  and  Hudson 
River  Railroad  Company  be  given  at  least  ten  (10)  days'  notice  of  such  hearing,  by 
service  upon  W.  W.  Niles,  11  Wall  Street,  New  York  City,  and  upon  said  Company, 
either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing 
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said  complainant  and  said  company  be  afforded  all  reasonable  opportunity  for  presenting 
evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(15)  3186 
The  Secretary  presented  a  communication  from  the  Receivers  of  the  New  York 

City  Railway  Company  with  regard  to  the  matter  of  a  rule  as  to  standing  on  the  plat- 
forms of  pay-as-you-enter  cars,  and  a  communication  from  the  Counsel  to  the  Com- 
mission thereon;  and  it  was  understood  that  the  Chairman  would  reply  to  the  Re- 
ceivers, stating  that  an  engineer  of  the  Commission  would  make  an  inspection  of  the 
cars  and  a  report  to  the  Commission. 

(16)  0-274 
The  Secretary  presented  the  following  communication  from  the  New  York,  New 

Haven  and  Hartford  Railroad  Company,  upon  Order  No.  274  of  the  Commission  with 
regard  to  the  construction  of  the  Westchester  and  Portchester  railroads,  which  was 

ordered  filed: 

State  of  New  York. 
PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT. 

Order  No.  274. 
Answer. 

The  New  York,  New  Haven  &  Hartford  Railroad  Company,  hereby  submits  the 
following  as  its  answer  to  the  questions,  asked  in  Order  No.  274  by  the  Public  Service 
Commission  for  the  First  District,  such  answer  being  made  by  it  as  the  owner  of  the 
stock  of  the  Millbrook  Company,  which  in  turn  owns  the  stock  of  the  New  York  & 
Portchester  Railroad  Company,  which  controls  the  stock  of  the  New  York,  West- 
chester &  Boston  Railway  Company: 

First. — In  the  month  of  June,  1907,  and  not  before,  the  work  of  constructing  the 
Westchester  Railroad  was  discontinued  because  that  Company  then  was  unable,  either 
by  agreement  or  by  condemnation  proceedings,  to  obtain  real  estate  necessary  for  an 
essential  portion  of  its  right  of  way.  Owners  of  such  real  estate  refused  to  agree  to  a 
sale  thereof,  and  in  the  condemnation  proceedings  resulting  because  of  such  refusal, 
such  owners  challenged  the  validity  and  the  continued  existence  of  the  corporate  rights 
as  alleged  of  the  New  Y'ork,  Westchester  &  Boston  Railway  Company.  Such  opposi- 
tion by  property  owners  constituted  an  obstacle  to  the  construction  of  the  Westchester 
Railroad,  which  would  be  insuperable,  until  after  the  final  establishment  of  \he  legal 
validity  of  the  Westchester  charter  and  franchises. 

Thereupon  it  was  sought  to  avail  of  the  unquestioned  charter  rights  of  the  New 
York  &  Portchester  Railroad  Company  so  as  to  complete  construction  by  making 
common  use  of  the  constructed  portion  of  the  line  of  the  Westchester  Company.   With 
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this  view  an  agreement  was  made  between  the  Boards  of  Directors  of  the  Portchester 
Company  and  of  the  Westchester  Company,  to  change  the  route  of  the  Portchester 
Company  so  that  for  the  greater  part  thereof  within  the  City  of  New  York  it  should 
coincide  with  the  route  of  the  Westchester  Company. 

Accordingly,  in  April,  1907,  the  Portchester  Company  submitted  to  the  Board  of 
Estimate  and  Apportionment  of  the  City  of  New  York,  a  petition  for  leave  to  cross 
streets  in  the  Borough  of  The  Bronx  on  such  amended  route. 

Thereupon  a  minority  stockholder  of  the  Westchester  Company  brought  suit  to 
enjoin  such  proceedings,  and  in  particular  to  enjoin  the  Board  of  Estimate  and  Ap- . 
portionment  from  acting  upon  the  Portchester  Company's  application  for  a  change  of 
its  route. 

After  a  hearing  at  special  term  in  June,  1907,  Mr.  Justice  Dayton  sustained  a 
preliminary  injunction,  which,  on*  appeal  was  reviewed  and  affirmed  by  the  Appellate 
Division  in  January,  1908 — Mr.  Justice  Ingraham  and  Mr.  Justice  Patterson  dissenting 
and  holding  that  the  injunction  should  be  dissolved. 

This  suit  now  is  to  come  up  for  hearing  upon  the  merits,  and  is  set  down  for 
hearing  upon  Monday,  March  9,  under  the  opinion  of  the  Appellate  Division  (of  which 
a  copy  is  hereto  attached)  reviewing  the  entire  situation. 

Upon  December  27,  1907,  a  decision  was  rendered  by  the  Referee,  Judge  Charles 
F.  Brown,  in  the  condemnation  proceedings  in  which  Mrs.  Arabella  D.  Huntington,  as 
a  property  owner,  challenged  the  validity  of  the  Westchester  charter,  in  which  decision 
the  charter  was  sustained.  An  appeal  therefrom  to  the  Appellate  Division  for  the 
First  Department  is  now  being  perfected  by  the  property  owner. 

Until  either  the  Westchester  Company  by  reason  of  some  final  determination  sus- 
taining the  validity  of  its  charter  rights,  is  in  an  uncontested  position  to  condemn 
property,  or  the  Portchester  Company  through  the  consent  of  the  Board  of  Estimate 
to  the  crossing  of  the  streets  upon  its  amended  route,  is  in  like  position,  and  is  relieved 
from  the  injunction  at  the  instance  of  the  Westchester  minority  stockholder,  little 
progress  can  be  made  with  either  railroad,  and  certainly  it  is  not  to  the  public  interest 
that  this  particular  territory  should  be  traversed  by  three  railroads,  the  New  Haven, 
the  Portchester  and  the  Westchester. 

The  condition  as  existing  upon  December  31,  1907,  was  fully  set  forth  in  a  letter 
of  that  date  from  the  President  of  this  Company  to  the  Secretary  of  the  Board  of 
Estimate  and  Apportionment,  published  in  the  New  York  City  Record  of  Tuesday, 
January  14,  1908,  and  which  also  appears  in  the  New  York  City  Record  of  March 
4,  1908,  annexed  to  a  report  of  the  counsel  of  the  Public  Service  Commission,  First 
District,  on  the .  New  York,  Westchester  and  Boston  Railway  Company. 

Second. — From  the  foregoing,  it  will  appear  that  it  is  impracticable  for  this  Com- 
pany, merely  in  indirect  control  of  the  Westchester  Company,  to  make  any  definite 
or  categorical  answer  to  the  last  five  questions  in  Order  No.  274,  inasmuch  as  any 
answers  are  dependent  upon  the  uncertainty  of  litigation. 
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The  only  [possible  answer  is,  that  as  soon  as  it  can  be  determined  which  corporation 
is  to  construct  which  railroad,  the  work  of  construction  is  to  be  resumed;  and  that 
the  railroad  in  all  three  of  its  sections,  viz.,  from  the  Harlem  River  to  177th  Street, 
from  177th  Street  to  the  City  Line,  and  from  the  City  Line  through  the  Westchester 
localities,  is  to  be  completed  without  delay  and  upon  completion  is  to  be  put  in 
operation. 

Excepting  for  these  legal  complications  above  mentioned,  as  well  as  the  em- 
barrassing condition  of  laws  relating  to  railroad  franchises  within  the  City  of  New 
York,  it  is  probable  that  at  least  one  of  those  roads  long  since  would  have  been 
completed  and  would  be  now  in  operation. 

Dated  March  5th,  1908. 
THE  NEW  YORK,  NEW  HAVEN  &  HARTFQRD  RAILROAD  COMPANY. 

By  C.  S.  Mellen,  President. 

(17)  C-1639 
The  Secretary  presented  two  letters  from  C.  E.  Woodbridge,  complaining  as  to  the 

insufficient  stairways  at  the  Boerum  Place  station  of  the  Kings  County  Elevated  Rail- 
road, and  asking  for  additional  temporary  stairways  to  give  relief  until  the  completion 
of  the  new  station.    The  letters  were  referred  to  Commissioner  McCarrolL 

(18)  3Q50 
The  Secretary  presented  a  communication   from   the   Pioneer  Republican  Qub, 

transmitting  a  resolution  advocating  the  construction  of  a  subway  crossing  Harlem 
River  between  Second  and  Third  Avenues,  through  Southern  Bouleyard,  Willis  Ave- 
nue, Third  Avenue,  Melrose  Avenue,  161  st  Street,  Elton  Avenue,  163d  Street,  Boston 
Road,  McKinley  Square,  Clinton  Avenue,  Crotona  Avenue,  Pelham  Avenue,  Bronx 
Park  and  Boston  Road  to  the  City  line.    The  papers  were  ordered  filed. 

(19)  ^S73 
The  Secretary  presented  a  communication  from  the  Bowne  Park  Improvement 

Association,  transmitting  resolutions,  as  to  transit  improvements  in  and  to  Queens, 
which  were  referred  to  Commissioner  Bassett. 

(20)  3050 
The  Secretary  presented  a  communication  from  the  Cornucopia  Club,  transmitting 

resolutions  adopting  the  extension  of  the  elevated  structure  of  the  Subway  system  from 
180th  Street  and  Boston  Post  Road,  from  West  Farms  Road  and  Morris  Park  Avenue 
and  White  Plains  Avenue  to  East  243rd  Street,  and  stating  that  the  expense  of  such 
extension  would  be  not  more  than  three  million  dollars.  The  resolution  wis  ordered 
filed. 
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(21)  2139 

The  Secretary  presented  a  communication  from  the  Civic  Union,  inviting  the 
Coiimiission  to  be  present  at  its  meeting  at  No.  1377  Myrtle  Avenue,  Brooklyn,  on 
Friday  evening,  March  6th,  for  the  purpose  of  discussing  an  extension  to  the  proposed 
Lafayette  Avenue  Subway  to  Myrtle  Avenue  and  from  Myrtle  Avenue  to  Ridgewood 
Heights.    The  letter  was  ordered  filed. 

(22)  0-315 
Application  of  the  Interborouch  Rapid  Transit  Company  for  Approval  of  Mort- 
gage^ Bonds  and  Notes. 

The  Secretary  presented  the  following  communication  from  T.  P.  Shonts,  Chair- 
man of  the  Executive  Committee  of  the  Interbo rough  Rapid  Transit  Company,  with 
the  accompanying  petition : 

Interborough    Rapid    Transit*  Company, 
Executive  Committee,  No.  115  Broadway, 
New  York,  March  4,  1908. 

To  the  Public  Seruice  Commission  for  the  First  District: 

Gentlemen — I  hand  you   herewith  the  petition  of  Interborough  Rapid  Transit 

Company  for  the  approval  of  the  issue  of  bonds  and  the  execution  of  a  mortgage  by 

this  Company.     I  also  hand  you  with  such  petition,  as  required  by  your  rules,  the 

following  papers : 

(a)  Certified  copy  of  certificate  of  incorporation  of  Interborough  Rapid  Transit 
Company. 

(b)  Certified  copy  of  the  proceedings  for  the  increase  of  capital  stock  of  Inter- 
borough Rapid  Transit  Company  from  $25,000,000  to  $35,000,000. 

(c)  Certificate  of  proceedings  increasing  number  of  Board  of  Directors  of  Inter- 
borough Rapid  Transit  Company  from  thirteen  to  fifteen. 

(d)  Copy  trust  agreement,  Interborough  Rapid  Transit  Company  and  Windsor 
Trust  Company,  dated  May  i,  1905. 

(c)  Copy  trust  agreement,  Interborough  Rapid  Transit  Company  and  Morton 
Trust  Company,  dated  March  i,  1907. 

(f)  Copy  of  notice  of  special  meeting  of  stockholders  of  Interborough  Rapid 
Transit  Company  called  to  be  held  March  17,  1908,  for  the  purpose  of  passing  upon 
proposition  to  issue  bonds  and  execute  mortgage. 

(g)  Duplicate  original  of  proxy  issued  by  Windsor  Trust  Company,  Trustee,  to 
vote  at  special  meeting  on  the  339,128  shares  (out  of  a  total  of  350,000  shares)  of  Inter- 
borough Rapid  Transit  Company  stock  at  such  meeting. 

(h)     Copy  of  the  form  of  the  mortgage  proposed  to  be  executed. 
I  ami 

Very  respectfully  yours, 

(Signed)  T.  P.  SHONTS,  Chairman. 
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To  the  Public  Service  Commission  for  the  First  District: 

The  petition  of  Intei borough  Rapid  Transit  Company  respectfully  shows: 
That  your  petitioner  is  a  railroad  corporation  duly  incorporated  under  the  Kail- 
road  Law  pursuant  to  the  provisions  of  Chapter  544  of  the  Laws  of  1902,  being  an  act 
entitled  "An  Act  to  Amend  Chapter  Four  of  the  Laws  of  Eighteen  hundred  and  ninety- 
one  entitled  'An  Act  to  provide  for  Rapid  Transit  railways  in  Cities  of  over  one  million 
inhabitants/  "  having  been  approved  by  the  Board  of  Rapid  Transit  Railroad  Commis- 
sioners in  and  for  the  City  of  New  York,  pursuant  to  the  provisions  of  said  chapter 
544  of  the  I-aws  of  1902,  and  having  been  organized  for  the  purpose  of  undertaking 
the  construction  and  operation  (including  the  equipment  thereof)  of  the  rapid  transit 
railroad  in  the  City  of  New  York  constructed  and  in  process  of  construction  under 
contract  made  between  the  City  of  New  York  (acting  by  its  Board  of  Rapid  Transit 
Railroad  Commissioners)  and  John  B.  McDonald,  dated  February  21,  1900,  pursuant 
to  the  provisions  of  the  said  chapter  four  of  the  Laws  of  1891,  and  amendments 
thereof,  known  as  the  Rapid  Transit  Act:  and  that  your  petitioner  is  engaged  in  the 
operation  of  the  said  rapid  transit  railway,  and  also  of  an  extension  thereof,  con- 
structed and  in  process  of  construction  pursuant  to  contract  between  the  City  of  New 
York  (acting  by  its  Board  of  Rapid  Transit  Railroad  Commissioners)  and  Rapid 
Transit  Subway  Construction  Company,  dated  July  21,  1902,  under  and  pursuant  to 
assignments  to  your  petitioner  duly  made  with  the  approval  of  the  said  Board  of 
Rapid  Transit  Railroad  Commissioners  of  the  leasing  parts  of  said  respective  contracts 
for  the  construction  of  the  said  respective  rapid  transit  railroads. 

Your  petitioner  is  also  engaged  in  the  operation  of  the  elevated  railway  system 
belonging  to  Manhattan  Railway  Company  under  lease  to  it  duly  executed  by  said 
Manhattan  Railway  Company  dated  January  i,  1903. 

Your  petitioner  requests  authority  to  cxeci^tc  a  mortgage  of  all  of  its  real  estate 
and  all  of  its  interests  as  lessee  of  the  rapid  transit  railroads  above  referred  to,  derived 
by  assignment  from  John  B.  McDonald  and  Rapid  Transit  Subway  Construction  Com- 
pany, respectively,  and  the  other  property  described  in  its  proposed  mortgage,  the  form 
of  which  is  submitted  herewith,  to  secure  an  issue  of  not  to  exceed  $55,000,000  face 
value  of  its  forty-five  year  gold  mortgage  bonds,  to  be  dated  as  of  November  i,  1907. 
to  be  payable  November  i,  1952,  with  interest  at  a  rate  to  be  fixed  by  the  Board  of 
Directors  of  the  Company  from  time  to  time,  payable  semi-annually  on  the  first  days 
of  May  and  November  in  each  year,  both  principal  and  interest  to  be  payable  in  U.  S. 
gold  coin  without  deduction  for  tax.  Such  bonds  to  be  entitled  to  the  benefit  of  and 
to  be  subject  to  purchase  at  no  per  cent,  and  accrued  interest  through  the  operations 
of  a  sinking  fund  of  $300,000  per  annum,  beginning  November  i,  1910.  The  bonds  arc 
also  to  be  subject  to  payment  and  cancellation  at  the  option  of  your  petitioner  on  any 
interest  day  in  amounts  of  not  less  than  $1,000,000  face  value  at  no  per  cent,  and 
accrued  interest. 
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The  financial  condition  of  your  petitioner  is  as  follows : 
Capital    stock    outstanding $3S,ooo,ooo  oo 

Dividends  declared  thereon  during  the  past  Jive  years,  viz. : 

Subway  opened  for  operation  Oct.  27,  1904 

For  the  year  ended  Dec.  31st,  1904 5    % 

For  the  year  ended  Dec.  31st,  1905 7H% 

For  the  year  ended  Dec.  31st,  1906 8^% 

For  the  year  ended  Dec.  31st,  1907 9    % 

Outstanding  Indebtedness — 

$15,000,000  face  value  four  per  cent,  three  year  gold  notes  due  May  i,  1908,  issued 
under  trust  agreement  with  Windsor  Trust  Company,  Trustee. 

$10,000,000  face  value  three  year  five  per  cent,  gold  notes  due  March  i,  1910, 
issued  under  trust  agreement  with  Morton  Trust  Company,  Trustee. 

Neither  of  these  series  of  notes  is  secured  by  mortgage  or  pledge  of  any  property 
and  copies  of  the  trust  instruments  under  which  the  same  are  issued  are  submitted 
herewith. 

Other  Indebtedness — 

Time  and  demand  loans $5,120,172  55 

Accounts  payable   5,232,553  5^ 

$10,352,726  II 

The  railroads  and  equipment  operated  by  your  petitioner  and  those  described  in  the 
respective  contracts  above  referred  to  which  are  on  record  in  your  office,  and  de- 
tailed statements  of  the  equipment  w^hich  have  already  been  filed  with  you,  or  your 
predecessors,  the  Board  of  Rapid  Transit  Railroad  Commissioners.  The  cost  of  the 
equipment  of  the  said  railroads  to  December  31,  1907,  was  $26,056,641.91. 

A  statement  of  the  actual  cash  cost  of  the  properties  included  in  the  proposed 
mortgage  is  annexed  hereto  as  a  part  of  this  petition. 

339,128  shares  of  your  petitioner's  capital  stock  is  owned  by  Interborough-Metro- 
politan  Company,  a  domestic  business  corporation,  and  pledged  to  the  Windsor  Trust 
Company  under  a  trust  indenture  to  it  by  Interborough-Metropolitan  Company,  dated 
March  5,  1906,  to  secure  an  issue  of  its  four  and  half  per  cent,  bonds.  Each  of  said 
trust  agreements  under  which  said  respective  series  of  notes  of  your  petitioner  above 
referred  to  was  issued  provides  that  in  case  the  company  shall  mortgage  its  lease-hold 
interest  in  the  rapid  transit  railroad  in  the  City  of  New  York,  or  in  Manhattan  Rail- 
way, or  pledge  any  of  the  capital  stock  of  Rapid  Transit  Subway  Construction  Com- 
pany or  New  York  &  Queens  County  Railway  Company  owned  by  it  (the  agreement 
securing  the  $10,000,000  note  issue,  also  including  the  stocks  of  New  York  &  Long 
Island  Traction  Company  and  Long  Island  Electric  Company),  prior  to  the  payment 
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of  the  said  notes,  such  mortgage  or  pledge  shall  be  in  part  for  the  benefit  and  security 
of  the  holders  of  said  notes  and  coupons,  and  shall  expressly  provide  that  said  notes 
and  coupons  shall  have  a  lien  upon  the  premises  and  property  so  mortgaged  or  pledged 
equal  to  the  lien  of  any  other  obligations  of  the  company  which  may  be  secured  there- 
by. The  mortgage  will  directly  secure  payment  of  these  notes  until  the  same  shall  be 
exchanged  for  bonds  issued  under  the  mortgage  or  retired  or  otherwise  cancelled. 

Your  petitioner  further  shows  that  the  purposes  for  which  it  desires  to  issue  its 
said  bonds  are  as  follows: 

To  be  set  aside  and  reserved  for  the  following  purposes,  viz. : 

For  the  purchase  or  retirement  of  the  $15,000,000,  face  value,  four  per  cent,  three 
year  gold  notes  of  the  company  maturing  May  i,  1908,  not  exceeding  $18,000,000. 

For  the  purchase  or  retirement  of  the  $10,000,000  three  year  five  per  cent,  gold 
notes  maturing  March  i,  1910,  not  exceeding  $12,000,000  face  value  (provision  is  made 
for  the  event  of  an  extension  of  either  of  said  issues  of  gold  notes  by  depositing  as 
collateral  security  for  the  payment  thereof  the  amount  of  bonds  so  reserved  with 
respect  to  each  of  said  issues). 

The  remainder  of  the  bonds  to  be  issued  from  time  to  time  only  for  the  purposes 
enumerated  in  section  7  of  Article  II  of  the  trust  deed  (conforming  to  the  restrictions 
with  respect  to  the  voting  or  consenting  power  of  the  stock  of  Interborough  Rapid 
Transit  Company  pledged  thereunder  in  the  trust  agreement  between  Interborough- 
Mctropolitan  Company  and  Morton  Trust  Company,  as  Trustee,  dated  March  5,  1906), 
being  briefly,  to  pay  for  construction  or  acquisition  of  or  improvements,  betterments, 
additions  to.  extensions  of  or  in  payment  for  lines  of  rapid  transit  railway  in  the 
City  of  New  York  and  other  lines  of  railway  of  any  character  in  said  City  owned  or 
leased  by  a  corporation  at  least  ninety  per  cent,  of  whose  stock  is  owned  by  Inter- 
borough Company,  or  to  fund  or  refund  the  indebtedness  of  said  company  contracted 
for  one  or  more  of  said  purposes,  or  indebtedness  of  any  other  company  assumed  or 
guaranteed  by  Interborough  Company  and  contracted  for  one  of  said  purposes.  Bonds 
issued  under  said  section  7  are  to  be  authenticated  and  delivered  from  time  to  time 
only  upon  proof  of  facts  authorizing  such  issue,  and  except  when  used  to  reimburse 
the  company  for  expenditures  incurred  for  one  or  more  of  the  authorized  purposes, 
proceeds  of  sale  are  to  be  deposited  with  the  trustee  and  applied  only  to  the  purposes 
authorized  and  upon  proof  made  as  provided  in  said  section  7. 

Your  petitioner  prays  for  authority  to  at  once  issue  the  following  amounts  of  bonds 
of  the  said  total  proposed  issue,  viz. : 

For  the  purpose  of  securing  the  payment  or  extension  of  the  said  four  per  cent, 
three  year  gold  notes  maturing  May  I,  1908,  $18,000,000. 

For  the  purpose  of  refunding  other  indebtedness  of  Interborough  Company  (time 
and  demand  loans  and  accounts  payable)  incurred  for  one  or  more  of  the  purposes 
in  section  7  of  Article  II  of  the  mortgage  specified  $12,000,000. 
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The  said  mortgage  has  been  authorized  by  the  board  of  directors  of  Interborough 
Rapid  Transit  Company  and  a  special  meeting  of  the  stockholders  has  been  called 
to  be  held  March  17,  1908,  for  the  purpose  of  considering  and  acting  upon  the  propo- 
sition to  issue  said  bonds  secured  by  said  mortgage.  The  Windsor  Trust  Company, 
Trustee,  as  the  holder  of  339,128  shares  of  the  stock  of  your  petitioner,  has  executed 
a  proxy  in  favor  of  nominees  of  said  Interborough-Metropolitan  stock  to  vote  upon  the 
same  at  said  special  meeting  for  the  purpose  of  authorizing  said  mortgage,  and  your 
petitioner  files  herewith  a  duplicate  original  of  said  proxy. 

Your  petitioner  further  shows  that  $30,000,000  face  value  of  the  bonds  proposed 
to  be  issued  by  it,  as  aforesaid  are  to  be  used  as  follows,  viz:  $18,000,000  for  the 
purpose  of  refunding  or  securing  the  extension  of  time  of  payment  of  its  said 
$i5iOOO,ooo  face  value  of  gold  notes  which  mature  May  i,  1908,  as  above  mentioned, 
and  that  $12,000,000  face  value  of  said  bonds  are  to  be  employed  for  the  purpose 
of  discharging  or  refunding  its  above  mentioned  current  unsecured  obligations,  aggre- 
gating the  sum  of  $10,352,726.11  which  obligations  were  principally  incurred  for  the 
following  purposes,  viz.: 
Excess  cost  of  that  part  of  the  Brooklyn  Extension  of  the  Subway  in 

operation  December  31st,  1907 $2,624,910  07 

On  account  of  equipment  of  Subway  under  Contracts  Nos.   i    and  2 

with  the  City  of  New  York 7,727,816  04 


$10,352,726  II 


Your  petitioner  further  shows  that  no  contract  has  yet  been  made  for  the  sale 
of  said  bonds. 

Your  petitioner  further  shows  that  none  of  the  outstanding  stock  or  other  ob- 
ligations have  been  issued  or  used  in  capitalizing  any  franchise  or  right  to  own,  operate 
or  enjoy  any  franchise  or  any  contract  for  consolidation  or  lease;  that  $21,400,000 
of  the  stock  was  issued  for  cash  (2,300,000  thereof  at  110%)  and  $13,600,000  par 
value  thereof  was  issued  to  pay  for  the  acquisition  of  the  capital  stock  of  other 
corporations,  including  all  the  capital  stock  of  Rapid  Transit  Subway  Construction 
Company,  and  for  the  interests  of  all  parties  other  than  Rapid  Transit  Subway  Con- 
struction Company  in  the  lease  of  the  rapid  transit  railroad  constructed  under  con- 
tract between  John  B.  McDonald  and  the  City  of  New  York,  dated  February  21,  1900, 
and  the  agreements  amendatory  thereof  and  supplemei;tal  thereto  (including  $27,500 
of  bonds)  and  services  rendered  in  connection  with  such  acquisition. 

Your  petitioner,  therefore,  prays  that  the  Commission  will  approve  the  execution  by  it 
of  its  said  proposed  mortgage  and  the  immediate  issue  by  it  of  the  following  amounts 
of  bonds  secured  thereby,  viz. :  ( i )  Bonds  to  an  amount  not  exceeding  $18,000,000 
for  the  purpose  of  refunding  or  securing  the  extension  of  its  said  series  of  $15,000,000 
face  value  gold  notes  maturing  May  i,  1908;  and  (2)  Bonds  to  the  amount  of  $12,- 
000,000,  face  value,  for  the  purpose  of  funding  or  discharging  its  present  outstanding 
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indebtedness   (other  than  its  gold  notes)    and  of  providing  funds  for  its  immediate 
needs. 

Your  petitioner  further  shows  that  it  has  not  yet  concluded  negotiations  for  the 
payment  or  extension  of  its  said  four  per  cent,  three  year  gold  notes,  maturing  May  i, 
1908,  nor  for  the  sale  of  the  new  bonds  to  meet  its  above  mentioned  current  obliga- 
tions, and  it  may  be  found  necessary  that  your  petitioner  should  issue  its  promissory 
notes  in  extension  of  the  said  four  per  cent,  three  year  gold  notes  and  secure  the  pay- 
ment of  such  exten^d  notes  by  the  pledge  of  the  $18,000,000  face  value  of  bonds  re- 
served for  that  purpose  in  the  proposed  new  mortgage,  and  to  sell  its  notes  secured 
by  the  pledge  of  the  new  bonds  to  provide  funds  to  meet  its  above  mentioned  current 
unsecured  obligations.  Your  petitioner,  therefore,  also  prays  that  the  Commission  will 
approve  the  issue  by  it  of  its  promissory  notes  to  an  amount  not  exceeding  $25,000,000, 
to  be  dated  May  i,  1908,  to  be  payable  not  exceeding  three  years  from  date,  with 
interest  payable  semi-annually  at  such  rate  as  may  be  agreed  upon  by  your  petitioner's 
board  of  directors,  not  exceeding  six  per  cent,  per  annum,  and  to  secure  the  said  ex- 
tended notes  by  the  pledge  of  not  exceeding  $30,000,000  face  value  of  the  said  proposed 
new  mortgage  bonds,  in  accordance  with  the  provisions  of  the  proposed  mortgage  sub- 
mitted herewith. 

Your  petitioner  further  prays  that  your  Commission,  as  the  Successor  to  tfic 
Board  of  Rapid  Transit  Railroad  Commissioners  in  the  City  of  New  York  and  pur- 
suant to  the  terms  of  the  contracts  for  the  construction,  maintenance  and  operation 
of  said  railroads,  respectively,  will  consent  to  the  mortgage  of  the  leases  of  the  rapid 
transit  railroads  from  the  City  of  New  York  assigned  to  your  petitioner  as  afore- 
said. 

INTERBOROUGH  RAPID  TRANSIT  COMPANY, 

By     (Signed)     T.  P.  Shonts, 
Chairman  Executive  Committee. 
County  of  New  York,  ss. : 

T.  P.  Shonts,  being  duly  sworn,  says  he  is  an  officer,  to  wit,  Chairman  'of  the 
Executive  Committee,  of  Interborough  Rapid  Transit  Company,  the  above  named 
petitioner;  that  he  has  read  the  foregoing  petition  and  the  same  is  true  to  the  best 
of  his  knowledge,  information  and  belief. 

(Signed)  T.  P.  SHONTS. 

Sworn  to  and  subscribed  to  before  me 
this  4th  day  of  March,   1908. 
(Signed)     Earl  E.  Starhard^ 

Notary  Public,  N.  Y.  County. 

[seal] 

Interborough  Rapid  Transit  Company 

Statement  of  Cash  Cost  of  Properties  Included  in  the  Proposed  Mortgage. 

Value  of  Leases  of  Subway  taken  at  actual  amount  of  cash  expended  for  ' 

equipment,  and  the  actual   amount   for   construction,  in  excess  of 

amount  received  from  City  of  New  York $35752,698  98 
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Real  Estate  not  included  in  equipment 196,814  33 

Capital   Stock  of   Rapid   Transit    Subway   Construction   at   par,   being 

amount  paid  in  cash 6,000,000  00 

Stocks  and  Bonds  of  the  following  named  companies  at  cash  cost  to  In- 
terborough  Rapid  Transit  Company: 

/  Subway  Realty  Company $2,106,265  84 

New    York    &    Queens    County   Railway   Com- 
pany           2,900,15167 

New  York  &•  Long  Island  Traction  Company 744,557  76 

Long  Island  Electric  Railway  Company 612,820  83 

6,363,796  10 

Manhattan  Guaranty  Fund,   (which  by  the  agreement,  under  which  the 

Gold  Notes  maturing  May  i,  1908,  were  issued,  is  appropriated  to 

the  security  of  the  gold  notes) 4,057,986  59 

Amounts    due    from    Companies    whose    stocks    are    included    in    the 
mortgage :  , 

New  York  &  Queens  County  Railway  Company..       $732,000  00 

New  York  &  Long  Island  Traction  Company 50,000  00 

Subway   Realty   Company 942,122  72 

1,724,122  72 


$54,095,418  72 


The  foregoing  represents  the  actual  cash  invested  in  the  properties  mentioned  and 
the  actual  cash  advances  made  to  the  Companies  specified,  all  as  of  December  31,  1907. 
This  statement  does  not  include  the  capitalized  value  of  the  subway  leases  or  the  Man- 
hattan Railway  lease,  nor  the  amount  invested  in  the  New  York  and  Long  Island 
Railroad  ("Steinway  Tunnel")  about  $7,500,000,  nor  the  amounts  due  from  the  City 
of  New  York  on  Subway  Contracts  Nos.  One  and  Two,  nor  materials  and  supplies 
and  other  current  assets. 

(Signed)  T.  P.  SHONTS,  Chairman   Executive  Committee. 

On  motion,  duly  seconded,  the  following  resolution  was  thereupon  adopted : 
Hearing  Order  (No.  315). 

Whereas,  The  Public.  Service  Commission  for  the  First  District  has  received  the 
petition  of  the  Interborough  Rapid  Transit  Company,  verified  the  4th  day  of  March, 
1908,  praying 

(i)  That  the  Commission  approve  the  execution  by  said  company  of  a  mortgage 
of  all  of  its  real  estate  and  all  of  its  interests  as  lessee  of  rapid  transit  railroads  and 
other  property  described  in  said  proposed  mortgage,  a  form  of  which  mortgage  is 
submitted  with  said  petition  to  secure  an  issue  of  not  to  exceed  Fifty-five   Million 
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Dollars   ($55,000,000),  face  value  of  its   forty-five  year  gold  mortgage  bonds,  to  be 
dated  as  of  November  i,  1907,  payable  November  i,  1952. 

(2)  That  authority  be  given  to  it  by  the  Commission  to  issue  immediately  the 
following  amounts  of  said  bonds,  namely:  Eighteen  Million  Dollars  ($18,000,000),  face 
value  of  said  bonds,  for  the  purpose  of  refunding  or  securing  the  extension  of  Fifteen 
Million  Dollars  ($15,000,000),  face  value  gold  notes  of  said  company  maturing  May  i, 
1908;  Twelve  Million  Dollars  ($12,000,000),  face  value  of  said  bonds,  for  the  purpose  of 
refunding  or  discharging  its  present  outstanding  indebtedness  (other  than  its  gold 
notes)    and  of  providing  funds  for  its  immediate  needs. 

(3)  That  authority  be  given  to  it  by  the  Commission  to  issue  its  promissory 
notes  to  an  amount  not  exceeding  Twenty-five  Million  Dollars  ($25,000,000),  to  be  dated 
May  I,  1908,  payable  at  not  exceeding  three  years  from  date,  with  interest  semi-annually 
not  exceeding  six  per  cent,  per  annum,  and  to  secure  the  said  extended  notes  by  the 
pledge  of  not  exceeding  Thirty  Million  Dollars  ($30,000,000),  face  value  of  the  said 
proposed  new  mortgage  bonds. 

(4)  The  consent  of  the  said  Commission,  as  successor  .to  the  Board  of  Rapid 
Transit  Railroad  Commissioners  in  The  City  of  New  York,  and  pursuant  to  the  terms 
of  the  contracts  for  the  construction,  maintenance  and  operation  of  said  rapid  transit 
railroads,  to  the  said  mortgage  of  the  leases  of  the  rapid  transit  railroads  from  The 
City  of  New  York  assigned  to  said  petitioner. 

Resolved,  That  the  said  petition  of  the  said  Interborough  Rapid  Transit  Company 
be  heard  by  and  before  the  Public  Service  Commission  for  the  First  District  on  Mon- 
day, March  16,  1908,  at  2.30  o'clock  in  the  afternoon,  and  that  the  said  company  publish 
a  notice  of  the  said  application  and  of  the  time  and  place  of  the  said  hearing  in  the 
following  newspapers,  namely :  "New  York  Herald"  and  "Mail  and  Express,"  published 
in  the  Borough  of  Manhattan,  in  the  City  of  New  York,  at  least  three  days,  in  suc- 
cession before  said  hearing,  and  file  proof  of  such  publication  with  the  Secretary  of 
this  Commission  on  or  before  the  opening  of  the  said  hearing. 

Ayes — Commissioners  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

The  notice  referred  to  in  the  above  resolution  being  as  follows: 
Notice  is  hereby  given  that  an  application  and  petition  of  the  Interborough  Rapid 
Transit  Company  to  the  Public  Service  Commission  for  the  First  District,  has  been 
made,  praying 

(i)  That  the  Commission  approve  the  execution  by  said  company  of  a  mortgage 
of  all  of  its  real  estate  and  all  of  its  interests  as  lessee  of  rapid  transit  railroads  and 
other  property  described  in  said  proposed  mortgage,  a  form  of  which  mortgage  is 
submitted  with  said  petition  to  secure  an  issue  of  not  to  exceed  Fifty-five  Million 
Dollars  ($55,000,000),  face  value  of  its  forty-five  year  gold  mortgage  bonds,  to  be  dated 
as  of  November  i,  1907,  payable  November  i,  1952. 
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(2)  That  authority  be  given  to  it  by  the  Commission  to  issue  immediately  the 
following  amounts  of  said  bonds,  namely:  Eighteen  Million  Dollars  ($18,000,000), 
face  value  of  said  bonds,  for  the  purpose  of  refunding  or  securing  the  extension  of 
Fifteen  Million  Dollars  ($iS,ocx),ooo),  face  value  gold  notes  of  said  company  maturing 
May  I,  1908;  Twelve  Million  Dollars  ($i2;ooo,ooo),  face  value  of  said  bonds,  for  the 
purpose  of  refunding  or  discharging  its  present  outstanding  indebtedness  (other  than 
its  gold  notes)  and  of  providing  funds  for  its  immediate  needs. 

(3)  That  authority  be  given  to  it  by  the  Commission  to  issue  its  promissory 
notes  to  an  amount  not  exceeding  Twenty-five  Million  Dollars  ($25,000,000),  to  be  dated 
May  I,  1908,  pyaable  at  not  exceeding  three  years  from  date,  with  interest  semi-annually 
not  exceeding  six  per  cent,  per  annum,  and  to  secure  the  said  extended  notes  by  the 
pledge  of  not  exceeding  Thirty  Million  Dollars  ($30,000,000),  face  value  of  the  said 
proposed  new  mortgage  bonds. 

(4)  The  consent  of  the  said  Commission,  as  successor  to  the  Board  of  Rapid 
Transit  Railroad  Commissioners  in  The  City  of  New  York,  and  pursuant  to  the  terms 
of  the  contracts  for  the  construction,  maintenance  and  operation  of  said  rapid  transit 
railroads,  to  the  said  mortgage  of  the  leases  of  the  rapid  transit  railroads  from  The 
City  of  New  York,  assigned  to  said  petitioner. 

And  that  said  application  and  petition  will  be  heard  by  the  said  Commission  at  its 
office,  Number  154  Nassau  Street,  Borough  of  Manhattan,  New  York  City,  on  Monday, 
March  16,  1908,  at  2.30  o'clock  in  the  afternoon. 
Dated  New  York,  March      ,  1908. 

INTERBOROUGH   RAPID  TRANSIT   COMPANY, 

By ' 

i23)  2090 

Commissioner  Bassett  stated,  as  to  a  communication  from  John  H.  O'Brien,  Com- 
missioner of  Water  Supply,  Gas  and  Electricity,  with  reference  to  high  pressure  water 
mains  in  Center  Street,  which  had  been  referred  to  him,  that  he  had  had  a  conference 
in  his  office,  between  engineers  of  the  Commission,  and  engineers  from  the  Water 
Department,  and  that  a  satisfactory  understanding  had  been  arrived  at;  and  presented 
the  following  communication  from  the  Chief  Engineer  with  regard  thereto : 

March  3.  1908. 
Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First 
District: 
Dear  Sir — In  reference  to  the  report  of  I.  M.  de  Varona,  Esq.,  Chief  Engineer  of 
the  Department  of  Water  Supply,  dated  February  28,  a  copy  of  which  was  trans- 
mitted to  the  Public  Service  Commission  by  Hon.  John  H.  O'Brien,  Commissioner, 
under  date  of  March  2nd,  1908,  I  beg  to  report,  as  follows,  referring,  seriatim,  to  items 
in  the  letter  of  Mr.  de  Varona: 
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At  Bowery  &  Delancey  Street: 

No  change  has  been  made  in  the  elevation  of  the  roof  of  the  Delancey  Street 
Subway  at  the  Bowery.     The  distance  from  the  street  surface  to  the  extreme  top  of 
the  roof  within  the  limits  of  the  Bowery  roadway,  will  be  in  excess  of  22  ft.    This 
obviously  cannot  interfere  with  pipes  near  the  surface. 
Bowery  &  Canal  Street: 

No  change  has  been  made  in  the  elevation  of  the  top  of  the  structure  td  be  built 
on  Canal  Street.  The  original  plans,  however,  required  a  change  in  the  high-pressure 
main,  as  well  as  other  mains  in  the  street,  which  changes  are  still  necessary. 

The  subway  contractor  under  his  contract  with  the  City  is  required  to  support  all 
sub-surface  structures  and  to  make  all  necessary  changes  in  the  same  at  his  own  ex- 
pense. 

Broome  &  Centre  Streets: 

There  has  been  a  change  in  the  elevation  of  the  roof  of  the  structure  at  Broome 
Street  &  Centre  Street,  but  under  the  present  plan  there  will  be  6  ft.  clear  between 
the  top  of  the  subway  structure  and  the  street  surface,  and  an  additional  depth  of 
about  3^  ft.  9  ins.  can  be  obtained  by  leaving  a  depression  between  the  girders  which 
span  the  structure  at  this  point,  making  a  depth  of  a  little  less  than  10  ft.  between  th« 
street  surface  and  the  too  of  the  subway  structure.  It  is  not  clear  why  a  cut-out 
should  be  made,  but  if  necessary  it  could  be  done  by  a  shut-off  of  eight  hours.  There 
will  be  no  vent  chambers  constructed  at  Broome  &  Centre  Sts. 
Canal  Street  between  Centre  Street  &  Bowery: 

A  request  that  the  high-pressure  main  be  omitted  from  Canal  Street  between 
Bowery  &  Centre  Street,  was  made  to  the  Department  of  Water  Supply  in  July,  and 
a  short  time  later  request  was  made  that  the  hydrants  and  their  connections  be  omitted 
until  after  the  subway  structure  was  completed.  The  Water  Department  would  not 
comply  with  this  reauest,  but  did  change  the  location  from  the  south  to-  the  north  side 
of  Canal  Street.  The  16-inch  main  has  been  laid  from  the  Bowery  westward  to  Mul- 
berry Street,  and  eastward  from  the  west  side  of  Centre  Street  to  Baxter  Street.  The 
Degnon  Contracting  Co.  has  a  dumping  platform  located  east  of  Baxter  Street,  under 
which  the  16-inch  main  could  be  laid,  if  the  Water  Department  desires  to  do  so. 

Regarding  the  latter  part  of  the  statement  under  the  heading  "Canal  Street  be- 
tween Centre  Street  &  Bowery,"  I  beg  to  state  that  in  the  roof  of  the  structure,  no 
change  has  been  made  from  Mulberry  Street  eastward,  and  on  Canal  Street,  from 
Mulberry  Street  westward,  it  offers  an  ample  clearance  for  sub-surface  structures. 

The  statement  that  "the  time  for  completion  on  the  part  of  the  contractors"  has 
been  extended,  is  erroneous.    On  the  contrary,  they  have  conceded  five  months  in  their 
contract  time  by  reason  of  the  change  of  plan  for  Section  9-0-2. 
Chambers  Street  between  Park  Row  &  Centre  Street: 

The  24-inch  line  in  Chambers  Street  is  supported  in  the  air  as  stated.  The  Chief 
Engineer  of  the  Department  of  Water  Supply,  has  been  requested  to  advise  as  to  the 
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lateral  or  other  supports  which  in  his  judgment  are  necessary  to  properly  support  the 

main,  but  has  failed  to  do  so. 

Centre  Street  between  Chambers  &  Broome  Streets: 

The  statement  that  provision  for  the  high-pressure  mains  would  be  made  in  the 
pipe  galleries  as  originally  planned,  is  correct.  The  pipe  galleries  have  been  modi- 
fied, restricting  them  to  ducts,  but  the  roof  remains  unchanged. 

Under  the  present  plan  there  will  be  from  i  to  2  ft.  more  cover  over  the  roof  than 
was  called  for  under  the  original  contract  plans,  and  there  will  be  a  space  along  the 
side  of  the  subway  structure  for  the  location  of  20-inch  high-pressure  lines,  and  suf- 
ficient cover  can  be  obtained  over  this  line  within  the  limits  mentioned  above.  In  like 
manner,  space  will  be  provided  for  the  hydrants  and  hydrant  connections. 
Matt  Street  between  Park  Row  and  Canhl  Street: 

The  statement  that  the  laying  of  the  12-inch  high-pressure  main  has  been  delayed 
by  reason  of  the  construction  of  the  large  sewer,  is  correct.  Had  the  main  been  laid 
before  the  sewer  was  built,  however,  the  same  danger  to  the  main  from  settlement 
would  have  existed  as  exists  now. 

The  plans  of  the  Subway  on  Centre  &  Canal  Sts.,  to  which  reference  is  made,  were 
furnished  by  the  Division  Engineer  in  charge,  to  the  Assistant  Engineer  of  the  Water 
Department  for  convenience  in  discussing  pipe  changes,  as  they  might  from  time  to 
time  become  necessary. 

It  was  not  customary  in  the  construction  of  Contracts  i  and  2,  to  furnish  detail 
plans  of  these  contracts  to  the  Water  Department  prior  to  beginning  work.  As  the 
work,  however,  progressed  and  it  became  necessary  to  change  sub-surface  structures, 
plans  showing  the  proposed  changes  in  the  water  mains  were  prepared,  the  approval 
of  which  by  the  Chief  Engineer  of  the  Department  of  Water  Supply  was  obtained 
before  the  contractor  was  permitted  to  make  the  necessary  changes. 

As  to  the  length  of  time  the  high-pressure  system  will  be  affected  by  the  con- 
struction of  the  subway,  the  looo  contracts  are  required  to  be  completed  by  February 
1909,  and  there  is  no  reason  at  this  time  to  expect  that  the  construction  will  be  de- 
layed beyond  that  date. 

Regarding  the  acknowledgment  of  correspondence,  the  two  letters ,  referred  to 
from  the  Water  Department,  were  answered  in  one,  by  my  letter  to  you  of  February 
21,  1908. 

Division  Engineer  Clark  informs  mc  that  he  has  frequently  requested  the  several 
engineers  of  the  Department  of  Water  Supply,  to  communicate  directly  with  him  when- 
ever they  have  any  occasion  to  find  fault  with  or  criticise  the  work  of  the  several 
contrrctors  engaged  on  the  Brooklyn  loop  lines,  to  the  end  that  proper  and  necessary 
steps  may  be  taken  without  undue  delay,  looking  to  the  protection  of  the  mains  of  the 
Department  of  Water  Supply. 
6th  Avenue,  14th  Street  to  2'Krd  Street: 

This  reference  seems  hardly  necessary,  in  view  of  the  fact  that  the  franchise  for 
this  work  contains  provision  that  permits  for  the  work  shall  be  obtained  from  the  sev- 


S40 

eral  City  Departments.  The  revised  charter  provided  that  no  changes  shall  be  made 
in  the  sub-surface  structures,  without  the  permission  and  approval  of  the  Commis- 
sioner of  Water  Supply,  Gas  &  Electricity,  and  the  work  on  Sixth  Avenue,  as  far  as 
pipe  changes  are  concerned,  is  being  done  under  this  provision. 

In  addition  to  the  above  facts,  I  am  advised  that  some  five  or  six  weeks  ago  a 
contract  was  made  between  the  Department  of  Water  Supply,  Gas  &  Electricity  and 
The  Degnon  Contracting  Company,  contractors  for  the  Sixth  Avenue  section  of  the 
McAdoo  Tunnel,  wherebv  the  contractors  obtained  the  right  to  cut  out  all  the  cross 
lines — high-pressure  system — for  a  period  of  six  months,  and  upon  their  restoration 
to  maintain  them  for  a  period  of  one  year  following;  that  The  Degnon  Contracting 
Co.  have  furnished  a  bond  to  the  Dppartment  of  Water  Supply,  Gas  &  Electricity, 
binding  them  to  the  faithful  performance  of  the  several  provisions  of  their  contract 
with  the  Water  Department. 

I  enclose  herewith  for  vour  information,  correspondence  between  the  contractors, 
the  division  engineer  in  charge  of  the  work,  and  Mr.  de  Varona,  relative  to  the  ques- 
tion of  high-pressure  mains. 

Very   truly  yours, 
(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

Commissioner  Bassett  moved,  and  it  was  duly  seconded,  that  the  Secretary  be 

directed  to  send  the  following  communication  to  John  H.  O'Brien,  Commissioner  of 

Water  Supply,  Gas  and  Electricity : 

March  6th,  1908. 

Hon.  John  H.  O'Brien,  Commissioner,  Department  of  Water  Supply,  Gas  and  Elec- 
tricity, 13-21  Park  Row,  New  York  City. 
Dear  Sir — In  order  that  no  time  should  be  lost  in  bringing  the  engineers  of  our 
Commission  into  a  right  understanding  with  your  engineers,  the  Commission  imme- 
diately on  the  receipt  of  yours  of  March  2nd  appointed  an  hour  for  a  conference  at 
this  office.  This  conference  was  held  on  March  5th,  during  which  the  entire  matter 
was  traversed.  A  letter  dated  March  3rd,  which  had  been  submitted  to  the  Commission 
by  Chief  Engineer  Seaman,  was  read  at  that  time  and  your  engineers  requested  that 
a  copy  might  be  sent  to  them.  We  enclose  a  copy  herein.  The  Commission  has  in- 
structed me  to  say  that  they  hope  that  as  a  result  of  this  conference  there  will  be  a 
better  understanding  of  our  respective  positions,  and  assure  you  that  the  Commission 
will  at  all  times  do  everything  in  their  power  to  embarrass  your  work  as  little  as 
possible.  We  have  referred  to  our  counsel  certain  points  involved  and  will  advise  you 
further  on  the  subject  within  a  few  days. 

Very  truly  yours, 

Secretary. 
Ayes — Commissioners  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 


541 

(24)  0-316 

Commissioner  Bassett  presented  the  following  opinion  in  the  matter  of  complaints 

of  Bird  S.  Coler: 

OPINION. 

In  the  month  of  March,  1907,  the  defendant  companies  were  requested  by  the  Bor- 
ough authorities  of  the  Borough  of  Brooklyn  to  repair  the  pavement  on  certain  streets 
in  said  Borough,  -but  said  companies  failed  to  comply  with  said  request,  or  complied 
therewith  only  in  part,  whereupon,  in  the  month  of  October,  1907,  the  Borough  authori- 
ties made  and  served  what  they  call  a  "peremptory  notice"  requiring  the  de^ndants  to 
repair  the  pavement  on  a  portion  of  said  streets  within  thirty  days  thereafter  as  pro- 
vided by  section  98  of  the  Railroad  Law.  The  defendant  companies  having  failed  to 
make  the  repairs  mentioned  within  the  time  prescribed,  complaints  were  filed  with  this 
Commission  by  Bird  S.  Coler,  President  of  the  Borough  of  Brooklyn,  setting  forth  the 
facts  and  asking  the  Commission  for  relief.  Copies  of  these  complaints  were  trans- 
mitted to  the  defendants,  accompanied  by  the  usual  complaint  orders  requiring  the  de- 
fendants concerned  to  satisfy  the  matters  complained  of  or  to  make  answer  within  ten 
days  thereafter.  The  defendants  filed  various  answers  with  the  Commission,  and 
upon  the  complaints  and  these  answers  orders  No.  189,  No.  190  and  No.  191  were  issued 
on  January  6th,  1908,  returnable  on  January  21st,  1908,  which  brought  on  the  hearing 
herein.  As  all  these  orders  were  returnable  at  the  same  time,  all  three  cases  were  con- 
solidated and  tried  together.  The  hearing  was  had  on  January  21st,  1908,  and,  by  ad- 
journments duly  had,  on  January  28th,  1908  and  February  4th,  1908. 

Order  No.  189  has  reference  to  Farragut  Road  between  Ocean  Avenue  and  East 
26th  Street. 

Order  No.  190  has  reference  to  Vanderbilt  Avenue,  between  Park  Avenue  and 
Myrtle  Avenue ;  Nassau  Avenue  between  Diamond  Street  and  Morgan  Avenue ;  Frank- 
lin Street,  between  Kent  Avenue  and  Commercial  Street;  Manhattan  Avenue,  between 
Driggs  Avenue  and  Newtown  Creek,  and  Driggs  Avenue  between  South  4th  Street  and 
South  I2th  Street.  . 

Order  No.  iQi  has  reference  to  Marcy  Avenue,  between  Flushing  Avenue  and  Mid- 
dleton  Street. 

.  Section  98  of  the  Railroad  Law  so  far  as  applicable  to  paving,  is  as  follows : 

"Every  street  surface  railroad  corporation  so  long  as  it  shall  continue  to  use  any  of 
its  tracks  in  any  street,  avenue  or  public  place  in  any  city  or  village  shall  have  and  keep 
in  permanent  repair  that  portion  of  such  street,  avenue,  or  public  place  between  its 
tracks,  the  rails  of  its  tracks,  and  two  feet  in  width  outside  of  its  tracks,  under  the 
supen-ision  of  the  proper  local  authorities,  and  whenever  required  by  them  to  do  so, 
and  in  such  manner  as  they  may  prescribe.  In  case  of  the  neglect  of  any  corporation 
to  make  pavements  or  repairs  after  the  expiration  of  thirty  days*  notice  to  do  so  the 
local  authorities  may  make  the  same  at  the  expense  of  such  corporation." 

The  Borough  authorities  have  not  proceeded  to  make  repairs  in  these  streets  at  the 
expense  of  the  defendant  companies  as  authorized  by  this  section,  but  seek  the  aid  of 
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the  Commission  in  the  matter.  If  the  complaints  had  been  made  by  parties  other  than 
the  Borough  authorities  the  Commission  might  hesitate  to  interfere  and  mi^ht  be  in- 
clined to  leave  the  matter  to  be  settle^  between  tlie  Borough  authorities  and  the  rail- 
road companies,  but  when  the  Borough  authorities  are  themselves  the  one  to  make 
the  complaint,  I  regard  it  as  proper  for  the  Commission  to  take  such  action  as  the  cir- 
cumstances warrant. 

The  charters  and  franchises  of  some  of  the  defendant  companies  contain  certain 
provisions  as  to  paving  which  are  not  the  same  as  those  contained  in  Section  98 
of  the  RsHlroad  Law  above  quoted,  but  in  my  opinion  all  charter  or  franchise  pro- 
visions in  this  regard,  are  superseded  by  the  provisions  of  the  section  mentioned, 
and  the  paving  obligations  of  all  of  said  companies  are  fixed  and  determined  by  the 
provisions  of  that  section. 

Under  section  98  of  the  Railroad  Law  the  area  which  a  street  surface  railroad 
company  is  required  to  keep  in  repair  consists  of  that  portion  of  the  street  between 
the  tracks,  the  rails  of  the  tracks,  and  two  feet  in  width  outside  thereof.  The 
remainder  of  the  street  is  to  be  kept  in  repair  by  the  municipality.  For  convenience 
the  area  required  to  be  maintained  by  the  railroad  company  will  be  designated 
as  the  "railroad  company's  portion"  and  the  remainder  of  each  street  will  be  desig- 
nated as  the  "city's  portion."  The  condition  of  the  pavement  in  the  various  streets 
mentioned  and  between  the  points  mentioned  is  shown  by  the  evidence  to  be  as 
follows : 

1.  Farragut  Road,  between  Ocean  Avenue  and  East  26th  Street. 

On  this  street  the  railroad  company's  portion  of  the  pavement  consists  of  granite 
block,  and  the  city's  portion  consists  of  macadam.  The  condition  of  the  city's 
portion  of  the  pavement  is  good,  but  the  railroad  company's  portion  is  poor,  owing 
to  a  regular  series  of  depressions  formed  by  the  settlement  of  the  granite  blocks 
between  ties,  the  blocks  being  laid  on  sand  foundation  and  settling  between  the  ties. 
This  condition  could  be  remedied  by  laying  those  granite  blocks  on  a  concrete 
foundation,  and  an  order  should  issue  that  this  be  done.  At  Mansfield  Place  and 
at  Elmore  Place  and  at  other  points  the  tracks  and  the  pavement  in  and  between 
the  tracks  are  depressed  to  such  an  extent  as  to  cause  water  to  pond  between 
and  adjacent  to  the  tracks  and  to  cause  the  tops  of  manholes  to  pro'ject 
above  the  surface  of  the  pavement,  and  the  order  should  provide  that  at  all 
points  the  tracks  and  the  pavement  in  and  between  and  adjacent  to  the  same  should 
be  made  to  conform  to  the  grade  of  the  street  in  such  manner  as  to  prevent  the 
ponding  of  water  and  permit  proper  drainage  to  the  catch-basins  on  the  sides  of  the 
street. 

2.  Vanderbilt  Avenue,  between  Park  Avenue  and  Myrtle  Avenue. 

In  this  avenue  the  city's  portion  is  paved  with  granite  blocks  in  excellent  con- 
dition. The  railroad  company's  area  is  paved  with  cobbles  which  are  of  various 
sizes  and  which  have  settled  irregularly  below  the  tops  of  the  rails.     The  condition 
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of  this  area  is  decidedly  inferior  to  that  of  the  city  owinj?  to  the  use  by  the  railroad 
company  of  cobbles  instead  of  granite  blocks  and  owing  to  the  irregular  settlement 
of  the  cobbles  between  the  ties.  The  entire  area  of  the  railroad  company  should  be 
repaved  with  granite  blocks  on  a  concrete  foundation,  in  such  manner  as  to  cause 
the  surface  thereof  to  conform  properly  to  the  grade  of  the  street,  and  an  order 
to  that  effect  should  issue. 

3.  Nassau   Avenue,   between   Diamond   Street   and   Morgan   Avenue. 

The  pavement  here  is  entirely  of  granite  block.  The  condition  of  the  pavement 
within  the  city's  area  is  very  good,  but  the  railroad  company's  portion  is  in  very 
poor  condition  owing  to  settlement  of  granite  blocks  between  the  ties.  The  entire 
area  of  the  railroad  company  should  be  repaved  with  granite  blocks  on  a  concrete 
foundation.  This  is  the  only  way  suggested  whereby  the  irregular  settlement  of 
the  granite  blocks  can  be  prevented.     An  order  should  issue  accordingly. 

4.  Franklin  Street,  between  Kent  Avenue  and  Commercial   Street. 

The  pavement  on  this  street  is  granite  block.  The  principal  defect  in  the  rail- 
road company's  area  consists  of  a  heavy  ridging  in  the  middle  of  the  space  between 
the  inner  rails  of  the  double  track  road  in  this  street,  evidently  caused  by  the  con- 
stant pressure  of  heavy  truck  wheels  along  each  side  of  said  space,  the  granite  blocks 
being  laid  'on  sand  and  yielding  to  the  heavy  pressure  of  the  wheels.  The  remedy 
for  the  defect  complained  of  is  a  rcpaving  with  granite  on  concrete,  and  an  order 
should  issue  directing  the  railroad  company's  area  to  be  repaved  in  that  manner. 

5.  Manhattan   Avenue,  between   Driggs   Avenue   and   Newtown   Creek. 

The  pavement  here  is  granite  block.  The  city's  portion  of  this  pavement  is  in 
good  condition.  The  defects  in  the  railroad  company's  portion  consist  in  part  of 
deep  ruts  worn  in  the  pavement  next  to  the  rails  and  on  both  the  inner  side  and  the 
outer  side  thereof,  making  the  street  dangerous  for  vehicular  traffic.  The  pavement 
has  also  settled  irregularly  in  places,  and  in  some  places  has  settled  and  loosened. 
In  my  opinion  the  railroad  company's  area  should  be  repaved  with  granite  on  concrete 
in  such  manner  as  to  do  away  with  the  ruts  mentioned  a^d  to  conform  the  entire 
surface  of  this  area  to  the  grade  of  the  street. 

6.  Driggs  Avenue,  between  South  4th  Street  and  South  12th  Street. 

This  avenue  is  paved  entirely  across  with  asphalt.  The  city's  portion  of  this 
pavement  is  in  good  condition,  while  the  railroad  company's  portion  is  badly  out  of 
repair  by  reason  of  holes  in  the  asphalt  and  ruts  worn  along  next  to  the  rails.  The 
condition  of  this  area  is  particularly  bad  under  the  Williamsburg  Bridge  over  this 
avenue.  The  order  in  this  case  should  provide  for  the  repair  of  the  railroad  com- 
pany's portion  of  this  pavement  by  the  use  of  asphalt  in  such  manner  as  to  remove 
all  holes  and  ruts  in  said  pavement  ahd  render  the  surface  of  said  pavement  in 
proper  and  safe  condition  and  in  conformity  to  the  grade  of  the  street. 

7.  Marcy    Avenue,   between   Flushing   Avenue   and   Middleton    Street. 

The  evidence  in  this  case  shows  that  the  portion  of  Marcy  Avenue  complained 
of  is  paved  throughout  with  small  cobble,  and  that  the  portion  thereof  within  the 
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area  maintained  by  the  railroad  company  is  no  worse  than  the  portion  maintained 
by  the  City.  It  appears  from  the  testimony  taken  that  the  railroad  company  is  willing 
to  repave  its  area  as  soon  as  the  city  repaves  the  remainder  of  the  street.  In  my 
opinion  it  would  not  be  reasonable  to  require  the  railroad  company  to  repave  its 
area  on  this  street  until  such  time  as  the  city  shall  repave  its  area.  I  am  therefore 
of  the  opinion  that  the  complaint  in  rejfard  to  this  street  should  be  dismissed. 

Owing  to  the  difficulty  involved  in  making  repairs  and  laying  new  pavements 
during  the  winter  season  it  is  my  opinion  that  all  orders  issued  in  these  matters 
directing  pavements  to  be  laid  or  repairs  to  be  made  should  not  require  the  work  to 
be  undertaken  at  once,  but  should  require  the  same  to  be  undertaken  not  later  than  the 
first  day  of  April,  1908,  and  completed  not  later  than  the  first  day  of  May,  1908. 

Let  orders  be  prepared  accordingly. 

Dated  March  6,  1908. 

EDWARD  M.  BASSETT.  Commissioner. 

Commissioner  Bassett  then  moved  the  adoption  of  the  following  final  order,  which 

was  duly  seconded: 

Final  Order  (No.  316). 

Bird  S.  Coler,  President,  Borough  of 
Brooklyn, 

Complainant, 
vs. 

Nassau  Electric  Railroad  Company, 
Defendant. 

Under  Order  for  Hearing  No.  189,  dated 
January  6th,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  January  21st, 
1908,  January  28th,  1908,  and  February  4th,  1908,  and  it  appearing  that  the  said  hearing 
was  held  pursuant  to  Order  No.  189  of  this  Commission,  dated  January  6th,  1908,  and 
returnable  on  the  21st  day  of  January,  1908,  and  that  the  said  order  was  duly  served 
upon  said  Nassau  Electric  Railroad  Company  on  January  7th,  1908,  and  that  the  said 
hearing  was  held  by  ani  before  the  Commission  on  the  matters  embraced  in  the 
complaint  and  answer  herein  and  in  said  order  specified  on  January  21st,  1908,  and  by 
adjournment  duly  had  on  January  28th,  1908,  and  February  4th,  1908,  before  Mr.  Com- 
missioner Bassett,  presiding,  Harry  M.  Chamberlain.  Esq.,  appearing  for  the  Com- 
mission and  George  D.  Yeomans,  Esq.,  appearing  for  said  railroad  company,  and 
proof  having  been  taken  upon  said  hearing  and  it  being  made  to  appear  by  the  pro- 
ceedings on  said  hearing  that  the  said  defendant  has  violated  the  law  in  failing  to  keep 
in  proper  repair  the  pavement  between  its  tracks,  the  rails  of  its  tracks  and  two  feet 
in  width  outside  of  its  tracks  on  Farragut  Road  or  Avenue  F,  between  East  26th  Street 
and  Ocean  Avenue,  in  the  Borough  of  Broolclyn,  City  and  State  of  New  York,  and 
that  said  area  in  said  streets  between  the  points  named  is  in  need  of  repairs,  and 
that  it  is  reasonable  that  the  said  company  be  required  to  repave  said  area  with 
granite  blocks  laid  upon  a  concrete  foundation. 
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Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered  (i).  That  said  Nassau  Electric  Railroad  Company  be  and  it  hereby  is 
directed  and  required  to  repave  said  Farragut  Road  or  Avenue  F,  between  East  26th 
Street  and  Ocean  Avenue,  between  it  tracks  and  the  rails  of  its  tracks  and  two  feet 
in  width  outside  of  its  tracks,  with  granite  blocks  laid  upon  a  concrete  foundation,  in 
a  proper  and  suitable  manner  and  in  such  manner  that  the  area  so  paved  will  properly 
conform  to  the  grade  of  the  street. 

(2).  It  is  further  Ordered:  That  the  railroad  tracks  of  said  company  laid  in 
said  street,  wherever  below  the  proper  grade  of  said  street  be  raised  to  the  proper 
grade  in  such  manner  as  to  prevent  the  ponding  of  water  and  to  permit  proper  drainage 
to  the  catch  basins. 

(3).  It  is  further  Ordered:  That  said  Nassau  Electric  Railroad  Company  begin 
the  repairs  above  mentioned  not  later  than  the  ist  day  of  April,  1908,  and  complete 
the  same  not  later  than  the  ist  day  of  May,  190S,  and  thereafter  keep  and  maintain  said 
pavement  in  as  good  condition  as  when  first  completed.  This  order  shall  continue  in 
force  until  such  time  as  the  Public  Service  Commission  -for  the  First  District  shall 
otherwise  order. 

(4).  It  is  further  Ordered:  That  said  Nassau  Electric  Railroad  Company  notify 
the  Public  Service  Commission  for  the  First  District  within  five  (5)  days  after  the 
service  of  this  order  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes— Commissioners  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(25)  0-317 

Commissioner  Bassett  moved  the  adoption  of  the  following  dismissal  order,  which 

was  duly  seconded : 

Dismissal  Order   (No.  317). 

Bird     S.     Coler,    President,    Borough    of 
Brooklyn, 

Complainant, 
against- 
Nassau    Electric    Railroad    Company,    and 
Brooklyn,  Queens  County  and  Suburban 
Railroad  Company, 

Defendants. 

Under    Order    for    Hearing    No.    191, 
dated  January  6th,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  January  21st, 
1908,  January  28th,  1908  and  February  4th,  1908,  and  it  appearing  that  said  hearing  was 
held  pursuant  to  Order  No.  191  of  this  Commission,  dated  January  6th,  1908,  and  return- 
able on  the  2ist  day  of  January,  1908,  and  that  said  Order  was  duly  served  upon  said 
Nassau  Electric  Railroad  Company  and  said  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company  on  January  7th;  1908,  and  that  said  hearing  was  held  by  and  before 
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the  Commission  on  the  matters  embraced  in  the  complaint  and  answer  herein  and  in  said 
order  specified  on  January  21st,  1908,  and  by  adjournments  duly  had  on  January  ^th, 
1908,  and  February  4th,  1908,  before  Mr.  Commissioner  Bassett  presiding,  Harry  M. 
Chamberlain,  Ksq.,  appearing  for  the  Commission  and  George  D.  Yeomans,  Esq., 
appearing  for  the  railroad  companies,  and  proof  having  been  taken  upon  said  hearing 
and  it  being  made  to  appear  by  the  proceedings  on  said  hearing  that  the  complainant 
herein  seeks  to  compel  the  defendants  to  repave  the  area  between  the  tracks,  the  rails 
of  the  tracks  and  two  feet  in  width  outside  of  the  tracks  of  the  street  railroad  lines 
on  Marcy  Avenue,  between  Flushing  Avenue  and  Middleton  Street,  in  the  Borough  of 
Brooklyn,  City  and  State  of  New  York,  with  granite  blocks  laid  upon  a  concrete  foun- 
dation; and  it  being  made  to  appear  by  said  proceedings  that  said  street  being  the 
terminal  above  mentioned  is  paved  entirely  across  with  cobbles  and  that  the  portion 
thereof  about  which  complaint  is  made,  is  substantially  in  no  worse  condition  than  the 
portion  thereof  outside  of  said  area  maintained  by  the  Municipality,  and  that  the 
Municipality  gives  no  assurances  as  to  when  said  portion  maintained  by  it  will  be 
repaved;  and  that  it  would  not  be  reasonable  under  these  circumstances  to  require  the 
defendants  to  repave  at  this  time  the  area  complained  of  with  a  better  quality  of  material 
than  that  used  by  the  Municipality, 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  dismissed  and  that  this 
order  be  filed  in  the  office  of  the  Commission. 

Ayes — Commissioners  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

(26)  0-318 

Commissioner  Bassett  moved  the  adoption  of  the  following  final  order,  which  was 
duly  seconded : 

Final  Order  (No.  318). 

Bird    S.     Coler,    President,    Borough    of 
Brooklyn, 

Complainant, 
against 
Brooklyn  City  Railroad  Company,  Brooklyn 
Heights  Railroad  Company,  and  Nassau 
Electric  Railroad  Company, 

Defendants. 
Under  Order  for  Hearing  No.  190,  dated 
January  6th,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  January 
21  St,  1908,  January  28th,  1908,  and  February  4th,  1908,  and  it  appearing  that  the 
said  hearing  was  held  pursuant  to  Order  No.  190  of  this  Commission,  dated  January' 
6th,  1908,  and  returnable  on  the  21st  day  of  January,  1908,  and  that  said  Order  was 
duly  served  on  said  Brooklyn  City  Railroad  Company,  Brookl>Ti  Heights  Railroad 
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Company  and  Nassau  Electric  Railroad  Company  on  the  7th  day  of  January,  1908, 
and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters 
embraced  in  the  complaint  and  answer  herein  and  in  said  order  specified  on  January 
21  St,  igo8,  and  by  adjournments  duly  had  on  January  28th,  1908  and  February  4th,  1908, 
before  Mr.  Commissioner  Bassett  presiding,  Harry  M.  Chamberlain,  Esq.,  appearing 
for  the  Commission  and  George  D.  Yeomans,  Esq.,  appearing  for  said  railroad  com- 
panies, and  proof  having  been  taken  upon  said  hearing  and  it  being  made  to  appear 
upon  said  hearing  that  said  Nassau  Electric  Railroad  Company  has  violated  the  law 
in  failing  to  keep  in  proper  repair  the  pavement  between  its  tracks,  the  rails  of  its 
tracks  and  two  feet  in  width  outside  of  its  tracks  on  Vanderbilt  Avenue,  between 
Park  Avenue  and  Myrtle  Avenue,  in  the  Borough  of  Brooklyn,  City  and  State  of 
New  York,  and  that  said  area  in  said  streets  between  the  points  named  is  in  need 
of  repairs  and  that  it  is  reasonable  that  said  company  be  required  to  repave  said 
area  with  granite  blocks  laid  on  a  concrete  foundation;  and  it  being  made  to  appear 
upon  the  said  hearing  that  said  Brooklyn  City  Railroad  Company  and  said  Brooklyn 
Heights  Railroad  Company  have  violated  the  law  in  failing  to  keep  in  proper  repair  the 
pavement  between  the  tracks,  the  rails  of  the  track  and  two  feet  in  width  outside 
of  the  tracks  of  the  lines  owned  by  said  Brooklyn  City  Railroad  Company  and  operated 
by  said  Brooklyn  Heights  Railroad  Company  on  Nassau  Avenue  between  Diamond 
St.  and  Morgan  Ave.,  on  Franklin  Street  between  Kent  Avenue  and  Commercial 
Street,  on  Manhattan  Avenue  between  Driggs  Avenue  and  Newtown  Creek  and  on 
Driggs  Avenue,  between  South  Fourth  Street  and  South  Twelfth  Street,  all  in  the 
Borough  of  Brooklyn,  City  and  State  of  New  York ;  and  that  said  areas  in  said  streets 
between  the  points  named  are  in  need  of  repairs  and  that  it  is  reasonable  that  said 
companies  be  required  to  repave  said  areas  on  said  Nassau  Avenue,  Franklin  Street 
and  Manhattan  Avenue,  with  granite  blocks  laid  upon  a  concrete  foundation;  and 
that  it  is  reasonable  that  said  companies  be  required  to  repair  the  asphalt  pavement  on 
said  area  on  Driggs  Avenue  by  filling  up  all  holes  and  ruts  therein  with  asphalt 
so  as  to  eliminate  all  such  holes. and  ruts  and  to  cause  said  pavement  to  present  an 
even  surface  and  to  conform  in  all  respects  to  the  j^roper  grade  of  thd  street. 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 
Ordered:  (i)  that  said  Nassau  Electric  Railroad  Company  be  and  it  hereby  is 
directed  and  required  to  repave  said  Vanderbilt  Avenue  between  Park  Avenue 
and  Myrtle  Avenue,  between  its  tracks  the  rails  of  its  tracks  and  two  feet  in  width 
outside  of  its  tracks,  with  granite  blocks  laid  upon  a  concrete  foundation,  in  a  proper 
and  suitable  manner  and  in  such  manner  that  the  area  so  paved  will  properly  conform 
to  the  grade  of  said  street. 

(2)  That  said  Brooklyn  City  Railroad  Company  and  said  Brooklyn  Heights 
Railroad  Company  be  and  they  hereby  are  directed  and  required  to  repave  said 
Nassau  Avenue  between  Diamond  Street  and  Morgan  Avenue,  said  Franklin  Street 
between  Kent  Avenue  and  Commercial  Street,  and  said  Manhattan  Avenue,  between 
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Drrggs  Avenue  and  Newtown  Creek,  between  the  tracks,  the  rails  of  the  tracks  and 
two  feet  in  width  outside  of  the  tracks,  of  said  lines  of  railroad  on  said  streets  with 
granite  blocks  laid  upon  a  concrete  foundation,  in  a  proper  and  suitable  manner  and 
in  such  manner  that  each  area  so  paved  will  properly  conform  to  the  grade  of  the 
street  in  which  the  pavement  is  laid. 

(3)  That  said  Brooklyn  City  Railroad  Company  and  said  Brooklyn  Heights 
Railroad  Company  be  and  they  hereby  are  directed  and  required  to  make  suitable  and 
adequate  repairs  to  the  asphalt  pavement  between  the  tracks,  the  rails  of  the  tracks 
and  two  feet  in  width  outside  of  the  tracks  on  said  line  of  railroad  on  Driggs  Ave- 
nue between  South  Fourth  and  South  Twelfth  Streets,  in  the  Borough  of  Brooklyn. 
City  and  State  of  New  York,  in  such  manner  that  all  ruts  and  holes  of  every  kind  in 
said  pavement  shall  be  eliminated  and  "that  said  pavement  shall  present  an  even 
surface  and  properly  conform  to  the  grade  of  the  stree^. 

(4)  It  is  further  ordered:  that  said  Nassau  Electric  Railroad  Company,  said 
Brooklyn  City  Railroad  Company  and  said  Brooklyn  Heights  Railroad  Company 
begin  the  repairs  above  mentioned  not  later  than  the  ist  day  of  April,  1908,  and 
complete  the  same  not  later  than  the  ist  day  of  May,  1908,  and  thereafter  keep  and 
maintain  the  said  pavement  in  the  same  condition  as  when  first  completed.  This  order 
shall  continue  in  force  until  such  time  as  the  Public  Service  Commission  for  the  First 
District  shall  otherwise  order. 

(5)  It  is  further  ordered:  that  said  Brooklyn  City  Railroad  Company,  said 
Brooklyn  Heights  Railroad  Company  and  said  Nassau  Electric  jL<.ailroad  Company 
notify  the  Public  Service  Commission  for  the  First  District  within  five  (5)  days  after 
the  service  of  this  order  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 
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iROCEEDINGS   OF 

THE   PUBLIC   SERVICE    COMMISSION 
FOR  THE   FIRST   DISTRICT, 

Tuesday,  Mar<5h   io,  1908, 

Tribune   Building,    154   Nassau   Street, 

Borough   of   Manhattan,    City   of   New  'York. 


Present — Chairman  William  R.  Willcox,  Commission^ers  William  McCarroll,  Ed- 
ward M.  Bassett,  Mile  R.  Maltbie,  John  E.^Eustis, 

(I) 

Chairman  Willcox  and  Commissioner  McCarroll  were  temporarily  excused  be- 
cause of  absence  on  business  of  the  Commission,  and  on  motion,  duly  seconded,  Com- 
missioner Bassetf*was  elected  Acting  Chairman. 

(2) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  Friday,  Feb- 
ruary 21,  and  Tuesday,  February  25,  1908,  as  printed  in  the  City  Record  of  March 
4,  1908,  was  approved. 

On  motion,  the  record  of  the  proceedings  of. the  Commission  for  February  28, 
1906,  as  printed  in  the  City  Record  of  March  4,  1908,  was  corrected  so  as  to 
insert  the  word  "agreement"  in  the  placer  of  "deed"  in  the  first  line  of  the  resolu- 
tion in  Item  No.  12  thereof,  and  in  Item  ^lo.  9,  Order  No.  291,  the  items  of  ex- 
pense of  the  stairways  and  kiosks  at  137th  and  145th  Streets  were  reversed,  and  as 
so  corrected,  the  record  was  approved. 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  Tuesday,  March 

3,  1908,  as  printed  in  the  City  Record  for  March  6,  1908 ;  and  for  Wednesday.  March 

4,  and  Friday,  March  6,  1908,  as  printed  in  the  City  Record  of  March  10,  1908,  was 
approved. 

(3)  2092 

The  Secretary  presented  a  communication  from  the  Chief  Engineer,  with  regard 
to  changes  of  street  grades,  Brooklyn  Loop  Lines,  and  transmitting  plans  thereof, 
and  on  motion,  duly  seconded,  the  plans  were  ordered  transmitted  to  the  Board  of 
(18) 
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Estimate  and  Apportionment,  with  a  request  for  the  authorization  of  such  changes. 

The  communication  was  as  follows: 

March  6,  1908. 

Changes  of  Street  Grades,  Brooklyn  Loop  Lines. 
The  Honorable  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the 
First  District: 
Dear  Sir — I  hand  you  herewith  drawing  in  triplicate  entitled — Plan  and  profile 
showing  change  of  grade  of  Centre  Street  from  Franklin  Street  to  Canal  Street; 
White  Street  from  Lafayette  Street  to  Baxter  Street;  Walker  Street  from  Lafayette 
Street  to  Baxter  Street,  in  the  6th  Ward,  Borough  of  Manhattan,  City  of  New  York; 
and  also  drawing  in  triplicate  entitled — Plan  and  profile  showing  change  of  ^ade  of 
Centre  Street  from  Duane  Street  to  Worth  Street;  Pearl  Street  from  Park  Street  to 
Lafayette  Street,  in  the  6th  Ward,  Borough  of  Manhattan,  City  of  New  York. 

A  change  of  grade  of  Centre  Street  was  authorized  by  the  Board  of  Estimate  and 
Apportionment  on  December  6,  1907,  at  the  request  of  this  Commission. 

The  changes  of  street  grades  proposed  and  shown  on  the  enclosed  drawings  are 
made  necessary  on  account  of  changing  the  design  of  the  subway  loop  line  on  Centre 
Street,  for  which  the  modified  contracts  have  lately  been  signed  by  the  Contractors.  I 
would  suggest  that  these  plans  be  transmitted  to  the  Board  of  Estimate  and  Appor- 
tionment with  a  formal  request  that  the  changes  indicated  be  authorized. 

Verx  'truly  yours, 
(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

(4)  ao63 

The  Secretary  presented  the  following  notice  of  deposit  from  H.  L.  Smith,  As- 
sistant Deputy  Comptroller,  Department  of  Finance,  which  was  ordered  filed: 

Dear  Sir — I  beg  to  advise  you  that  on  March  2nd,  1908,  the  sum  of  Thirty 
Thousand,  Six  Hundred  and  Nineteen  and  12/100  Dollars  ($30,619.12)  was  deposited 
to  the  cred't  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines,  Borougfa 
of  Manhattan  (Sub-Title  No.  3).  Authorized  June  21st,  1907,  pursuant  to  the  pro- 
visions of  Section  37    Chapter  4,  Laws  of  1891. 

Principal    $30,000  00 

Premium  '. 619  12 


(5)  3200 

The  Secretary  presented  the  following  opinion  of  the  Counsel  to  the  Commission 

in  relation  to  an  adjustment  of  the  claims  of  the  property  owners  for  damages  to 

property  on  Park  Avenue: 

March  5,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — I  have  the  Secretary's  letter  of  the  iSth  ult.,  transmitting  a  copy  of  a  com- 
munication   dated   the    14th   ult.,    from    the    Corporation    Counsel,    in    relation   to   an 
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adjustment  of  the  claims  of  the  property  owners  for,  damages  to  property  on  Park 
avenue,  and  which,  as  the  Commission  knows,  the  Appellate  Division  has  required 
to  be  paid  as  a  condition  precedent  to  its  validation  of  th,e  deviation  in  the  line  in 
the  easterly  tunnel  section  in  Park  avenue,  and  in  accordance  with  the  request  of  the 
Commission  I  transmit  herewith  proposed  resolutions  approving  the  adjustment 
on  the  lines  informally  agreed  upon  by  the  Corporation  Counsel  with  the  Interborough 
Rapid  Transit  Company  and  the  property  owners. 

A  very  complete  report  of  the  Park  avenue  litigation  is  contained  in  the  report 
of  Counsel  to  the  Rapid  Transit  Board  of  April  15,  1907,  printed  at  page  4833  of 
Volume  8  of  the  Minutes.  Since  that  time,  and  in  accordance  with  the  directions  of 
the  Rapid  Transit  Board,  the  city  and  the  contractors  have  been  brought  in  as  parties 
to  the  proceeding,  but  no  other  action  has  been  taken  by  the  Court.  There  is  a 
motion  pending  in  the  Appellate  Division  to  deny  the  motion  to  confirm  the  report 
of  the  Commissioners,  thus  defeating  the  proceedings  taken  to  validate  the  deviation, 
but  this  motion  has  not  been  pressed,  and  during  its  pendency  the  Corporation  Counsel 
has  been  engaged  in  negotiating  with  the  parties  interested  to  settle  the  claims.  The 
Court  has  refused  to  validate  this  route  until  the  damages  sustained  by  the  property 
owners  have  been  paid,  and  since  the  failure  of  the  proceedings  in  the  Appellate 
Division  would  result  in  the  section  of  the  Rapid  Transit  Railroad  in  Park  Avenue 
being  declared  illegal,  and  lay  the  city  open  to  attempts  to  enjoin  the  operation  of 
the  subway,  it  is  important  that  this  litigation  be  terminated,  and  the  complete  rights 
of  the  city  established  as  soon  as  possible.  For  this  reason,  I  think  the  adjustment 
proposed  by  the  Corporation  Counsel  is  wise  and  affords  a  solution  of  this  entire 
matter  most  favorable  to  the  city.  I  am,  however,  compelled  to  disagree  with  the 
statement  of  the  Corporation  Counsel  that  "There  is  no  question  whatever  that  the 
cit3'  is  not  legally  liable  for  the  consequences  of  the  unauthorized  acts  of  the  Rapid 
Transit  Commissioners  their  agents,  their  contractors  or  sub-contractors."  If  that 
should  be  so,  any  adjustment  made  by  the  city  would  be  open  to  serious  attack,  but 
my  reasons  for  advising  this  adjustment  rest  very  largely  upon  my  opinion  that  the 
question  of  the  city's  liability  is  at  the  best  a  very  close  one,  and  that  if  this  litigation 
were  continued  there  is  a  strong  possibility  that  the  city  might  be  held  liable  for  the 
payment  of  the  entire  damages. 

The 'preparation  and  execution  of  the  papers  to  effectuate  this  statement  will 
involve  considerable  detail,  and  will  probably  take  some  time.  I  have  already  in- 
formally discussed  the  matter  with  the  Corporation  Counsel,  and  will  proceed  in 
conjunction  with  him  in  taking  the  necessary  steps  in  the  preparation  of  the  necessary 
papers  and  will  submit  them  to  the  Commission  when  prepared.  I  think  a  letter 
might  properly  ^be  sent  to  the  Corporation  Counsel,  advising  him  of  the  action  of 
the  Commission  and  stating  that  I  will  take  the  matter  up  with  him. 

Respectfully  yours, 

(Signed)  GEO.    S.    COLEMAN. 

Counsel  to  the  Commission. 
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It  was  thereupon  moved  and  duly  seconded  that  the  followhiK  resolutions  be 
adopted : 

Whereas,  The  Commission  is  in  receipt  of  a  communication  from  the  Corporation 
Counsel,  dated  February  14th  last,  adfvisinR  the  settlement  of  the  claims  found  by 
Hon.  Alton  B.  Parker,  as  Referee  in  the  reference  ordered  by  the  Appellate  Division 
to  determine  the  damages  sustained  by  abutting  property  owners  by  reason  of  the 
deviation  in  the  location  of  the  easterly  tunnel  section  in  Park  avenue  upon  the  basis 
of  the  City  paying  the  damages  amounting  to  One  Hundred  and  Ninety-nine  Thousand 
Six  Hundred  and  Thirty  and  18/100  Dollars  ($199,630.18),  with  costs  and  allowances 
found  to  be  due  by  the  said  Referee,  and  the  Interborough  Rapid  Transit  Company 
will  agree  to  treat  this  payment  as  part  of  the  cost  of  constructing  the  Subway  and 
will  pay  the  rental  thereon  stipulated  in  the  contract  of  21st  February',  1900,  between 
the  City  and  John  B.  McDonald,  the  property  owners  to  agree  to  accept  payment 
in  four  per  cent  (4%)  bends  of  The  City  of  New  York,  which  shall  be  held  by 
them  for  six  months  before  being  disposed  of,  and  that  upon  receipt  of  these  bonds 
the  property  owners  will  consent  to  the  validation  of  the  route;  and 

Whereas.  The  Counsel  to  the  commission  has  advised  the  adjustment  of  this 
litigation  upon  the  basis  suggested,  and  such  adjustment  being  in  the  opinion  of  the 
Commission  proper  and  for  the  best  interest  of  The  City  of  New  York; 

Now  therefore,  be  it  Resolved,  That  the  Commission  approve  the  settlement  of 
this  litigation  upon  the  basis  suggested  in  the  said  letter  of  the  Corporation  Counsel, 
and  that  the  Counsel  to  the  Commission  be  authorized  and  requested,  in  conjunction 
with  the  Corporation  Counsel,  to  prepare  the  necessary  papers  to  carry  such  adjust- 
ment into  eflFect,  and  when  prepared  to  submit  the  papers  to  the  Commission. 

Ayes — Commissioners  Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

(6)  2642,  3242^ 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  terminated: 


Name.                                                                 Position.  To  Take  Effect 

Alonzo  S.  Wattson Electrical  Engineer  (provisional) March  To,  1908 

Francis  N.  Koziell Electrical  Engineer  (provisional) March  10,  1908 

Clifton  W.  Wilder Electrical  Engineer  (provisional) March  10,  1908 

John  H.  Barnard Electrical  Engineer  (provisional) March  10,  1908 

Randolph  H.   Nexsen Electrical  Engineer  (provisional) March  10,  1908- 


Ayes — Commissioners  Bassett,  Maltbie,  Eustis, 

Nays — None. 

Carried. 
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(7)  3302 
The  Secretary  presented  the  following  resolutions  adopted  by  the  Board  of  Alder- 
men on  March  3,  1908,  and  transmitted  to  the  Commission,  which  were  referred  to 
Commissioner  Bassett: 

Whereas,  The  abrupt  turn  of  the  Graham  Avenue  line  of  cars  at  Flushing  and 
Graham  Avenues  across  Broadway,  in  the  Borough  of  Brooklyn,  a  heavily  congested 
section,  makes  travel  there  dangerous,  and  should  be  regulated;  and 

Whereas,  It  appears  that  a  loss  of  life  will  soon  occur  unless  a  man  is  stationed 
there,  preferably  a  number  of  men,  or  other  means  adopted  whereby  the  cars  are 
required  to  make  additional  stops  in  order  to  safeguard  people  using  the  several  cross- 
ings; therefore 

Resolved,  That  the  Public  Service  Commission  for  the  First  District  be  and  hereby 
is  requested  to  investigate  the  conditions  surrounding  this  traffic  point,  with  a  view  to 
requiring  the  Brooklyn  Rapid  Transit  Company  to  adopt  some  plan  to  relieve  what 
is  deemed  a  dangerous  situation. 

(8)  0-2S4 
The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March  3,  1908,  and  transmitted  to  the  Commission,  which  was  referred  to 
Commissioner  Eustis,  who  had  charge  of  the  hearings  already  ordered  on  this  proposed 
improvement : 

Resolved,  That  the  Public  Service  Commission  be  and  hereby  is  urged  to  direct 
the  erection  of  a  new  station  on  the  elevated  railroad  at  Ninety-ninth  Street  and 
Columbus  Avenue,  in  the  Borough  of  Manhattan,  for  the  following  reasons: 

First— 'Since  the  operation  of  this  road  this  section  of  the  city  has  rapidly  built 
up,  and  to-day  is  one  of  the  most  thickly  populated  along  the  line  of  this  road. 

Second — The  nearest  station  on  either  side  of  this  point  is  at  Ninety-third  Street 
and  One  Hundred  and  Fourth  Street,  respectively,  an  unreasonable  distance  to  ask 
people  to  travel  for  transit  accommodation. 

Third — The  people  in  this  section,  not  alone  on  the  avenue  of  travel,  but  in  the 
various  side  streets,  should  not,  either  in  inclement  or  other  weather,  be  required  to 
travel  the  unreasonable  distances  to  the  several  existing  stations. 

Fourth — No  other  two  stations  on  the  line  of  this  road  with  one-half  the  popula- 
tion are  so  far  apart,  and  therefore  of  right  the  people  demand  a  new  station  at  the 
point  named. 

(9)  3215 
The  Secretary  presented  the  following  memorandum  prepared  by  the  Counsel  to 

the  Commission,  with  regard  to  the  Bill  of  Hon.  C.  F.  Foley,  described  as  Assembly 
Bill  No.  531,  Introduction  No.  498,  being  an  Act  to  amend  Section  91  of  the  Railroad 
Law  in  relation  to  the  consents  of  authorities : 
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In  the  Matter 
of  the 
Hearing  before  the  Committee  on  Rail- 
roads in  respect  of  Assembly  Bill  Printed 
No.  531,  Introduction  No.  498,  introduced 
by  Hon.  C.  F.  Foley,  proposmg  to  amend 
Section  91  of  the  Railroad  Act. 

Memorandum  by  the  Public  Service  Commission  for  the  First  District. 

This  Bill  proposes  to  add  to  Section  91  of  the  Railroad  Law,  which  provides  for 
obtaining  the  requisite  consents  under  the  Constitution  of  property  owners  for  the 
construction  and  operation  of  a  street  surface  railroad,  new  matter  which  makes  it 
mandatory  upon  the  Public  Service  Commission,  when  the  consents  secured  have  been 
filed  with  the  Commission  and  all  necessary  preliminary  steps  have  been  in  fact 
complied  with,  to  grant  the  certificate  mentioned  in  Section  59  of  the  Railroad  Law. 

The  Public  Service  Commission  for  the  First  District,  being  itself  an  instru- 
mentality of  the  Legislature,  and  charged  with  the  execution  of  such  powers  as  the 
Legislature  shall  see  fit  to  confer  upon  it  and  change  from  time  to  time,  may  without 
impropriety  endeavor  to  make  clear  the  effect  of  proposed  legislation,  and  with  this  end 
in  view  submits  a  memorandum  upon  the  present  Bill. 

Section  59  of  the  Railroad  Law  provides  in  substance  that  no  railroad  corporation, 
and  this  includes  a  street  surface  railroad,  shall  exercise  powers  conferred  upon  it 
by  law  or  begin  the  construction  of  its  road  until  the  directors  shall  have  advertised 
its  articles  and  filed  proof  thereof,  and  the  Board  of  Railroad  Commissioners  shall  so 
certify  and  shall  also  certify  that  public  convenience  and  a  necessity  require  the  con- 
struction of  said  railroad  as  proposed  in  the  Articles  of  Association.  The  section  also 
provides  that  if  the  certificate  be  refused  by  the  Railroad  Commissioners,  yesort  may 
be  had  to  the  General  Term  of  the  Supreme  Court,  which  may,  in  its  discretion,  order 
the  Board  of  Railroad  Commissioners  to  issue  such  certificate. 

It  will  be  observed  that  under  this  section,  the  granting  or  refusal  of  any  sucb 
certificate  is  within  the  discretion  of  the  Railroad  Commission,  subject  to  review  by 
the  General  Term,  and  on  comparing  it  with  the  proposed  Act  it  is  observed  that  the 
effect  of  the  latter  is  to  take  away  any  discretion  from  the  Commission  and  compel  the 
granting  of  the  certificate  when  preliminary  requirements  have  been  complied  with. 

The  discretion  of  deciding  as  to  whether  public  convenience  and  a  necessity  require 
the  construction  of  a  railroad  has  been  for  fifteen  years  vested  under  section  59  of  the 
Railroad  Law  in  the  Railroad  Commission,  and  the  exercise  of  such  discretion  in  a 
board  or  commission  similar  to  the  Railroad  Commission  has  been  again  approved  at 
the  last  session  of  the  Legislature  in  the  enactment  of  Chapter  429  of  the  Laws  of 
1907,  known  as  the  Public  Service  Commissions  Law,  which  transferred  such  powers 
as  had  existed  previously  in  the  Board  of  Railroad  Commissioners  to  the  Public 
Service  Commissions,  and  replaced  or  supplemented  such  previously  existing  powers 
of  the  Railroad  Commissioners  by  far  more  extended  powers  under  Sections  53  and 
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68  of  the  Public  Service  Con\missions  Law,  requiring  a  similar  permission  and  order 
by  the  Commission  to  be  granted  in  its  discretion  not  only  before  a  railroad  corpora- 
tion, but  any  common  carrier,  gas  corporation  or  electrical  corporation  shall  exercise 
any  franchise  or  right  under  any  franchise,  and  also  required  in  addition  the  approval 
of  the  Commission  to  issues  of  stock,  bonds  and  evidences  of  indebtedness  by  cor- 
porations, to  the  purchase  or  holding  of  stock  of  corporations  and  to  the  transfer  of 
their  franchises. 

Respectfully  submitted, 

THE  PUBLIC  SERVICE  COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Chairman. 
Dated,  New  York  City,  March  lo,  1908. 

On  motion,  the  memorandum  was  ordered  sent  to  the  Assembly  Committee  on 
Railroads. 

(10^  Req. 

The  Secretary  presented  the  following  communication  from  the  Chief  Engineer, 
with  reference  to  tree  planting  and  the  restoration  of  parkways  on  Broadway,  north 
of  59th  Street,  which  was  referred  to  the  Committee  of  the  Whole: 

March  2nd,  1908. 
The  Hon.  William  R.  Willcx)x,  Chairman,  Public  Service  Commission  for  the  First 
District: 

Dear  Sir — In  reference  to  tree  planting  and  the  restoration  of  parkways  on  Broad- 
way north  of  59th  Street,  which  has  been  made  a  subject  of  inquiry  by  Frances  Peters, 
Chairman  of  the  Committee  on  Parks,  of  the  Riverside  Branch  of  the  Women's  Muni- 
cipal League,  I  beg  to  report  as  follows: 

The  contract  with  John  B.  McDonald  of  February  21,  1900,  provides  as  follows: 

{Page  71  of  Specifications) — "For  every  tree  removed  or  killed,  the  Contractor 
shall  set  out  a  new  thrifty  tree  of  similar  kind  of  a  height  not  less  than  fifteen  (iS*^ 
feet,  and  of  a  diameter  not  less  than  three  and  one-half  (35^)  inches  in  such  a  position 
as  the  superintendent  of  public  parks  shall  indicate.  All  roads,  crosspaths,  grassplots, 
shrubbery  and  other  plants  removed  or  affected  by  the  construction  of  the  railroad, 
shall  be  restored  as  soon  as  possible  to  as  good  a  condition  as  existed  before  com- 
mencing operations." 

(Page  74)— "Along  the  Boulevard,  where  in  the  course  of  the  work  it  is  neces- 
sary to  destroy  the  trees  in  the  parkways,  the  Contractor  shall  set  out  if  required, 
wherever  there  exists  four  (4)  feet  or  more  of  top  filling  over  the  roof  of  the  tunnel, 
an  equal  number  of  new  trees  of  the  same  kind  not  less  than  fifteen  (15)  feet  in 
height  and  with  a  diameter  not  less  than  three  and  one-half  (3^)  inches.  These  trees 
arc  to  be  bedded  in  good  soil  to  be  approved  by  the  Engineer.    ♦    *    *    ♦." 
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It  is  clear  from  the  above  that  the  Contractor  shoul^  not  only  replant  the  trees, 
but  should  also  restore  the  shnibbeiy. 

Early  in  1902,  on  the  completion  of  certain  portions  of  the  subway,  tree  planting 
was  begun.  One  hundred  and  fifty  trees  had  been  brought  from  abroad,  as  it  appears 
Irom  correspondence  on  the  files  that  seme  doubts  existed  as  to  the  possibility  of  find- 
ing suitable  trees  at  home.  However,  80  of  the  imported  trees  were  planted.  70  or  71 
of  which  failed  to  live. 

Since  the  planting  and  failure  of  these  trees,  voluminous  correspondence  on  the 
files  in  this  office  shows  that  constant  efforts  have  been  made  to  have  the  contractors 
^complete  their  work. 

In  reviewing  this  correspondence  it  also  appears  that  for  a  time  there  was  some 
•excuse  for  the  delay  on  the  part  of  the  contractors.  Complaints  and  suggestions  were 
received  from  individuals  and  associations,  and  it  was  at  one  time  considered  that  it 
might  be  best  only  to  plant  shrubs  and  omit  the  trees.  (See  copies  of  letters — Mr. 
R.  D.  Kohn  to  Mr.  Wm.  Barclay  Parsons  September  28,  1903,  and  Mr.  Parsons'  reply 
of  September  29,  1903,  enclosed  herewith.)  These  suggestions,  however,  were  finally 
brushed  aside,  and  in  March  1904  the  contractor  was  directed  to  proceed  with .  the 
work.  Orders  were  again  issued  in  March,  1905,  and  on  March  10,  1905,  a  list  of 
trees  to  be  planted  was  furnished  the  contractor.  After  further  correspondence,  on 
April  25  specific  orders  were  again  given  to  proceed  with  the  work,  and  in  this  letter 
attention  was  also  called  to  the  necessity  of  replacing  the  shrubbery.  But  nothing  was 
done. 

Under  date  of  May  3,  1905,  a  letter  offering  some  suggestions  in  regard  to  tree 
planting  was  received  from  Mr.  Datus  C.  Smith.  Secretary,  Tree  Planting  Association 
of  New  York  City,  a  copy  of  which  is  also  enclosed. 

A  copy  of  this  letter  was  sent  to  Mr.  S.  L.  F.  Deyo,  Chief  Engineer  for  the  Con- 
tractors, with  a  letter  of  Acting  Chief  Engineer  Mr.  Rice  on  May  6,  as  per  copy  en- 
closed. 

On  account  of  this  letter  from  Mr.  Smith  and  several  others  that  had  been  re- 
ceived by  the  Rapid  Transit  Board,  the  Chief  Engineer  of  the  Board  was  called  upon 
for  a  report,  and  a  full  report  on  the  subject  was  made  by  Mr.  Rice  on  May  6,  1905. 
<(Copv  inclosed.) 

Mr.  Deyo,  in  reply  to  the  letter  of  Mr.  Rice  above  referred  to,  enclosed  a  copy 
of  a  letter  he  sent  to  the  sub-contractors  instructing  them  to  proceed  with  the  work 
of  planting  trees  and  shrubbery:  still  nothing  was  done. 

On  November  10,  1905,  and  again  on  January  24,  1906,  Mr.  Rice  wrote  to  Chief 
Engineer  Pcgram,  calling  his  attention  to  the  triee  planting  situation,  and  requesting  to 
be  informed  as  to  "what  is  being  done  in  the  matter."  No  definite  reply  was  received, 
arid  on  March  7,  1906,  Mr.  Rice  again  wrote  to  Mr.  Pegram,  and  again  on  March  26. 
Following  this  last  letter  arrangements  were  made  to  the  effect  that  in  April,  1906, 
seventy  trees  were  planted,  replacing  those  that  died  in  1902;  this,  however,  covered 
but  a  small  part  of  the  work. 
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Complaints  continued  to  come  in  concerninf^f  the  parkways,  and  on  June  21,  igod^ 
Mr.  Rice  reported  to  the  Board  generally  regarding  parkways,  and  as  there  seemed  to 
be  some  question  of  jurisdiction  and  some  questions  being  raised  that  appeared  to 
have  a  legal  aspect,  Mr.  Rice  suggested  that  the  matter  might  properly  be  submitted 
to  Counsel  for  advice.  A  copy  of  this  report  is  herewith  enclosed,  also  a  copy  of  the 
opinion  of  Counsel  Mr.  G.  L.  Rives  of  Boardman,  Piatt  &  Soley.  While  this  opinion 
does  not  refer  particularly  to  the  tree  question,  I  have  thought  it  well  to  bring  it  to 
your  attention  as  covering  the  general  aspects  regarding  parkways  on  Broadway. 

Mr.  Rice  again  took  the  matter  up  with  the  contractors,  and  on  August  29,  igo6b 
January  12,  1907,  and  March  27,  1907,  he  wrote  to  Mr.  Pegram  urging  the  necessity 
of  proceeding  with  the  tree  planting.  As  a  result  of  this  further  correspondence  an- 
other lot  of  trees  were  planted  in  April  and  May,  1907,  leaving,  however,  a  large 
number  still  to  be  planted. 

Since  the  Spring  of  1907  the  contractors  were  again  urged  to  proceed  with  the 
work,  and  on  February  4,  1908,  Mr.  Rice  called  my  attention  to  the  matter,  and  I 
wrote  to  Mr.  Pegram  for  an  explanation;  in  reply  Mr.  Pegram  stated  that  there  were 
only  14  trees  remaining  to  be  planted  and  that  they  would  be  attended  to  this  Spring. 
This  letter  of  Mr.  Pegram's  indicated  a  misunderstanding  of  the  real  situation,  and  I 
caused  to  be  made  a  thorough  investigation  of  the  whole  subject.  This  was  done,  and 
1  enclose  a  copy  of  my  letter  to  Mr.  Pegram  of  February  26,  which  reviews  the  mat- 
ter in  detail,  showing  what  was  done  and  what  remains  to  be  done.  Accompanying 
this  letter  were  maps  covering  the  entire  lield.  copies  of  which  are  on  file  and  are  at 
your  disposal  should  you  desire  to  sec  them. 

From  the  above  it  is  very  evident  that  many  efforts  have  been  made  to  have  this 
work  properly "  completed,  but  without  satisfactory  results,  and  I  am  still  awaiting 
a  reply   from  Mr.   Pegram  to  my  letter  of  February  26. 

I  am  sending  you  copies  of  some  of  the  correspondence  in  reference  to  this  matter, 
but  the  files,  as  to  tree  planting  are  at  your  disposal  and  you  may  be  interested  in 
looking  them  over. 

The  subject  has  been  an  annoying  one  from  every  point  pi  view.  You  will  sec 
that  there  still  remains  a  considerable  number  of  trees,  as  well  as  the  shrubbery,  to 
be  planted. 

You  can   readily  understand  that   it  is  a  very  delicate  matter  to  handle,  espc- 

•  cially  regarding  the  planting  of  shrubbery.     While  the  trees  require  a  great  deal  of 

« 

attention  for  some  time  after  being  planted,  shrubbery  requires  considerable  more  atten- 
tion, and  it  is  a  question  as  to  how  long  we  could  require  the  contractors  to  maintain 
the  trees  and  shrubbery  when  planted. 

It  occurs  to  me  that  possibly  some  arrangements  might  be  made,  through  this 
Commission,  between  the  contractors  and  the  park  authorities,  or  between  the  con- 
tractors and  some  association  that  is  interested,  by  which  a  certain  sum  of  money 
could  be  set  aside  for  this  work  and  be  turned  over  either  to  the  Park  Department 
or  to  an  association  that  would  properly  attend  to  the  matter  and  make  a  success  of  it 
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If  the  Park  Department  and  the  contractors  could  get  together  and  agree  upon  some 
amount  that  would  cover  the  cost  of  planting  and  maintenance,  the  contractors  migiit 
pay  over  this  amount  of  money,  and  the  contractors  could  then  be  reimbursed  by  the 
Public  Service  Commission  out  of  such  moneys  that  may  be  due  on  the  regular  con- 
tract. 

Of  course,  I  shall  insist  upon  the  contractor  proceeding  immediately  with  the 
work,  but  do  not  feel  sure  that  the  planting  of  the  trees  and  shrubbery  will  eventually 
prove  a  success. 

I  will  add  that  the  planting  by  the  contractor  was  done  through  a  sub-contract 
with  a  Mr.  Gifford  who  is  an  expert  in  such  matters,  and  the  trees  so  far  planted 
seemed,  last  summer,  to  be  thriving,  and  I  have  no  doubt  most  of  them  will  be  all 
right.  This  party  guaranteed  the  trees  for  a  year,  and  if  any  failed,  they  are  to  be 
replaced  this  coming  Spring;  whether  they  can  be  replaced  under  a  further  guarantee 

I  cannot  say. 

Very  truly  yours, 

(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

Copies  of  letters  enclosed: 

Letter  from   Mr.  Parsons  to  Mr.  Willcox  July  30,  1903. 

Letter  from  Mr.  Parsons  to  Mr.  Willcox  September  9,  1903. 

Letter  from  Mr.  Willcox  to  Mr.  Parsons  September  23,  1903. 

Letter  from  Mr.  Parsons  to  Mr.  Cantor  September  24,  1903. 

Letter  from  Mr.  R.  D.  Kohn  to  Mr.  Wm.  Barclay  Parsons  September  28,  1903. 

Letter  from  Mr.  Parsons  to  Mr.  Kohn  September  29,  1903. 

Letter  from  Mr.  Cantor,  (through  Mr.  Livingston)  to  Mr.  Parsons  October  5, 
IQ03. 

I-ctter  from  Mr.  D.  C  Smith  to  Mr.  Rice  May  3,  1905- 

Letter  from  Mr.  Rice  to  Mr.  S.  L,  F.  Deyo  May  6,  1905. 

Letter  from  Mr.  Rice  to  Rapid  Transit  Board  May  6,  1905. 

Letter  from  Mr.  Rice  to  Rapid  Transit  Board  June  21,  1906. 

Letter  from  Mr.  G.  L.  Rives,  Counsel,  to  President  Orr  July  2,  1906. 

Letter  from  Mr.  Seaman  to  Mr.   Pegram  Februarv  26,  1908,  with  tabulation  at- 
tached. 0 
(II)  2091 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contracting 
Company,  together  with  the  certificate  of  the  Chief  Engineer  approving  same,  and 
Voucher  No.  000823,  as  approved  by  the  Committee  on  Audit: 

Bradley  Contracting  Company, 
Office  of  the  Contractor,  68th  St.  &  North  River, 
New  York,  March  4th»  1908. 

Requisition  No.  6 — For  work  done  and  materials  furnished  under  contract  dated 

June  27th,  1907,  for  the  construction  of  section  No.  9-0-1  of  the  Brooklyn  Loop  Lines 

of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  29th  day  of  February, 
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For  Month.  Total. 


Total  to  date  relative  to  the  contract  value  of  the  whole  work....  $20,993  00  $157,166  00 

Amount    previously    estimated 136.173  00 

Amount   of   present  estimate ^ 20,993  00  20,993  00 

Deduct    10% 2,099  30  2,099  30 


Requisition   for  amount  due  for  work  done  and  materials  furnished 

during  the   month n 18,893  70  18,893  70 

BRADLEY  CONTRACTING  COMPANY, 

by  Fr.ank  Bradley,  Contractor. 
,  per  H. 

Certificate  No.  6 — I  hereby  certify  tijat  the  work  done  and  materials   furnished 

under  contract  dated  June  27th,  1907,  for  the  construction  of  Section  No.  9-0- 1  of  the 

Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  for 

which  requisition  No.  6  of  date  March  4th,  1908  is  made  by  the  Bradley  Contracting 

Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of  the 

contract  to  the  value  of  Eighteen  Thousand,  Eight  Hundred  and  Ninety-Three  Dollars 

and  Seventy  cents,  that  such  value  has  been  ascertained  i-elatively  to  the  contract  value 

of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work  and 

materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  6,  and  dated  March  4,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction  of  Sec- 
tion No.  9-0-1  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City 
of  New  York,  to  the  29th  day  of  February,  1908,  amounting  to  ($18,893.70)  eighteen 
thousand,  eight  hundred  and  ninety-three  dollars  and  seventy  cents,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the 
terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition,  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


560 

(I2)  209< 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contracting: 
Company,  together  with  the  certificate  of  the  Chief  Engineer  approving  same,  and 
Voucher  No.  000824,  as  approved  by  the  Committee  on  Audit : 

Bradley  Contracting  Company,  1 

Office  of  the  Contractor,  68th  St.  &  North  River,  [• 
New  York,  March  4th,  1908.        J  ■ 

Requisition  No.  7— For  work  done  and  materials  furnished  under  contract  dated 
June  27th,  1907,  for  the  construction  of  section  No.  9-0-4  of  the  Brooklyn  Loop  Lines 
oi  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  29th  day  of  February, 

For  Month.  ToUL 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $12,811  50  $85,361  21 

Amount  previously  estimated 7^.549  7S 

Amount    of    present    estimate 13,81 1   50  ia,8ii  5« 

Deduct    10% 1,28115  1,281  u 


Requisition  for  amount  due  for  work  done  and  materials  furnished 

during    the    month 11, 53©  35  ".530  35 

BRADLEY  CONTRACTING  COMPANY, 

by  Frank  Bradley,  Pres.,  Contractor. 

Certificate  No.  7 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  June  27th,  1907,  for  the  construction  of  Section  No.  9-0-4  of 
the  Brooklyn  Loop  Lines  of  the  Rapid  jTransit  Railroad  of  the  City  of  New  York, 
for  which  requisition  No.  7  of  date  March  4th,  1908  is  made  by  the  Bradley  Contracting 
Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of  the 
contract  to  the  value  of  Eleven  Thousand,  Five  hundred  and  thirty  dollars  and  thirty- 
five  cents,  that  such  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work  and 

materials. 

(Signed)        HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 
Whereas,  The  Contractor,  Bradley  Contracting  Company',  has  made  requisition 
on  this  Commission,  numbered  No.  7,  and  dated  March  4,  1908,  for  work  done  and 
materials  -furnished  under  contract  dated  June  27,  1907,  for  the  construction  of  Sec- 
tion No.  9-0-4  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of 
New  York,  to  the  29th  day  of  February,  1908,  amounting  to  ($11,550.35)  eleven  thou- 
sand, five  hundred  and  thirty  dollars  and  thirty-five  cents,  and 
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Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value 
of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  workf 
and  materials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition,  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  s^id  amount. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(13)  2095 

The  Secretary  presented  the  following  requisition  of  the  Bradley  Contracting  Com- 
pany, together  with  the  certificate  of  the  Chief  Engineer  approving  same,  and  Voucher 
No.  000825,  as  approved  by  the  Committee  on  Audit: 

Bradley  Contracting  Company,  1 

Office  of  the  Contractor,  68th  St.  &  North  River,  | 

New  York,  March  4th,  1908.        J 

Requisition  No.  8— For  work  done  and  materials  furnished  under  contract  dated 
June  27th,  1907,  for  the  construction  of  section  No.  9-0-5  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  29  day  of  February: 

For  Month.  ToUl. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $43t^i3  oo  $264,694  2$ 

Amount   previously  estimated 221,081  25 

Amount  of  present  estimate 43>6i3  00  43>6i3  00 

Deduct   10% 4.361  30  4.361  30 


Requisition  for  amount  due  for  work  done  and  materials  furnished 

during    the    month 39*^5^  7o  39>^Si  70 


BRADLEY  CONTRACTING  COMPANY, 
By  Frank  Bradley,  Pres., 

Contractor. 

Certificate  No.  8—1  hereby  certify  that  the  work  done  and  materials  'furnished 
under  contract  dated  June  27th,  1907,  for  the  construction  of  Section  No.  9-0-5  of  the 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  for 
which  requisition  No.  8  of  date  March  4th,  1908  is  made  by  the  Bradley  Contracting 
Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract  to  the  value  of  Thirty-nine  Thousand,  Two  Hundred  and  Fifty-one  Dollars 
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and  Seventy  cents,  that  such  value  has  been  ascertained  relatively  to  the  contract  value 

of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work  and 

materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  for  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition  on 
this  Commission,  numbered  No.  8,  and  dated  March  4,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  June  27,  1907,  for  the  construction  of  Sec- 
tion No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  Gty 
of  New  York,  to  the  29th  day  of  February,  1908,  amounting  to  ($39,251.70)  thirty-nine 
thousand,  two  hundred  and  fifty-one  dollars  and  seventy  cents,  and 

Whereas.  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the 
terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials. 

Resolved.  That  this  Commission  hereby  approves  the  said  requisition,  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners   Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

(14)  0-321 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order  (No.  321). 

In  the  Matter 
of 
The  hearing  upon  the  motion  of  the  Com- 
mission on  the  question  of  improvements 
in   and   additions   to   the   service   of   the 
New  York  and  Queens  County  Railroad 
Company. 
"Service  on  Calvary  Cemetery  surface  line, 
in  Queens." 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  24th  day  of  March,  1908,  at  2 130  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
Rooms  of  the  Commission,  Number  154  Nassau  Street.  Borough  of  Manhattan,  City 
of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations  practices,  equip- 
ment, appliances  or  service  of  the  New  York  and  Queens  County  Railroad  Company, 
in  respect  to  transportation  of  persons  in  the  State  of  New  York,  are  unreasonable, 
improper  or  inadequate,   and  whether  changes,  improvements   and   additions   thereto 
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ought  reasonably  to  be  made  in  the  manner  below  set  forth,  in  order  to  promote  the 
security  and  convenience  of  the  public,  or  in  order  to  secure  adequate  service  and 
facilities  for  the  transportation  of  passengers,  and  if  such  be  found  to  be  the  fact,  then 
to  determine  whether  a  change,  addition  and  improvement  in  regulations,  practices, 
equipment,  appliances  and  service  of  the  said  company,  as  hereinafter  set  forth,  are 
such  as  may  be  just,  reasonable,  adequate  and  proper  and  ought  reasonably  to  be 
made  to  accommodate  the  passenger  traffic  offered  to  it  and  to  promote  the  convenience 
of  the  public,  or  in  order  to  secure  adequate  service  and  facilities  for  the  transporta- 
tion of  passengers,  that  is  to  say: 

Whether  the  following  changes,  additions  and  regulations  should  be  put  inta 
effect : 

(i)  That  the  service  west-bound  leaving  Metropolitan  Avenue  to  Long  Island 
Ferr>'  between  6:50  and  7:50  A.  M.  be  increased  by  two  cars,  or  by  an  increase  from 
six  to  eight  cars; 

(2)  That  the  service  east-bound  leaving  Long  Island  Ferry  to  Metropolitan 
Avenue  between  5 :20  and  6 :20  P.  M.  be  increased  by  two  cars,  or  by  an  increase  from 
six  to  eight  cars; 

(3)  That  the  headway  on  cars  leaving  Long  Island  Ferry  to  Metropolitan  Ave- 
nue and  returning  between  7:10  and  ii:io  P.  M.  be  diminished  from  thirty  to  twenty 
minutes,  or  the  service  be  increased  by  four  cars,  or  the  service  be  increased  from  nine 
to  thirteen  cars; 

(4)  Leaving  the  Long  Island  Ferry  to  Metropolitan  Avenue  and  returning  be- 
tween I  and  5  A.  M.,  that  a  car  be  run  every  hour  connecting  with  the  ferry  boats 
from  34th  St.,  Manhattan,  such  service  representing  a  total  increase  of  four  cars; 

(5)  That  said  Company  provide  and  display  on  each  car  a  destination  sign,  which 
shall  state  cleariy  the  destination  of  the  car. 

And  if  any  such  regulations,  changes,  improvements  and  additions  be  found  to 
be  such  as  ought  to  be  made  as  1  aforesaid,  then  to  determine  the  details  of  such 
changes,  improvements  and  additions  and  to  determine  what  period  would  be  a 
reasonable  time  within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  order,  That  the  said  New  York  and  Queens  County  Railroad  Company, 
be  given  at  least  ten  (10)  days'  notice  of  such  hearing,  by  service  upon  it,  either 
personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said 
company  be  afforded  all  reasonable  opportunity  of  presenting  evidence  and  examining 
and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(15)  0-332 

The  Secretao'  presented  the  following  order : 

Complaint  Order  (No.  322). 

William   Klein, 

Complainant, 
against 

Long  Island  Railroad  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  322,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  lack  of  gates  at  the  22d  Street  crossing.  College  Point, 
was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(16)  0-3?3 
The  Secretary  presented  the  following  order : 

Complaint  Order  (No.  323). 

William    Henderson    and    One    Hundred 
and    Fifty    Others, 

Complainants, 
against 

Union  Railway  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  323,  for  satisfaction  or  answer 
witljin  ten  (10)  days,  as  to  inadequate  service  on  Fort  Schuyler  Road,  Westchester 
Village  to  the  Eastern  Boulevard,  was  approved,  confirmed  and  ordered  filed  in  the 
office  of  the  Commission. 

(17)  .  0-324 
The  Secretary  presented  the  following  order : 

Complaint  Order  (No.  324). 

John  R.  Davies, 

Complainant, 
against 

New    York    Central    and    Hudson    River 
Railroad    Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  324,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  smoke  nuisance  at  137th  Street  and  Riverside  Drive, 
was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(18)  C-1106 
The    Secretary   presented   the    following  communication    from   the   Interboroug^ 

Rapid  Transit  Company,  with  reference  to  stairway  facilities  at  the  Houston  Street 
station  of  the  Third  Avenue  elevated  line,  which  was  referred  to  the  Counsel  to  the 
Commission : 
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Interborough  Rapid  Transit  Company, 
No.  13-21  Park  Row, 
New  York,  March  4th,  1908. 


'} 


Mr.  Travis  H.  Whitney.  Secretary,  Public  Service  Commission,  154  Nassau  Street, 
City; 

Dear  Sir — Replying  to  your  letter  of  February  28th,  in  relation  to  complaint  of 
one  Thomas  E.  Sturgeon  in  connection  with  the  stairway  facilities  at  Houston  Street, 
downtrack.  Third  Avenue  line.  A  condemnation  proceeding  by  the  Manhattan  Rail- 
way Company  against  John  Jacob  Astor  and  others  was  begun  by  filing  a  petition  on 
October  8th,  1907.  The  defendants  answered  the  petition  denying  our  right  to  con- 
demn the  stairway  easements.  On  the  trial  of  that  issue  Judge  Newberger  decided 
in  favor  of  the  Company,  and  on  January  2nd,  1908,  an  interlocutory  judgment  was 
entered  granting  the  Company  the  right  to  condemn  said  easements.  The  defendants 
have  appealed  to  the  Appellate  Division  from  that  judgment  and  the  argument  on 
that  appeal  will  in  all  probability  be  brought  on  at  the  April  Term. 

Until  the  appeal  is  decided,  the  matter  of  appraising  the  stairway  easements,  of 
course,  will  be  in  abeyance. 

Yours  truly, 

(Signed)  E.   P.   BRYAN,   Presidenh 

(19)  0-296 

The  Secretary  stated  that  a  communication  had  been  received  from  Brooklyn 
Union  Elevated  Railroad  Company  upon  Final  Order  No.  296  in  the  matter  of  service 
on  the  Brighton  Beach  line,  notifying  the  Commission  that  the  terms  of  the  Order 
were  accepted  and  would  be  complied  with.    The  answer  was  ordered  filed. 

(ao)  O-308 

The  Secretary  stated  that  a  communication  had  been  received  from  the  New  York 
City  Interborough  Railway  Company  upon  Final  Order  No.  308  of  the  Commission, 
with  regard  to  increase  of  service,  181  st  St.  line  to  Bronx  Park,  and  the  opening  of 
the  new  Tremont  Avenue  line,  notifying  the  Commission  that  the  terms  of  the  order 
were  accepted  and  would  be  complied  with.    The  answer  was  ordered  filed. 

(21)  0-309 

The  Secretary  stated  that  a  communication  had  been  received  from  the  Coney 
Island  and  Brooklyn  Railroad  Company  upon  Final  Order  No.  309  of  the  Commission, 
with  regard  to  the  condition  of  rails,  crossovers  and'  turnouts,  notifying  the  Commis- 
sion that  the  terms  of  the  Order  were  accepted  and  would  be  complied  with.  The 
answer  was  ordered  filed. 
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(22)  0-32S 

Commissioner  Bassett  moved  the  adoption  of  the  following  extension  order,  which 
was  duly  seconded: 

Extension  Order  (No.  325). 

K  Alexander  Williams  &  I0j>  others, 

Complainants, 
against 

South  Brooklyn  Railway  Company, 

Defendant. 

An  order,  No.  272,  having  been  made  herein  on  or  about  the  i8th  day  of  February, 
1908,  ordering  and  directing  the  South  Brooklyn  Railway  Company  to  answer  the  com- 
plaint herein  within  the  time  therein  specified,  and  the  said  South  Brooklyn  Railway 
Cotnpany  having,  on  March  6th,  1908,  applied  in  writing  for  an  extension  of  such  time, 

Now,  upon  motion,  it  is 

Ordered,  That  the  time  of  the  South  Brooklyn  Railway  Company  within  wtiidi 
to  answer  said  complaint  be,  and  the  same  hereby  is,  extended  to  and  includifig  the 
loih  day  of  April,  1908. 

Ayes — Commissioners  Bassett,  Maltbie.  Eustis. 

Nays — None. 

Carried. 

(23)  '  0-326 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  326). 
In  the  Matter 
of 
The  hearing  upon  motion  of  the  Commis- 
sion on  the  question  of  changes  in  the 
regulations,  practices  and  service  of  the 
Brooklyn  Heights  Railroad  Comt>any. 
"Cross-over  switches  on  the  Nostrand  Ave- 
nue Line  at  Church  avenue." 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  23d  day  of  March,  1908,  at  2.30  o'dock  in 
the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of  Manhattan,  City 
of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equip- 
ment, appliances  or  service  of  the  Brooklyn  Heights  Railroad  Company,  in  respect  to 
transportation  of  persons  in  the  State  of  New  York,  are  unreasonable,  improper  or  in- 
adcquatev  and  whether  changes,  improvements  and  additions  thereto  ought  reasonably 
to  be  made  in  the  manner  below  set  forth,  in  order  to  promote  the  security  and  con- 
venience of  the  public,  or  in  order  to  secure  adequate  service  and  facilities  for  the 
transportation  of  passengers,  and  if  such  be  found  to  be  the  fact,  then  to  determine 
whether  a  change,  addition  and  improvement,  in  regulations,  practices,  equipment,  ap- 


5^V 

X>liances  and  service  of  the  said  company,  as  hereinafter  set  forth,  are  such  as  may  be 
just,  reasonable,  adequate  and  proper  and  ought  reasonably  to  be  made  to  accommodate 
the  passenger  traffic  offered  to  it  and  to  promote  the  convenience  of  the  public,  or  in 
order  to  secure  adequate  service  and  facilities  for  the  transportation  of  passengers, 
that  is  to  say: 

Whether  the  following  changes,  additions  and  regulations  should  be  put  into 
effect : 

(i)  That  the  cars  at  present  operated  on  the  Nostrand  Avenue  line  be  run 
through  to  the  southerly  terminus  of  said  line  at  Vanderveer  Park,  instead  of  some  of 
them  being  turned  back  at  Church  avenue. 

(2)  That  the  cross-over  switch  located  at  Nostrand  and  Church  Avenues  on  the 
Kostrand  Avenue  line  be  removed. 

And  if  any  such  regulations,  changes,  improvements  and  additions  be  found  to  be 
such  as  ought  to  be  made  as  aforesaid,  then  to  determine  the  details  of  such  changes, 
improvements,  and  additions  and  to  detertnine  what  period  would  be  a  reasonable  time 
within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  ordered,  That  the  said  Brooklyn  Heights  Railroad  Company  be  given  at 
least  ten  (10)  days  notice  of  such  hearing,  by  service  upon  it,  either  personally  or  by 
mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Najrfe — None. 

Carried. 

Acting  Chairman  Bassett  stated  that  he  ^ould  conduct  the  hearing. 

<24)  0-327 

The  Secretary  presented  the  following  order: 

C0M?LAINt  ORDEK   (No.  327). 

Van   Nest   Property  Owners'  Association, 
by  Frank  Huber,  Secretary, 

Complaniant, 
against 

New    York,    New    Haven    and    Hartford 
Railroad  Company, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  327,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  use  of  soft  coal,  was  approved,  confirmed  and  ordered 
liled  in  the  office  of  the  Commission. 
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(25)  0-328 
The  Secretary  presented  the  following  order: 

Complaint  Order  (No.  328). 

Jeremiah  J.  Coughlan, 

Complainant, 
against 
Nassau  Electric  Railroad  Company, 
Defendant. 

The  order  of  the  Commission,  being  Order  No.  328,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  the  turnstile  at  the  i6th  Street  Station  of  the  Fifth  Avenue 
Elevated  Line,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Com- 
mission. 

(26)  0-329 
Commissioner  Eustis  moved  the  adoption  of  the  following  discontinuance  order. 

which  was  duly  seconded: 

Discontinuance  Order  (No.  329). 

William  H.  Ten  Eyck, 

Complainant, 
against 
Interborough  Rapid  Transit  Company, 
Defendant. 

"Failure  to  run  elevators  at  station  at 
Mott  Avenue  and  149th  Street  after  one 
A.  M." 

An  order.  No.  293,  having  been  made  herein  on  or  about  the  29th  day  of  February, 
1908,  ordering  and  directing  the  Interborough  Rapid  Transit  Company  to  answer  com- 
plaint herein,  within  time  therein  specified,  and  the  said  Interborough  Rapid  Transit 
Company  having,  on  March  6th,  1908,  made  answer  thereto,  from  which  it  appears 
that  the  matters  complained  of  in  the  said  complaint  above  mentioned  have  been 
satisfied. 

Now,  upon  motion  made  and  duly  seconded,  it  is 

Resolved,  That  the  proceedings  herein  be,  and  the  same  hereby  are,  discontinued 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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C27)  0-330 

The  Secretary  presented  the  following  order : 

CdMPLAiNT  Order  (No.  330). 

Thirty-first    Ward    Board    of    Trade,    by 
James  M.  Conohan, 

Complainant, 
against 

Sea  Beach  Railway  Company, 

Defendant 

The  order  of  the  Commission,  being  Order  No.  330,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  failure  to  stop  New  York  trains  at  Luna  Park  station,  was 
approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(28)  0-331 

The  Secretary  presented  the  following  hearing  order,  and  it  was  moved  and  duly 
secon(]ed  that  the  same  be  adopted  by  the  Commission : 

Hearing  Order   (No.  331  )■ 
In  the  matter 
of  the 
Hearing  upon  motion  of  the  Commission 
on  the  question  of  improvements  in  and 
additions  to  the  service  and  equipment 
of  the   Nassau   Electric   Railroad   Com- 
pany in  the  particulars  hereinbelow  men- 
tioned 

"Repairing  of  track  on  Bergen  Street — 
Service  on  Bergen  Street  Ime  and  St. 
John's  Place  line." 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  25th  day  of  March,  1908,  at  2.30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at 
the  rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of  Manhattan, 
City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices, 
equipment,  appliances  or  service  of  the  Nassau  Electric  Railroad  Company,  in  respect 
to  transportation  of  persons  in  the  State  of  New  York,  are  unreasonable,  improper 
or  inadequate,  and  whether  changes,  improvements  and  additions  thereto  ought 
reasonably  to  be  made  in  the  manner  below  set  forth,  in  order  to  promote  the 
security  and  convenience  of  the  public,  or  in  order  to  secure  adequate  service  and 
facilities  for  the  transportation  of  passengers,  and  if  such  be  found  to  be  the  fact, 
then  to  determine  whether  a  change,  addition  and  improvement  in  regulations,  prac- 
tices, equipment,  appliances  and  service  of  said  Company,  as  hereinafter  set  forth, 
are  such  as  may  be  just,  reasonable,  adequate  and  proper  and  ought  reasonably  to 
be  made  to  accommodate  the  passenger  traffic  offered  to  them  and  to  promote  the 
convenience  of  the  public,  or  in  order  to  secure  adequate  service  and  facilities  for 
the  transportation  of  passengers,  that  is  to  say: 
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I.  Whether  the  following  repairs  of  tracks  should  be  made: 

A.  That  the  said  Nassau  Electric  Railroad  Company  replace  the  broken  inner 
rail  of  the  east-bound  track  on  Bergen  Street  about  ijiO  feet  west  of  Revere  Place. 

B.  That  said  Company  replace  the  broken  inner  rail  of  the  west-bound  track 
on  Bergen  Street  about  50  feet  east  of  Revere  Place. 

II.  Whether  the  service  of  said  Nassau  Electric  Railroad  Company  should  be 
increased  or  supplemented  at  the  points  and  times  and  in  the  particulars  following: 

A.    Bergen  Street  Surface  Line. 
West-bound,  Woodhaven  (Grant  Ave.)  to  New  York. 

1.  Leaving  Woodhaven  to  New  York,  between  6.30  and  8  a.  m.,  by  an  increase 
of  five  (5)  cars  or  by  an  increase  from  sixteen  to  twenty-one  cars  (16  to  21),  makinjf 
a  total  service  from  6  to  8  A.  M.  of  twenty-seven  (27)  cars. 

2.  Leaving  Albany  Avenue  Depot  to  New  York  between  6:00  and  7.00  A.  M. 
by  an  increase  of  two  (2)  cars  or  by  an  increase  of  from  five  to  seven  (5  to  7)  cars, 
making  the  total  service  between  6:00  and  8:30  A.  M.  twenty  (20^  cars. 

3.  Leaving  Rockaway  Avenue  to  Borough  Hall  between  6:45  and  8:iS  A.  M. 
by  the  operation  of  a  new  service  of  fifteen  (15)  cars  from  Borough  Hall  over  the 
following  route: 

From  Rockaway  Avenue  over  the  regular  route  of  the  Bergen  Street  line  to 
Boerum  Place  and  Atlantic  Avenue,  through  Atlantic  Avenue  to  Court  Street, 
through  Court  Street  to  Joralemon  Street,  through  Joralemon  Street  to  Fulton  Street, 
through  Fulton  Street  to  Boerum  Place,  and  thence  by  the  regular  route  returning 
to  Rockaway  Avenue. 

East-bound,  New  York  to  Depot  and  Woodhaven. 

4.  Between  2:15  and  7  P.  M.  to  continue  the  s^vice  now  provided  from  New 
York  to  Woodhaven,  of  fifty-two  (52)  cars  passing  Livingston  Street  and  Boerum 
Place,  and  from  New  York  to  Albany  Avenue  Depot  of  thirty-six  (36)  cars,  passing 
Livingston  Street  and  Boerum  Place,  except  that  between  2:15  and  5:15  P.  ^I-  a^^ 
cars  now  running  only  to  Albany  Avenue  Depot  to  be  operated  at  least  as  far  as 
Rockaway  Avenue. 

5.  Leaving  Borough  Hall  to  Rockaway  Avenue  between  4:15  and  5:15  P-  ^^^ 
to  provide  a  new  service  of  six  (6)  cars  to  be  operated  upon  the  same  route  as  that 
described  in  3  above. 

6.  Between  s:i5  and  6:45  P.  M.  from  Borough  Hall,  to  provide  a  new  service 

of  fifteen  (15)  cars  to  Rockaway  Avenue  to  be  operated  over  the  new  route  as  indicated 

in  No.  3. 

B.  St.  John's  Place  Line. 

JVest'bound. 

I.    Leaving  Buffalo  Avenue  between  6:45  and  9:^5  A.   M.  by  an  increase  of 

fifteen   (15)   cars,  or  by  an  increase  from  23  to  38  cars  to  run  at  least  as  far  east 

as  City  Hall. 
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2.  Leaving  Buffalo  Avenue  to  New  York,  between  9:15  A.  M.  and  1:00  P.  M., 
by  an  increase  of  ten  (10)  cars,  or  by  an  increase  from  28  to  38  cars. 

3.  Leaving  Buffalo  Avenue  to  New  York,  between  i  .00  P.  M.  and  3  :oo  P.  M.. 
by  an  increase  of  five  (s)  cars,  or  by  an  increase  from  19  to  24  cars. 

4.  Leaving  Buffalo  Avenue  between  7:20  and  7:50  P.  M..  by  an  increase  of 
two  (2)  cars,  or  by  an  increase  from  6  to  8  cars. 

East-bouud. 

5.  Leaving  City  Hall  to  Buffalo  Avenue,  between  2:30  and  4:00  P.  M.,  by  an 
increase  of  3  cars,  or  by  an  increase  from  15  to  18  cars. 

6.  Leaving  City  Hall  to  Buffalo  Ave.  between  4:00  and  5:00  P.  M.,  by  an 
increase  of  6  cars,  or  by  an  increase  from  10  to  16  cars. 

7.  Leaving  City  Hall  to  Buffalo  Avenue,  between  5:00  and  6:00  P.  M.,  by  an 
increase  of  8  cars,  or  by  an  increase  from  16  to  24  cars. 

8.  Leaving  City  Hall  to  Buffalo  Avenue,  between  6:00  and  6:30  P.  M.,  by  an 
increase  of  4  cars,  or  by  an  increase  from  12  to  16  cars. 

9.  Leaving  City  Hall  to  Buffalo  Avenue,  between  6:30  and  7:00  P.  M.,  by  an 
increase  of  '2  cars,  or  by  an  increase  from  10  to  12  cars. 

la  Leaving  City  Hall  to  Buffalo  Ave.,  between  10:00  and  11:00  P.  M.,  by  an 
increase  of  two  (2)  cars,  or  by  an  increase  from  6  to  8  cars. 

II.  All  night  service  between  Rockaway  Ave.  and  New  York.  Leaving  Rock- 
away  Ave.  to  New  York  and  return,  every  half  hour,  between  i  :30  and  4 :3o  A.  M., 
a  total  of  7  cars. 

And  if  any  such  regulations,  changes,  improvements  and  additions  be  found  to 
be  such  as  ought  to  be  made  as  aforesaid,  then  to  determine  the  details  of  such  changes, 
improvements  and  additions  and  to  determine  what  period  would  be  a  reasonable 
time  within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  ordered.  That  the  said  Nassau  Electric  Railroad  Company  be  given  at 
least  ten  (10)  days  notice  of  such  hearing  by  service  upon  it,  either  personally  or 
by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company 
be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Bassett,  Maltbie.  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  designated  Commissioner  McCarroll  to  conduct  the  hearing. 
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(ap)  •  0-332 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order  (No.  332). 

In  the  Matter 
of 
The  Hearing  on  the  Motion  cA  the  Com- 
mission on  the  Question  whether  the 
Order  heretofore  made  by  the  Commis- 
sion on  February  14, 1908,  known  as  Order 
No.  260,  directing  the  New  York  City 
Railway  Company  or  Adrian  H.  Joline 
and  Douglas  Robinson,  its  Receivers,  on 
and  after  February  15,  1908,  to  turn  out 
not  fewer  than  ten  cars  daily,  not  includ- 
ing Sundays  and  holidays,  overhauled 
and  repaired,  as  provided  in  said  Order, 
should  be  modified  in  any  respect,  because 
of  the  destruction  by  fire  of  the  car  barn 
aj  Second  Avenue  and  Ninety-sixth 
Street,  together  with  its  contents  belong- 
ing to  said  company  or  its  said  receivers. 

Whereas,  A  certain  order  was  heretofore  made  by  the  Commission  on  February 
14th,  1908,  known  as  Order  No.  260,  directing  the  New  York  City  Railway  Company 
or  Adrian  H.  Joline  and  Douglas  Robinson,  its  Receivers,  on  and  after  February  15th, 
1908,  to  turn  out  not  fewer  than  ten  cars  daily,  not  including  Sundays  and  holidays, 
overhauled  and  repaired,  as  provided  in  said  order,  and 

Whereas,  Said  New  York  City  Railway  Company  or  its  said  Receivers  thereafter 
and  on  February  20th,  1908,  duly  notified  the  Commission  in  writing  that  the  terms 
oi  said  order  were  accepted  and  would  be  obeyed,  and 

Whereas,  Thereafter  on  March  2,  1908,  the  following  communication  was  received 
by  the  Commission  from  said  Receivers : 

"Referring  further  to  our  letter  to  you  under  date  of  February  20th,  acknowledg- 
ment whereof  by  you  under  date  of  February  29th,  is  this  day  received,  we  beg  to 
advise  you  that  our  car  barn  at  2nd  Ave.  and  96th  Street,  with  its  contents,  was 
destroyed  by  fire  yesterday  morning.  So  nearly  as  we  can  now  estimate,  about  340 
cars  were  burned.  The  second  and  third  floors  of  this  building  were  practically  en- 
tirely devoted  to  the  electrical  and  mechanical  work  involved  in  compliance  with  your 
Order  No,  260,  and  nearly  all  of  the  painting  was  also  carried  on  at  those  shops. 

"We  are  compelled  to  advise  you  that  in  view  of  this  catastrophe  it  is  entirely 
out  of  the  question  for  us  to  continue  our  compliance  with  the  requirements  of  Order 
No.  260,  although  we  shall,  of  course,  do  all  that  is  in  our  power  with  the  resources 
at  our  command  to  rehabilitate  our  equipment  as  rapidly  as  possible.  We  will  advise 
you  from  time  to  time  as  rehabilitated  cars  are  ready  for  inspection." 

Now  therefore,  it  is 

Ordered,  That  a  hearing  be  held  on  the  14th  day  of  March,  1908,  at  10.30  o'clock 
in  the  forenoon  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
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rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Manhattan,  City  and 
State  of  New  York,  to  inquire  whether  said  Order  No.  260  should  be  modified  in 
any  respect,  and  it  is  further 

Ordered,  That  the  New  York  City  Railway  Company  or  Adrian  H.  Joline  and 
Douglas  Robinson,  its  Receivers,  be  given  at  least  three  days  notice  of  such  hearing 
"by  service  upon  them,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order 
and  that  at  such  hearing  they  be  afforded  all  reasonable  opportunity  for  presenting! 
evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(30)  0-287 

The  Secretary  presented  a  communication  from  F.  W.  Whitridge,  Receiver  of 
the  Third  Avenue  Railroad  Company,  upon  Order  No.  287,  as  to  the  condition  of 
surface  cars  on  the  East  Side,  and  on  motion,  duly  seconded,  it  was  ordered  that  the 
letter  be  transmitted  to  the  Board  of  Aldermen,  upon  whose  complaint  the  order  was 
issued.    The  communication  was  as  follows: 

The  Third  Avenue  Railroad  Co., 

65TH  Street  and  Third  Avenue, 

New  York,  March  6,  1908. 

Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission,  154  Nassau  Street, 
New  York  City. 

Dear  Sir— Referring  to  your  letter  of  the  25th,  enclosing  Order  No.  287  and  the 
Resolution  of  the  Board  of  Aldermen,  I  have  to  say  that,  on  the  day  complained  of, 
there  was  snow  on  the  ground  and  the  floors  of  the  cars  were  necessarily  dirtied  by 
the  people  entering.  I  have  also  to  say  that  about  a  year  ago,  all  of  the  cars  of  this 
road  were,  on  the  complaint  of  the  Borough  President,  thoroughly  overhai^led  and 
repaired  and  new  carpets  put  on  the  seats.  Each  of  these  cars  is  cleaned  every  night, 
thoroughly  washed  every  third  day,  and  in  addition  washed  with  a  solution  of  carbolic 
acid  once  a  week.  I  have  now  ordered  them  to  be  washed  daily  and  the  strength  of 
the  carbolic  solution  to  be  doubled. 

The  cars  are  old  and  are  being  renewed  as  rapidly  as  possible,  but,  with  the  ex- 
ception of  the  carpets  on  the  seats,  they  are  reported  to  be  in  as  good  condition  as 
possible  considering  their  age. 

We  have  several  cars  now  in  the  shops,  the  repairs  or  reconstruction  of  which 
are  nearly  finished,  which  will  be  in  service  within  a  week  or  two.  If  there  is  anything 
else  we  can  do  to  improve  the  service,  within  our  means,  we  shall  be  happy  so  to  do. 

Very  respectfully,  yours, 
(Signed)        F.  W.  WHITRIDGE,  Receiver. 
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(31)  3W 
The  Secretary  presented  a  communication  from  John  H.  O'Brien,  Commissioner  of 

Water  Supply,  Gas  and  Electricity,  transmitting  the  following  letter  from  William 

C.  Cozier,  Deputy  Commissioner  of  that  Department,  to  the  Brooklyn  Rapid  Transit 

system,  which  letters  were  ordered  filed : 

Feb.  28,  06. 

Mr.  J.  P.  Calderwood,  General  Manager  Brooklyn  Rapid  Transit  System. 

Dear  Sir— In  January,  1906,  the  Brooklyn  &  Rockaway  Beach  Railroad  Company 
made  application  for  a  permit  to  instal  an  overhead  trolley  system  over  the  highways 
along  its  right  of  way  between  New  Lots  Road  and  Canarsie.  Included  in  this  appli- 
cation was  an  item  of  3  No.  4/0  wire,  constituting  a  high  tension  transmission  line 
to  be  operated  at  6600  volts.  This  application  was  referred  to  the  Commissioner  of 
the  Department,  Mr.  William  B.  Ellison,  and  with  his  approval  a  permit  was  issued 
authorizing  the  necessary  electrical  construction  for  the  operation  of  the  road,  with 
the  exception  that  the  permit  for  the  high  tension  transmission  line  was  granted  tem- 
porarily for  a  period  of  two  years. 

On  June  i8th  next  this  temporary  permit  will  expire  and  I  hereby  serve  notice 
upon  the  Brooklyn  &  Rockaway  Beach  Railroad  Company  that  no  extension  of  time 
beyond  that  date  will  be  granted,  and  that  the  Company  must  proceed  at  once  to  the 
adoption  of  other  means  of  transmission  of  power. 

A  copy  of  this  notice  has  been  filed  with  the  Public  Service  Commission. 

Yours  very  truly, 

(Signed)        WILLIAM  C  COZIER, 
Deputy  Commissioner,  Borough  of  Brooklyn. 

(32)  0-298 
The  Secretary  presented  a  communication  from  Dr.  George  W.  Brush,  transmitting 

resolutions  adopted  by  the  Flatbush  Taxpayers'  Association,  protesting  against  a  return 
to  the  shuttle  system  of  operation  of  the  elevated  trains  on  the  Brooklyn  Bridge,  which 
was  ordered  filed. 

(33)  1029 
The  Secretary  presented  a  communication  from  John  L.  Heaton,  transmitting  the 

sentiment  of  the  Prospect  Park  South  Association  against  changing  the  method  of 
handling  passengers  at  the  Manhattan  end  of  the  Brooklyn  Bridge  to  the  former 
shuttle  train  system,  which  was  ordered  filed. 

(34)  1029 
The  Secretary  presented  a  communication  from  William  E.  Harmon,  favoring  a 

continuance  of  the  present  system  of  handling  elevated  trains  on  the  Brooklyn  Bridge, 
which   was  ordered  filed. 
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(35)  1029 
The  Secretary  presented  a  resolution  irom  the  Prospect  Heights  Citizens'  As- 

sociation,  calling  attention  to  the  provision  of  the  City  Charter  declaring  the  New 
York  and  Brooklyn  Bridge  "to  be  a  public  highway  for  the  purpose  of  rendering 
travel  between  the  Boroughs  of  Manhattan  and  Brooklyn  certain  and  safe  at  all 
times;"  and  requesting  the  Commission  to  publish  all  facts  concerning  the  traffic 
over  the  Bridge  which  are  brought  out  in  the  inquiry  by  the  Commission  with 
regard  to  such  traffic.    The  resolution  was  referred  to  the  Committee  of  the  Whole. 

(36)  1029 
The  Secretary  presented  a  communication  from  Davis  S.  White,  regarding  con- 
gestion on  the  Myrtle  Avenue  line  from  Sands  Street  station  to  Navy  Street ;  advo- 
cating the  construction  of  a  double  track  elevated  line  from  Myrtle  Avenue  through 
Hudson  Avenue  and  Sands  Street  to  the  Sands  Street  station,  for  the  use  of  the 
Lexington  and  Myrtle  Avenue  lines;  and  suggesting  other  additions  to  transit  facili- 
ties in  the  neighborhood  of  the  Brooklyn  terminal  of  the  Brooklyn  Bridge.  The 
letter  was  ordered  filed. 

Chairman  Willcox  and  Commissioner  McCarroll  entered  the  meeting  at  this 
point. 

(37)  2132 

Fourth  Avenue  Subway — Form  of  Contract. 

Counsel  to  the  Commission  presented  forms  of  six  contracts  for  the  construc- 
tion of  the  Fourth  Avenue  Subway  from  the  Manhattan  Bridge  approach  to  43rd 
Street  in  the  Borough  of  Brookljrn, 

The  following  resolution  was  moved: 

Resolved,  That  the  form  of  the  proposed  contracts  for  the  construction  of  a 
rapid  transit  railroad  in  Fourth  Avenue  and  other  streets  in  the  Borough  of  Brook- 
lyn as  follows: 

"Flatbush  Avenue  Extension,  Nassau  to  Willoughby  Streets, 

Flatbush  Avenue  Extension  and  Fulton  Street,  Willoughby  Street  to  Ashland 
Place, 

Ashland  Place  and  Fourth  Avenue,  Fulton  Street  to  Sackett  Street, 

Fourth  Avenue,  Sackett  Street  to  Tenth  Street, 

Fourth  Avenue,  Tenth  Street  to  27th  Street,  and 

Fourth  Avenue,  27th  Street  to  43rd  Street," 
now  submitted,  be  and  the  same  hereby  are  adopted  subject  to  such  changes,  if 
any,  as  may  be  agreed  upon  between  the  Corporation  Counsel  and  the  Counsel 
to  the  Commission  and  approved  by  the  Chairman,  and  that  thereafter  a  com- 
munication be  addressed  to  the  Board  of  Estimate  and  Apportionment  requesting 
the  approval  of  the  said  Board  to  the  form  of  the  said  contracts.    And  it  is  further 
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Resolved,  That  as  soon  as  the  said  forms  of  contracts  are  completed,  approved 
and  consented  to  by  the  Board  of  Estimate  and  Apportionment  and  by  the  Cor- 
poration Counsel,  and  deposited  in  the  office  of  the  Secretary  to  the  Commission, 
the  Chairman  of  the  Commission  be  and  he  hereby  is  authorized  and  directed  to 
procure  the  invitation  to  contractors  to  be  duly  published  in  such  newspapers  as  he 
may  select,  fixing  such  date  for  the  opening  of  bids  as  he  may  deem  proper. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None.  ' 

Carried. 

(38)  2132 

The  Chief  Engineer  submitted  to  the  Commission  drawings  for  the  proposed 
Fourth  Avenue  Line  in  Brooklyn,  extending  from  the  Manhattan  Bridge  approach  to 
43rd  Street,  in  the  Borough  of  Brooklyn. 

The  following  resolution  was  moved: 

Resolved,  That  the  Commission  hereby  adopts  the  drawings  now  produced  and 
designated  as  follows:  \ 

Manhattan  Bridge  No.  i.  Flatbush  Avenue  Extension,  Nassau  Street  to  Will- 
oughby  Street — ^Two  (2)  drawings  marked  Route  Manhattan  Bridge  Extension  i, 
Contract  drawing  Nos.  A-i  and  A-2;  three  (3)  drawings  marked  Contract  drawing 
Nos.  B-ioi,  B-104  and  B-105;  two  (2)  drawings  marked  Route  M.  B.  Ex-i,  Contract 
drawing  Nos.  B-i  and  B-2;  fifteen  (15)  drawings  marked  Contract  drawing  Nos.  C-SO 
to  C-63,  both  inclusive,  and  C-120;  eight  (8)  drawings  marked  Contract  drawing  Nos. 
C-200  to  C-205,  both '  inclusive,  and  C-207  and  C-208. 

9-C-1.  Flatbush  Avenue  Extension  and  Fulton  Street,  Willoughby  Street  to  Ash- 
land Place — One  (i)  drawing  marked  Route  No.  9-C-1,  Contract  drawing  No.  A-3; 
three  (3)  drawings  marked  Contract  drawing  Nos.  B-ioi,  B-104  and  B-105;  two  (2) 
drawings  marked  Route  No.  9-C-1,  Contract  drawing  Nos.  B-3  and  B-4;  forty-five 
(45)  drawings  marked  Contract  drawing  Nos.  C-64  to  C-99,  both  inclusive.  No.  C-209 
and  No.  C-210,  No.  C-120  and  Nos.  C-200  to  C-205,  both  inclusive. 

ii-E-i  and  ii-A-i.  Ashland  Place  and  Fourth  Avenue,  Fulton  Street  to  Sackett 
Street — Two  (2)  drawings  marked  Route  Nos.  ii-E-i  and  ii-A-i,  Contract  drawing 
Nos.  A-4  and  A-5;  three  (3)  drawings  marked  Contract  drawing  Nos.  B-ioi,  B-104 
and  B-105;  and  six  (6)  drawings  marked  Route  Nos.  ii-E-i  and  ii-A-i,  Contract 
drawing  Nos.  B-5  to  B-io,  both  inclusive;  twenty-one  (21)  drawings  marked  Con- 
tract drawing  Nos.  C-ioo  to  C-120,  both  inclusive;  nine  (9)  drawings  marked  Con- 
tract drawing  Nos.  C-200  to  C-206,  both  inclusive,  and  C-211  and  C-212. 

II- A-2.  Fourth  Avenue,  Sackett  Street  to  loth  Street— Two  (2)  drawings  marked 
Route  No.  ii-A-2,  Contract  drawing  Nos.  A-6  and  A-7;  three  (3)  drawings  marked 
Contract  drawing  Nos.  B-ioi,  B-104  and  B-105 ;  three  (3)  drawings  marked  route  No. 
ii-A-2,   Contract  drawing  Nos.   B-ii,   B-12  and   B-13;    eight    (8)    drawings   marked 
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Contract  drawing  Nos.  C-116,  C-117,  and  C-120  to  C-12S,  both  inclusive;  and  eight 
(8)  drawings  marked  Contract  drawing  Nos.  C-200  to  C-204,  both  inclusive,  and 
C-206,  C-213  and  C-214. 

ii-A-^.  Fourth  Avenue,  loth  Street  to  27th  Street— Two  (2)  drawings  marked 
Route  No.  ii-A-3,  Contract  drawing  Nos.  A-8  and  A-9;  three  (3)  drawings  marked 
Contract  drawing  Nos.  B-ioi,  B-104  and  B-105;  four  (4)  drawings  marked  Route 
No.  11-A-3,  Contract  drawing  Nos.  B-14,  B-J5,  B-16  and  B-17;  six  (6)  drawings 
marked  Contract  drawing  Nos.  C-116,  and  C-120  to  C-124,  both  inclusive;  and  eight 
(8)  drawings  marked  Contract  drawing  Nos,  C-200  to  C-204,  both  inclusive,  and 
C-206,  C-213  and  C-214, 

ii'A-4.  Fourth  Avenue,  27th  Street  to  43rd  Street — Two  (2)  drawings  marked 
Route  No.  11-A-4,  Contract  drawing  Nos.  A- 10  and  A-ii;  three  (3)  drawings  marked 
Contract  drawing  Nos.  B-ioi,  B-104  and  B-105;  three  (3)  drawings  marked  Route 
No.  11-A-4,  Contract  drawing  Nos.  B-18,  B-19  and  B-20;  twenty-eight  (28)  drawings 
marked  Contract  drawing  Nos.  C-116,  C-117,  C-120,  and  C-126  to  C-150,  both  inclusive; 
eight  (8)  drawings  marked  Contract  drawing  Nos.  C-200  to  C-204,  both  inclusive,  and 
C-206,  C-215  and  C-216, 

all  as  showing  the  detailed  plans  for  the  construction  of  the  said  road  in  accordance 
with  the  general  plan  of  construction,  including  provisions  for  galleries,  ways  and 
subways  or  tunnels  for  gas  or  water  pipes,  electric  wires  and  other  subsurface 
structures  and  conductors  proper  to  be  placed  underground,  and  that  the  said  drawings 
be  deemed  to  be  incorporated  in  and  to  form  a  part  of  the  contract  adopted  this 
day. 

Resolved,  That  the  Commission  hereby  adopts  the  drawings  now  produced,  marked 
Supplementary  Drawings,  and  designated  as  follows: 

Manhattan  Bridge  No.  i.  Flatbush  Avenue  Extension,  Nassau  Street  to  Will- 
oughby  Street — Drawing  marked  Route  Manhattan  Bridge  Extension  i.  and  Nos. 
9-C-1,  ii-E-i  and  ii-A-i,  Supplementary  Drawing  No.  D-99;  four  (4)  drawings 
marked  Route  Manhattan  Bridge  Extension  i.  Supplementary  drawing  Nos.  D-109  to 
D-112,  both  inclusive. 

9-C-1.  Flatbush  Avenue  Extension  and  Fulton  Street,  Willoughby  Street  to  Ash- 
land Place — Three  (3)  drawings  marked  Route  No.  9-C-1,  Supplementary  drawing 
Nos.  D-i  to  D-3,  both  inclusive;  one  (i)  drawing  marked  Route  M.  B.  Ex-i  and 
Nos.  9-C-1,  ii-E-i  and  ii-A-i,  Supplementary  drawing  No.  D-99;  one  (i)  drawing 
marked  Route  Nos.  9-C-1,  ii-E-i  and  ii-A-i,  Supplementary  drawing  No.  D-4. 

II-E-I  and  ii-A-i.  Ashland  Place  and  Fourth  Avenue,  Fulton  Street  to  Sackett 
Street — Two  (2)  drawings  marked  Route  Nos.  9-C-1,  ii-E-i  and  ii-A-i,  Supple- 
mentary drawing  Nos.  D-4  and  D-99;  five  (5)  drawings  marked  Route  Nos.  ii-E-i 
and  ii-A-i,  Supplementary  drawing  Nos.  D-s  to  D-9,  both  inclusive;  and  two  (2) 
drawings  marked  Route  Nos.  ii-E-i,  ii-A-i  and  2,  Supplementary  drawing  Nos.  D-io 
and  D-ioo. 
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ii-A-2.  Fourth  Avenue,  Sackett  Street  to  loth  Street— One  (i)  drawing  marked 
Route  Nos.  ii-E-i,  ii-A-i  and  2,  Supplementary  drawing  No.  D-io;  also  four  (4) 
drawings  marked  Route  No.  11-A-2,  Supplementary  drawing  Nos.  D-ii  to  D-r4,  both 
inclusive;  one  (i)  drawing  marked  Route  Nos.  11-A-2  and  3,  Supplementary  drawing 
No.  D-15;  one  (i)  drawing  marked  Route  Nos.  ii-E-i,  ii-A-i  and  2,  Supplementary 
drawing  No.  D-ioo;  and  one  (i)  drawing  marked  Route  Nos.  11-A-2,  3  and  4,  Supple- 
mentary drawing  No.  D-ioi. 

11-A-3.  Fourth  Avenue,  loth  Street  to  27th  Street— One  ( i )  drawing  marked  Route 
Nos.  I  i-A-2  and  3,  Supplementary  drawing  No.  D-is ;  six  (6)  drawings  marked  Route  No. 
11-A-3,  Supplementary  drawing  Nos.  D-16  to  D-21,  both  inclusive;  one  (i)  drawing 
marked  Route  Nos.  11-A-3  and  4,  Supplementary  drawing'  No.  D-22;  and  one  (i) 
drawing  marked  Route  Nos.  11-A-2,  3  and  4,  Supplementary  drawing  No.  D-ioi. 

11-^-4.  Fourth  Avenue,  27th  Street  to  43rd  Street — One  (i)  drawing  marked 
Route  Nos.  11-A-3  and  4,  Supplementary  drawing  No.  D-22;  iovtr  (4)  drawings 
marked  Route  No.  11-A-4J  Supplementary  drawing  Nos.  D-23  to  D^26,  both  inclusive; 
two  (2)  drawings  marked  Route  Nos.  11-A-4  and  5,  Supplementary  drawing  Nos. 
D-27  and  D-102;  one  (i)  drawing  marked  Route  Nos.  11-A-2,  3  and  4,  Supplementary 
drawing  No.  D-ioi. 

as  exhibiting  -certain  information  which  the  Commission  has  received  from  its  Chief 
Engineer  in  regard  to  the  nature  of  the  soil  and  the  nature  and  position  of  various 
surface  and  subsurface  structures,  all  of  which  are  to  be  exhibited  without  any 
guaranty  on  the  part. of  the  Commission  as  to  their  completeness  or  correctness. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(39) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  have  been  duly 
approved  by  Commissioner  Maltbie,  as  Committee  on  Audit  for  the  mortth  of  March, 
whereupon,  on  motion   duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment : 

Voucher 

No.  In  Favor  of.  Services  or  Materiai.  AmounL 

783  H.   Anderson    Janitor  service  month  Feb.  bill  Feb.  29,  1908 $6  00 

784  American  Meter  Co EJchibftion  metci'  bfll  Feb.  27,  1908 15  00 

794  £.  J.  Brooks  &  Co Badge  and  repairs  btlf  FtlS.   17,   1968 15  85 

795  WilHam   E.   Davies. ....... .     Appraisemei\<s  of  block  fronts  bifl  Mafch  3,  1908..         250  00 

796  Dittfjars-Ketidigr    Co Carbon  papef  biH   Marrfi  4,   1908 54  00 

797  Emma   Fitch    Rent  of  office  2630  B'dway  month  Mar:,  bill  Mar. 

2,     1908 8333 

798  Jesse  D.    Frost Door  mats  bill  Feb.  27,  1908 16  50 
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Voucher 

No.  In  Favor  of.  Services  or  Material.  Amount. 

799  General    Electric  Co Recording  Wattmeter  bill  Feb.  27,  1908 

800  Charles  R.  Hall Professional   services   Dec.   26,    1907,   to  Jan.    17, 

1906,  bill  March  3,    1908 

8oi       William  J.  Hagenah Professional    services    Jan.    28    to    Mar.    2,    1908, 

bill  Feb.   29,   Z908 


802  Initial  Towel   Supply  Co....     Toilet  service  month  Feb.  bill  March  i,  1908 

803  Keuffel   &   Esser   Co Engineering  supplies  bills  Dec.  21,   1907;  Jan.  23 

1908   (2);  Feb.  4  (3),  5.  6  (2).   13,   15  (2),   18 
19.    24    (s),    1908 


804       Lang  Stamp  Works Official  seal  bill  Feb.   7,   1908 

80s       M'unson    Supply  Co Typewriter  supplies  bill  March  3,   1908 

806  New  \ork  Tdephon*  Co....     Telephone  service  bills  Dec.   i,   1907;  Jan.  i    (7), 

Feb.    1    (3),    1908 

807  The  New  York  &N.  J.   Tele- 

phone   Co Telephone  service  bill  Jan.  31,   1 908 

808  William  G.   Pigueron Rent  Sewer  Div.  Office-Mon.   March;  bill  Mar.   1, 

1908     

809  Pittsburgh  &  Allegheny  Tel- 

phone    Co Telephone  service;  period  Jan.  1   to  Feb.  29,  1908, 

bill  Feb.    13,   190B 

610      C.   H.  Pepper Linoleum  bill  Feb.  28^  1908 

811  The  J.  \V,  Pratt  Co bUtionery  supplies  bills  Jan.   20,   Feb.   5,   15    (2), 

28,    1908    

812  Patterson   Brothers   Padlocks  bill  Feb.   25,   1908 

813  The   Penn  Electric  Co Blue  Prints  bill  Feb.  21,   1908 

814  John   Schroder    Janitor  service,  mon.  Feb.  bill  March  2,  1008.... 

815  G.  E.  Stechert  &  Co Books  and   periodicals  hills  Jan.  29   (2),  Feb.   19, 

1908     

816  •  Edward   Schmidt    Rubber  bands,  bill  March  3,  1908 

817  Tower  Mfg.  &  Novelty  Co..      Stationery  supplies,  bills  Feb.  3,  6,   19,  1908 

818  United  District  Meiaesgir  Go.     Messenger  service  moiHh  Feb.;  bill  Mar.  2,  1908. 
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Total $2,035  64 

819      George  X.   Young Services  as  Clerk  to  Conmiissionefs  of  Apprftlial 

Easements  under  Joralemon   St.,  Brooklyn,  Oct. 

I,   1907,  to  Jan.  31,  1908 $400  00 


820  Katherine  V.   Curry Services  as  ste&ogf^her  to  Commts.  of  Appraisal 

Easementa  in  Westchester  Ave.,  etc. — ^Jan.  7  to 

Tan.   31,    1008 $4Jy  90 

821  Mortimer  Kennedy   Flagg...     Services  as  Clerk  to  Commrs.   of  Appraisal  Ease- 

ments   in    Westchester    Ave.,    etc.,    Jan.    7    to 

Feb.  6,  1908 100  00 

822  Benedict   J.   Greenhut Services   as   Comittr.    of   Appraisal — £3Ue«iefTts    in 

Westchester  Ave.,  etc.,  34  separate  days 340  00 

Total $867  90 

Th*  following  payrolls  were  apptoved  l^  Chairman  WiUcox : 

7^8      Ifli|«ctors   of   Mttsonry Week  ending  Mar,  4»   1908 $i>577  45 

791       Gas  Meter  Testers Week  ending  Mar.  4.   1908 31a  56 

793      Office  Suff    Supplementary  roll,  month  ending  Feb.  29,  1908. . .         107  76 

Total $1.997  77 

(40)  0-315 

On  motion,  duly  seconded  and  carried,  the  Chaifttian  was  atrtfiorlzed  to  conduct  a 
hearing  on  the  appMcatlofi  of  the  Interbdroftgh  Rapid  Transit  Company,  as  to  a  pro- 
posed mortgage  and  bonds,  as  set  forth  in  its  application,  with  full  authority  to  employ 
such  assistance  as  he  may  need  in  the  matter. 
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(41)  1375 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

March  10,  1908. 
Public  Service  Commission  for  the  First  District: 

Steinway  Tunnel. 

Sirs — I  am  in  receipt  of  a  letter  of  the  Secretary,  bearing  date  March  2nd,  trans- 
mitting a  copy  of  a  letter  of  T.  P.  Shonts,  Chairman,  with  respect  to  a  proposition  of 
the  Interborough  Rapid  Transit  Company  that  the  City  of  New  York  purchase  all  the 
tunnel  railroad  and  rights,  excluding  certain  real  estate,  of  the  New  York  and  Long 
Island  Railroad  Company,  and  its  successors,  at  its  actual  cost  to  the  Interborough 
Company  for  construction,  &c.,  &c.,  that  is  to  say.  about  $7,000,000,  the  amount  to  be 
paid  in  city  bonds,  and  that  the  city  enter  into  an  operating  contract  w^ith  the  New 
York  and  Queens  County  Railway  Company  to  operate  the  tunnel  railroad  in  connec- 
tion with  its  surface  railroad  in  Queens  County,  for  a  term  of  twenty-five  years  at  a 
fire  cent  fare,  the  city  to  pay  one-half  of  a  certain  sum  agreed  upon  to  represent  the 
operating  expenses,  and  the  balance  to  be  met  by  the  company;  the  city  to  take  the 
local  fares  until  reimbursed  for  its  advances  for  operating  expenses  and  interest  on 
bonds  issued  to  pay  for  the  tunnel  and  one  per  cent,  for  a  sinking  fund,  the  company 
to  take  the  through  fares,  and  when  the  city  has  been  reimbursed,  the  local  fares  to 
be  divided  equally  between  the  city  and  the  company. 

Your  question  is  whether  the  Commission  has  any  power  to  act  on  this  proposi- 
tion. 

I  am  of  the  opinion  that  this  proposition  is  one  for  the  decision,  in  the  first  in- 
stance, of  the  city  authorities  which  have  to  do  with  the  expenditure  of  public  money. 
If  the  proposition  does  not  commend  itself  to  the  city,  the  advice  of  the  Conunission 
is  needless. 

If  the  city  authorities  are  inclined  to  favor  this  proposition,  the  matter  may  later 
come  before  this  Commission  for  its  approval  under  the  provisions  of  the  Public 
Service  Commissions  Law  or  for  its  aid  and  co-operation  in  the  carrying  out  of  the 
same  under  the  provisions  of  the  Rapid  Transit  Act,  but  this  latter  Act,  in  its  present 
form,  gives  to  the  Commission  no  powers  which  would  allow  the  purchase  of  an  ex- 
isting railroad  or  tunnel  with  public  money,  and  the  Rapid  Transit  Act  would  have  to 
be  amended  in  order  to  grant  any  such  authority  for  the  purchase  of  a  railroad  or 
tunnel  in  lieu  of  construction  of  the  same  at  the  public  expense,  and  to  provide  for 
any  such  co-operative  arrangement  for  operation  and  taking  of  fares  in  lieu  of  a 
guaranteed  rental,  as  now  provided,  to  cover  interest  and  sinking  fund  for  bonds 
issued  to  pay  for  the  public  improvement. 
Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

On  motion,  it  was  ordered  that  the  Company  be  notified  of  the  above  opinion  of 
Counsel. 

TRAVIS  H.  WHITNEY,  Secretary. 
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iftocpBEiHMee  or 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT. 

Fbzday^  March  13,  1906, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chatrman  William  R.  WilLcox,  Commissioners  William  McCarroU, 
Edward  M.  fassett,  Milo  JR.  Maltbie,  John  £.  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  March  10,  as 
printed  in  the  City  Record  for  March  13,  was  approved. 

(2) 

Fourth  Avenue  Route. 

Communications  to  .the  Corporation  Counsel  and  to  the  Board  of  Estimate  and  Appor- 

Uowmant,  Transmitting  Forms  of  Contract, 

The  Secretary  stated  that  the  following  commantcations  had  been  sent  to  the 

QarporatiGii  Counsel  and  io  the  Board  of  Estimate  and  A^ortionment : 

March  12,  1908. 
Hon.  Francis  K.  Pendleton,  Corporation  Counsel,  Hall  of  Records,  New  York  City: 

Sir — I  hand  you  herewith  six  copies  of  six  proposed  contracts  for  the  construction 
of  a  Rapid  Transit  Railroad  in  Fourth  Avenue  and  other  streets  in  the  Borough  of 
Brooklyn,  and  I  am  directed  by  this  Commission  to  request  your  approval  of  the  form 
of  the  said  contracts,  as  required  by  the  provisions  of  Section  13,  Chapter  752  of  the 
Laws  of  1894.  If  you  find  the  form  correct,  kindly  sign  the  approval  at  the  place 
indicated  (immediately  after  the  invitation  to  contractors),  and  return  three  copies  of 
each  contract  so  approved  to  me. 

The  contracts  submitted  are  as  follows : 

Manhattan  Bridge  No.  i,  for  the  construction  of  the  section  of  such  railway  from 
the  Manhattan  Bridge  approach  and  along  the  Flatbush  Avenue  Extension  to  Wil- 
loughby  Street. 
(19) 
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No.  9-C-i,  for  the  construction  of  the  section  of  such  railway  from  Willoughbjr 
Street  to  Ashland  Place. 

No.  ii-E-i  and  ii-A-i,  for  the  construction  of  the  section  of  such  railway  from 
Ashland  Place  and  Fulton  Street  to  Fourth  Avenue  and  Sackett  Street. 

No.  ii-A-2,  for  the  construction  of  the  section  of  such  railway  from  Fourth 
Avenue  and  Sackett  Street  to  Fourth  Avenue  and  Tenth  Street. 

No.  11-A-3,  for  the  construction  of  the  section  of  such  railway  from  Fourth 
Avenue  and  Tenth  Street  to  Fourth  Avemie  and  Twenty-third  Street. 

No.  ii-A-4i  for  the  construction  of  the  section  of, such  railway  from  Fourth  Avenue 
and  Twenty-seventh  Street  to  Fourth  Avenue  and  Forty-third  Street. 

Respectfully  yours, 
(Signed)  TRAVIS  H.  WHITNEY,  Secretarj-. 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

The  Public  Service  Commission  for  the  First  District  has  prepared  and  now  trans- 
mits six  contracts  for  the  construction  of  that  part  of  the  proposed  Rapid  Transit 
Railroad  in  Fourth  Avenue  and  other  streets  in  the  Borough  of  Brooklyn,  extending 
from  the  Manhattan  Bridge  approach  to  a  point  at  or  near  43d  Street,  under  and  in 
pursuance  of  the  following  resolution  adopted  by  your  Board  on  the  4th  day  of  June, 
1907: 

"Resolved,  That  the  Board  of  Estimate  and  Apportionment  hereby  rescinds  so 
much  of  the  said  resolution  of  December  7,  1906,  as  relates  to  the  said  Fourth  Avenue 
and  Bensonhurst  Routes  and  the  said  Tri-Borough  Route,  and  instead  thereof  author- 
izes the  Board  of  Rapid  Transit  Railroad  Commissioners  to  let  contracts  for  con- 
struction only,  for  the  Manhattan  Bridge  Route,  a  part  of  Route  p-C  in  Brooklyn,  a 
part  of  Route  ii-E-i,  in  Brooklyn,  and  Routes  ii-A,  ii-B  and  ii-F  (Bensonhurst 
Route),  in  the  Borough  of  Brooklyn,  the  said  routes  together  forming  a  line  running 
from  Chrystie  Street,  in  the  Borough  of  Manhattan,  across  the  Manhattan  Bridge 
and  under  Fourth  Avenue  and  other  streets  in  the  Borough  of  Brooklyn,  with  termini 
at  or  near  Fort  Hamilton. and  at  Coney  Island,  being  four  tracks  to  40th  Street,  and 
t\vo  tracks  each,  on  the  Fort  Hamilton  and  Coney  Island  Lines  from  that  point." 

These  contracts  cover  the  following  sections : 

Manhattan  Bridge  No.  i,  from  the  Manhattan  Bridge  approach  along  Flatbush 
Avenue  Extension  from  Nassau  Street  to  a  point  near  Willoughby  Street. 

No.  9-C-1.    From  a  point  at  or  near  Willoughby  Street  to  Ashland  Place. 

II-E-I  and  ii-A-i.  From  Ashland  Place  and  Fulton  Street  to  Fourth  Avenue  and 
Sackett  Street. 

ii-A-2.  From  Fourth  Avenue  and  Sackett  Street  to  Fourth  Avenue  and  loth 
Street. 

11-A-3.    From  Fourth  Avenue  and  loth  Street  to  Fourth  Avenue  and  27th  Street 

11-A-4.  From  Fourth  Avenue  and  27th  Street  to  Fourth  Avenue  at  or  near  43*^ 
Street. 
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In  accordance  with  the  wishes  of  your  Board,  as  contained  in  the  resolution 
referred  to' above,  these  contracts  are  for  construction  alone,  and  the  question  of  the 
form  of  contracts  under  which  the  road  shall  be  equipped,  maintained  and  operated  will 
be  a  subject  for  further  consideration. 

On  taking  office  on  July  ist,  1907,  the  Commission  received  from  its  predecessors, 
the  former  Rapid  Transit  .Board,  drawings  and  drafts  of  contracts  for  five  of  these 
sections,  the  Ashland  Place  section  being  then  omitted.  A  careful  study  has  been  made 
of  these  contracts  and  plans  upon  which  they  are  based,  to  determine  whether  they 
contemplated  a  structure  of  the  size  and  capacity  adequate  to  the  needs  of  the  people 
of  the  City.  After  thorough  consideration  it  was  determined  that  on  all  future  subways 
the  dimensions  of  the  structure  should' be  so  increased  as  to  allow  the  use  of  standard 
passenger  coaches  and  to  eliminate  all  deep  grades,  making  a  three  per  cent,  grade  the 
maximum.  These  changes  which  have  necessitated  the  preparation  of  an  entirely 
new  set  of  plans  will  permit  the  City,  when  the  road  is  completed,  to  allow  the  use 
of  the  subway  in  connection  with  suburban  railroad  lines,  and  for  that  reason,  and 
also  because  of  the  absence  of  steep  grades,  furnish  a  more  attractive  proposition  to 
a  contractor  from  an  operating  standpoint.  Upon  the  approval  of  these  contracts  by 
your  Board,  advertisement  for  bids  will  be  made,  and  when  received  the  contracts  will 
be  again  submitted  to  your  Board  for  its  consent  to  the  execution  of  such  contracts 
and  the  appropriation  of  the  necessary  money. 

The  proposed  contracts  have  also  been  submitted  as  required  by  law  to  the  Cor- 
poration Counsel,  for  his  approval  as  to  form. 

In  witness  whereof,  the  Commission  has  caused  its  seal  to  be  hereto  affixed  and 
these  presents  to  be  witnessed  by  its  Chairman  and  Secretary  this  12th  day  of  March, 

1908^ 

.      .  PUBLIC  SERVICE  COMMISSION 

FOR  THE  FIRST  DISTRICT. 
(Signed)  By  W.  R.  Willcox,  Chairmlan. 

(Signed)    ...  By  Travis  H.  Whitney,  Secretary. 

(3)  1265 

The  Secretary  presented  a  communication  from  F.  K.  Pendleton,  Corporation 
Counsel,  transmitting  the  following  resolution,  adopted  by  the  Board  of  Aldermen  on 
February  18,  1908,  which  was  referred  to  Commissioner  Eustis: 

Whereas,  The  structural  work  of  the  elevated  portion  of  the  Broadway  Rapid 
Transit  Railroad,  between  Two  Hundred  and  Thirtieth  and  Two  Hundred  and  Forty- 
second  streets,  has  Been  completed  since  early  in  the  fall  of  1907,  and  no  attempt  has 
been  made  to  erect  the  stations  at  Two  Hundred  and  Thirty-first  street,  Two  Hundred 
and  Thirty-eighth  street  and  Two  Hundred  and  Forty-second  street;  and- 

Whereas,  The  people  of  Kingsbridge,  Spuyten  Du)rvil  and  Riverdale  are  greatly 
inconvenienced  by  the  dilatyy  tactics  employed  by  the  party  or  parties  in  whose  charge 
the  construction  of  these  stations  are  entrusted;  therefore  be  it 

Resolved,  That  the  Corporation  Counsel  be  and  he  is  hereby  requested  to  take  such 
steps  as  will  insure  the  immediate  erection  and  prompt  completion  of  these  stations. 
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(4)  'S* 

The  Secretary  presented  the  following  communication  from  Bion  J.  Arnold,  Con- 
sulting Engineer,  transmitting  a  report  upon  the  signal  system  of  the  Subway  of  the 
Intcrborough  Rapid  Transit  Company: 

Letter  of  Transmittal. 

New  York,  Januar>'  i8th,  1908. 
Public  Service  Commission,  for  the  First  District,  State  of  New  York,  Tribune  Bufld- 
ing,  New  York  City: 
Gentlemen—I  have  the  honor  to  submit  herewith  my  report   upon  the  signal 
system  of  the  Subway  of  the  Interborough  Rapid  Transit  Company. 

The  report  describes  and  analyzes  the  signal  system  of  the  Subway  and  contains 
suggestions  for  improvements,  which,  if  made,  will  net  only  give  increased  safety 
but  at  the  same  time  increase  the  capacity. 

It  also  discusses  the  question  of  signals  upon  the  local  tracks. 
Respectfully  sabmitted, 
(Signed)  BION  J.  ARNOLD,  Consulting  Engineer. 

The  Subway   Signal  System  of  the  Intersorougb  Rapid  Transit  Company  or 

New  York  City. 

In  studying  the  Subway,  it  soon  became  apparent  that  the  three  principal  or  more 
important  and  requisite  elements  entering  into  its  operation  are  safety,  comfort,  and 
capacity,  atid  that,  while  it  may  be  necessary  to  sacrifice  comfort  somewhat  for 
capacity,  it  is  unwise  to  sacrifice  safety  for  capacity.  As  comfort  and  capacity  are 
secondary  to  safety,  they  will  be  discussed  later  in  separate  parts  of  my  report  and 
this  section  is  devoted  to  an  analysis  of  the  signal  system  and  its  effect  upon  the 
capacity  of  the  Subway. 

If  the  changes  suggested  in  this  report  are  dareloped  and  properly  operated  both 
the  safety  and  the  present  capacity  of  the  Subway  will  be  considerably  increased. 

Description  of  System. 
The  signal  system  installed  in  the  tunnel  tracks  of  the  Subway  system  and  on  a 
part  of  the  elevated  structure  is  what  is  known  as  an  Electro-Pneumatic  System,  the 
block  signals  being  Automatic  and  the  Interlocking,  Semi-Automatic,  that  is,  con- 
trolled by  a  lever  in  an  interlocking  machine  and  also  by  a  track  circuit.  The  local 
tracks  between  Brooklyn  Bridge  and  96th  Street  Station  are  but  partly  equipped  with 
signals,  these  being  placed  principally  at  critical  points  where  there  are  short  curves. 
At  certain  points  on  the  elevated  structure  where  a  supply  of  compressed  air  is  not 
available,  a  number  of  signals  have  been  installed,  which  are  operated  by  solenoids 
using  current  from  fhe  third  rail.  * 
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The  number  of  signals,  block  sections  and  track  circuits  for  various  sections  of  the 
Subway  tracks  is  given  in  the  following  table: 

A — From  Battery  Park  to  96th  StTQftt,  Exfiieis. 
AA— From  Battery  Park  to  96th  Street,  Local. 
B — Third  track  from  96th  Street  North. 
C — Two  tracks  to  end  of  line. 
EX — 96th  Street  to  Lenox.  Avenue. 
E — Lenox  Avenue  to  West  Farms. 

A        AA        B         C         D  E      ToUl. 

i ; 

Nu:r.ber  of  signals   (Home) 1x5         63 

Number  of  signals   (Dwarf  on  main  tracks) 18         10 

Number  of  signals  (Dwarf  on  sidings  and  yards)....  i  5 


59 

83 

36 

6S 

421 

8 

6 

8 

6 

-    55 

II 

38 

«3 

68 

=ai 

A 

AA 

B 

C 

» 

B 

Total 

Number  of  Home  Signals,  includins:  all  Dwarfs 134  78  67  100  83  84  543 

Number    of  Signals    (distant) 87  23.  37  42  ig  8  2X.6 

Number  of  Signals 100  56  47  59  29  32  323 

Number  of  Signals 121  67  41  66  34  36  365 

In  the  electro-pneumatic  system  used,  each  signal  and  switch  is  operated  by 
compressed  air,  the  control  of  its  operation  being  obtained  by  means  of  a  valv«  worked 
by  as  electro  magnet.  The  control  of  the  automatic  signal  is  obtained  hy  mesEDS  of  2»i 
alternating  current  track  circuit,  one  rail  of  which  track  circuit  is  used  solely  for  the  signal 
track  circuit  and  the  other  rail  for  the  return  of  the  current  from  th^  car  motors  to  the 
power  house  and  also  as  a  return  for  the  alternating  signal  current.  The  signal  rail 
is  divided  into  sections,  with  a  transformer  connected  to  the  rails  at  one  eod  and  a 
relay  at  the  other  end  of  the  seqtion.  When  the  track  is  not  occupied,  the  current 
from  the  transformer  passes  from  the  transformer  to  one  rail  of  the  track,  to  the 
relay,  from  relay  to  the  other  rail,  and  back  to  the  transformer.  Upon  the  relay 
being  energized  by  current,  the  armature  is  lifted  and  contacts  closed,  completing  the 
circuit  to  the  signal,  and  causing  the  signal  to  operate  and  give  a  clear  or  proceed 
indication. 

If  the  track  is  occupied,  the  wheels  of  the  train  form  a  low  resistance  connection 
between  the  two  rails,  shunting  the  relay  and  causing  the  armature  to  fall  and  open 
the  contacts,  breaking  the  signal  circuit,  and  allowing  the  signal  to  change  to  indicate 
stop. 

All  the  switches  of  the  express  tracks  and  also  all  the  local  tracks  are  interk>cked 
:md  protected  by  signals.     The  levers  controlling  \he  movement  of  the  switches  and 
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signals  are  sp  iiiterlocked  that  they  must  be  worked  in  a  predetermined  order,  while 

it  is  made  impossible  to  clear  at  the  same  time  signals  which  govern  train  movements 

over  conflicting  routes. 

Installation. 

The  block  signals  and  interlocking  plants  were  installed  and  completed  ready  for 

service  with  the  commencement  of  train  operation  in  October  1904.    The  apparatus  was 

of  the  most  improved  design,  and  the  installation  the  best  possible  at  the  time.    While 

the  science  and  art  of  signaling  has  advanced  with  rapid  strides  since  this  installation 

was  made,  there  are  but  few  suggestions  in  the  way  of  available  improvements  that 

Cctn"'bFliia3E  iir  present,  and  these  are  given  in  this  report. 

~  "" Condition  OF  Apparatus. 

The  apparatus  was  found  to  be  in  good  working  condition,  and  judging  from  its 

performances,    I    believe  that   the   system   is   being   maintained   in   the    best   manner 

possible^-. -_ 

" ~         Maintenance. 

Tli^, number  of  men  employed  in  the  Subway  on  maintenance  of  the  signals  and 

inferlockings,  their  occupation,  the  places  where  they  work,  and  the  number  of  hours 

oiT  duty,  are"  Its  follows,  the  information  having  been  furnished  by  the  Interborough 

Company: 

Occupation  Location  Hours 

i-^Strpcrvisor  '-. .... .  .T.-i , : .-.  V . .......     AW  ov*r   Subway 10 

2 — Inspectors All   over   Subway 8 

1 — Sub-Foreman    Sig,    Rep All  over  Subway 10 

I — Signal  Repairman Bowling    Green 10 

^---Signal    Repairman Brooklyn    Bridge • 10 

1 — Repairman's    Helper Brooklyn   Bridge 10 

3 — Assistant   Repairman Spring    Street Jo 

2 — Signal    Repairman 14th   Street 10 

1 — Signal    Repairman 14th   Street ■ 10 

3 — Signal    Repairman 42nd    Street 10 

3 — Signal    Repairman 7-ind    Street 10 

3 — Signal    Repairman 96th    Street 10 

I — Signal    Repairman looth   St.  &  Broadway 10 

2 — Signal    Repairman looth   St.  &  Broadway 10 

I— Signal    Repairman 137th  St.  &  Broadway 10 

3 — Signal    Repairman T4.«;th   St.  &  Broadway »o 

3 — Signal    Repairman Dyckman   Street 10 

2 — Signal    Repairman Kingsbridge    10 

1 — Repairman's   Helper Kingsbridge    '. 10 
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Occupation                                                                   Location  Hours 

2 Signal    Repairman. .,..., i loth    St.    &    Lenox lo 

« ^Assistant   Signal   Repairman >ioth    St.    &    Lenox lo 

3 Assistant  Signal  Repairman 148th    St.    &    Lenox 10 

I Repairman's  Helper 148th    St.    &    I^nox 10 

1 Repairman's   Helper Extra    10 

1 Signal    Repairman 72nd    St.    Shop 10 

X — Storekeeper    All  over   Subway 10 


Reliability. 

The  system  as  maintained  in  the  Subway  is  remarkable  for  the  few  failures  that 
have  occurred  and  the  excellent  performance  that  has  been  obtained. 

According  to  the  records  kept  by  the  Interborough  Company  during  the  two 
years  extending  from  October  i,  1905,  to  October  i,  1907,  there  were  155,064,894  signal 
and  stop  operations  with  497  failures,  or  i  failure  to  312,001  of  block  and  interlocking 
signal  and  automatic  stop  movements.    The  causes  of  the  497  failures  are  as  follows: 

Causes  of  Failures.  Totals. 

Alternating  current  relays 5 

Broken  wires  33 

Broken  track  wires 12 

Resistance  grids  2 

Careless  repairmen 17 

Circuit  breakers  on  signals 20 

Direct  current  relays 29 

Fuses    46 

Insulated  joints  143 

Loose  wires  11 

Low  A.  C , 16 

Low  D.  C 4 

Low  air  pressure 8 

Renewing  rails   4 

Transformers 3 

Trains  run  by  signals 3 

11,000  volt  mains  burned 7 

Third  rail  short  circuits , 13 

Trackmen 25 

Unknown    4 

Short  circuits  on  track 41 

Lamps  out  i 
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Causes  of  Failures.  Totals. 

Signal  valves  ' -2 

Resistance  tubes  i 

Water  in  signal  case i 

Defective  magnet  , i 

Stones    7 

Shifting  ties    * 7 

Circuit  controller  springs ii 

Frozen  valves   *. . .  ^ 

Stop  cylinders  ' J 

Out  of  adjustment 6 

Loose  air  pipes i 

Gate  valves  closed 5 

Broken  air  pipes 3 

497 

The  failures  occurring  to  the  switch  interlocking  apparatus  for  the  36  inter- 
lockings  in  use  during  the  two  years  from  October  i,  1905,  to  October  i,  1907,  are  as 
follows : 

Broken  wires rs 

Frozen  valves   i 

Indication  springs   , 21 

Loose  wires  r 

Obstructions  in  switch  points 19 

Out  of  adjustment 21 

Switches   run  through 24 

Switch-  frozen  i 

Broken  connections  to  switch 2 

Short  circuits 10 

Locking  catching ^ 

Careless  repairmen   6 

Unknown    i 

Rails  running  2 

Careless  towerman i 

Circuit  shifter  i 

Burned  cable  i 

Burr  on  rail i 

Binding  on  ties i 

131 
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Analysis-  of  Design  ajsd  (Deration. 

In  applying  a  signal  system  to  the  Sa^way,  the  primary  object  is  to  furnish  a 
means  whereby  the  motDnRair  of  a  traiw  can  obtain  a  knowledge  o^  the  condition  of 
the  irack  innnediatiely  in  front  of  hhn.  The  distance  to  which  he  can  "see  ahead'' 
throayh  this  agency  is  made  t?o  depend  upon  tb«  conditions  governing:  the  motomran's 
control  of  his  train,  the  general  object  hting.  t»  allow  the  motorman  to  see  so  far 
afaead  that  in  case  a  dangerous  condttiotn  is  detected,  be  wiUi  have  space  enough 
between  himself  and  this  dangerous-  conilitiofi  to  bring  his  train  under  full  control,  or 
to  a  complete  stop.  It  is  apparent,  therefore,  that  this  necessary  distance  will  increase 
with  the  speed  of  the  motorman's  train,  and  that  it  will  increase  for  down  grade  con- 
ditions, and  may  be  diminished  for  up  grade  conditions;  in  short,  it  will  vary  as  the 
factors  which  determine  the  distance,  in  which,  a  train  may  be  stopped,  will  vary. 

In  practice  it  has  been  found  that  in.  order  to  insure  safety  of  operations  of 
trams,  it  is  not  sufficient  to  simply  provide  this  ability  to  "see  ahead."  Accidents  occur 
which  can  only  be  explained  i^pan  the  theory  that  the  motorman  failed  to  exercise  this 
ability.  In  case  the  motorman  fails  to  obey  the  signal,,  means  that  are  independent 
of  him  must  be  provided  to  control  the  movement  of  the  train.  The  system  in  use  in 
the  Subway  accomplishes  this  by  means  of  an  automatic  trip  located  at  the  side  of 
the  track,  which,  by  opening  a  valtve  on  the  traia  pipe  of  the  air  brake  system  of  the 
train  causes  the  brake  to  be  set.  This  automatic  stopping  device  makes  it  necessary 
that  the  motorman  shall  act  consistently  with  the  indications  of  the  signal  system,  and 
in  case  he  fails  to  do  so  it  not  only  suddenly  stops  the  train  at  considerable  inconveni- 
ence to  the  passengers,  but  also  reflects  upon  his  record  as  a  competent  man. 

From  the  above  it  is  clear  that  the  automatic  stopping  device  is  intended  to  render 
the  safety  of  the  train  independent  of  the  motorman's  intelligence  or  judgment.  This 
is  now  true  so  long  as  the  train,  is  proceeding  along  portions  o£  the  track  between  sta- 
tions. V/hen,  however,  a  stopping  point  or  terminal  is  being  approached  with  the 
system  as  now  installed,  the  intelligence  and  judgment  of  the  motorman  become  an 
essential  factor  in  the  safety  of  the  train  movement. 

In  crder  to  facilitate  the  movement  of  trains,  the  practice  in  the  Subway  has  been 
to  treat  all  stations  as  terminals,  insofar  as  the  motorman's  control  of  his  train  is  con- 
cerned. Ifc  is,  therefore,  assumed  that  a  proper  reduction  of  speed  preparatory  to  stop- 
ping at  these  stations  will  be  made  by  the  motorman.  As  a  consequence,  the  distance 
to  which  the  motorman  can  see  ahead  by  means  of  the  signal  system  is  reduced  in  ac- 
cordance with  the  condition.*;  determined  by  the  speed  at  which  he  should  approach  this 
stopping  point.  Since  the  automatic  stopping  devices  are  located  with  reference  to  and 
are  controlled  by  the  signal  system,  it  follows  that,  if  the  motorman  neglects  to  ob- 
serve this  reduction  in  speed,  due  to  any  cause  whatsoever,  it  would  not  be  possible  for 
the  automatic  stopping  device  to  prevent  a  collision  with  a  train,  standing  at  the  station. 
Although  the  original  installation  of  the  signal  system  was  such  that  safety  was  ob- 
tained at  all  points,  the  congestion  due  to  the  long  delays  at  the   station  platforms 
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caused  changes  to  be  made  in  the  station  blocks  on  the  express  tracks.  These  changes 
were  based  upon  the  assumption  that  a  reduction  in  speed  would  be  made  when  trains 
approached  stations,  and  it  therefore  follows  that  safe  automatic  control  of  trains  is 
not  now  always  obtained.  In  other  words,  the  motorman's  intelligence  and  judgment 
as  well  as  his  physical  condition  now  enter  as  a  factor  in  the  safety  of  train  move- 
ments, particularly,  when  approaching  stopping  stations. 

To  maintain  a  uniform  standard  of  safety  over  the  entire  system  it  is  necessary  to 
introduce  some  device  that  will  insure  this  reduction  in  speed  when  approaching  a 
stopping  point. 

In  considering  tlie  application  of  the  principles  of  design  and  operation  of  sign&I 
systems  to  conditions  existing  in  the  Subway,  I  find  the  following : 

Since  safety  in  operation  requires  that  trains  be  kept  a  certain  distance  apart,  and 
since  in  order  to  secure  this  and  at  the  same  time  not  to  make  the  distance  between 
trains  any  greater  than  necessary,  the  blocks  with  the  distant  signals  located  on  the 
same  post  with  the  home  signals  have  been  made  of  a  length  equal  to  the  braking  dis- 
tance plus  50%.  This  50%  may  be  considered  as  a  margin  or  factor  of  safety  to  cover 
contingencies  and  unusual  conditions  of  operation,  which  would  tend  to  increase  the 
distance  ordinarily  traveled  by  a  train  in  coming  to  a  stop.  The  effect  of  grades  has 
been  considered,  as  the  distance  in  which  a  train  may  be  stopped  will  varj'  according  to 
the  :grade.  Since  it  is  necessary  to  reduce  speed  at  curves  and  when  approaching  sta- 
tions where  stops  have  to  be  made,  the  actual  length  of  block  employed  has  been 
worked  out  for  each  location.  With  the  idea  of  ascertaining  the  practical  resuhs  ob- 
tained in  this  connection,  many  motormen  were  questioned.  The  inquiries  did  not  dis- 
close a  single  case  where  a  train  automatically  stopped  by  the  signal  system  had  not 
been  brought  to  a  stop  before  the  next  signal  had  been  reached — the  trains  running 
about  two-thirds  the  length  of  the  block — thus  showing  that  the  signal  system  gives  the 
protection  between  stations  that  it  was  originally  designed  to  provide. 

The  block  system  as  installed  has  been  so  arranged  that  at  all  points,  except  at 
stations,  trains  will  be  separated  a  minimum  distance  of  one  block,  and  to  secure  this, 
use  has  been  made  of  what  is  known  as  an  overlap,  or  the  overlapping  by  one  signal 
of  the  section  of  track  governed  by  the  next  signal  in  advance,  so  that  there  will  at  all 
times  be  two  block  signals  in  the  rear  of  a  train  to  protect  it  by  indicating  st(Jp.  With- 
out the  overlap  a  train  might  stop  with  the  last  car  a  few  feet  in  advance  of  the  signal 
at  the  entrance  of  a  block,  in  which  case  should  a  following  train  run  by  the  home 
signal,  although  the  brakes  would  be  applied  on  the  train  passing  the  signal,  the  speed 
would  not  be  reduced  sufficiently  to  prevent  a  collision.  This  would  now  be  the  case 
at  stations  should  a  train  run  past  the  home  signal  at  full  speed. 

At  stations  on  the  express  tracks  where  all  trains  make  the  station  stop,  trains  are 
required  to  slow  down  in  approaching  these  stations,  and  as  the  speed  is  reduced  the 
train  may  be  brought  to  a  stop  in  a  much  shorter  distance  than  if  running  at  full  speed, 
the  overlap  at  these  places  has  been  made  an  average  length  of  350  feet,  the  exact 
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length  at  each  place  varying  slightly  according  to  the  grade  and  curvature.  In  each 
case  this  overlap  is  so  arranged  that  a  train  standing  at  the  platform  will  have  cleared 
the  overlap  and  allowed  a  following  train  to  approach  the  home  signal  immediately  in 
the  rear.  \ 

The  use  of  the  overlap  and  the  spacing  of  trains  coilsequent  thereon  is  necessary  in 
order  to  use  the  stopping  device  which  has  been  provided  to  automatically  apply  the 
brakes  should  a  train  run  by  a  home  signal  that  is  indicating  stop.  This  automatic 
stop  is  arranged  to  operate  in  connection  with  the  home  signal  of  the  block  in  advance, 
the  stop  going  to  the  position  to  stop  a  train  ^vhen  Vhe  rear  wheels  of  a  train  pass  out 
of  the  block,  and  is  occupying  the  overlap  section  only.  The  principle,  therefore,  is  to 
provide  at  all  points  sufficient  distance  between  the  rear  end  of  one  train  and  the  head 
end  of  the  next  tr^in,  in  ^hich  a  train  passing  by  the  home  signal  when  indicating 
stop,  will  be  automatically  stopped  by  the  brakes  without  coming  into  collision  with  the 
train  on  the  track  ahead. '  The  automatic  application  of  the  brakes  is  independent  of 
the  motorman,  and  when  the  brakes  have  been  so  applied  the  train  must  be  brought  to 
a  stop  before  the  trainmen  can  get  at  the  valve  on  the  car  trucks  to  close  it,  and  allow 
the  train  to  proceed.  * 

The  following  information  obtained  from  observation  of  the  movements  of  trains 
in  the  Subway  is  of  value  in  considering  the  improvements  which  are  recommended  in 
this  repgrt.  .... 

The  highest  observed  speed  of  a  number  of  observations  was  40  miles  per  hour. 

The  usual  speed  of  express  trains  at  places  favorable  for  fast  running  was  35  miles 
per  hour. 

The*  usual  speed  of  heavily  loaded  northbound  express  trains  leaving  Brooklyn 
Bridge  exclusive  of  slowing  down  at  approach  to  stations  was  32  miles  per  hour. 

The  minimum  possible  time  interval  between  trains  at  the  various  blocks  as  now 
installed,  based  on  the  assumption  that  a  following  train  will  in  each  case  pass  the 
distant  signal  on  the  instant  that  such  signal  indicates  proceed,  and  as  determined 
upon  express  trains  is  as  follows : 

N  orihhound: 
Brooklyn  Bridge: 

I'  14",  I'  7",  I'  o",  1'  o",  o'  58",  I'  9",  i'  5",  I'  7",  I'  5",  I'  II",  i'  18". 
14//1  Street: 

I'  15",  I'  9",  59",  I'  0",  59",  i'  3",  I'  I^  I'  3". 
42nd  St,  Station: 

I'  20",  I'  29",  I'  20",  i'  25",  I'  9",  I'  7",  I'  o",  I'  5".  i'  2^  I'  o",  54",  I'  o", 

72nd  St.  Station:  ^ 

I'  23",  I'  I2^  i'  I0^  I'  6",  I'  o".  i'  12". 
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Southbound. 
<^th  St  Staiion: 

I'  X4",  I'  9",  I'  I",  i'  Q",  50",  34". 
72nd  St.  Station: 

I'  2*",  I'  9^  I'  8",  55",  Syr'\  55",  5^,  i'  4",  i'  21",  i'  2a",  i'  22",  i'  4". 
42nrf  St.  Station: 

I'  20",  I'  6",  i'  3",  I'  o",  57^  48^  54",  60". 

i4//i  St.  Station: 

I'  13".  1'  7",  i'  3",  1'  I",  i'  8",  I'  /',  i'  4",  I'  5",  i'  7".  I'  5". 
Brooklyn  Bridge: 

This  shows  that  if  it  were  not  for  the  station  stops  trains  could  be  operated  over 
the  express  tracks  of  the  Subway  under  a  headway  or  time  interval  between  trains  of 
82  seconds  and  that  a  90  second  headway  is  practicable. 

The  following  data,  regarding  movements  of  trains  at  express  platforms  of  the 
Grand  Central  Statical  between  the  hours  of  5  and  6  p.  m.,  was  obtained  soon  after  I 
began  to  study  conditions  in  the  Subway: 

^  ^  :: 

Northbound  Southbound 

■ — . I      ■  i  »  ■      '  — 

Trains   per   hour 27  29 

Average  time  interval  between  arrival  ot'  trains 2'  12"  2'     1" 

Average  length  of  stop 58"  35" 

Shortest    stop 25"  .25" 

Longest    stop 82"  62" 

Average  delay  to  trains  that  were  stopped  at  signal  47  in  rear  of  platform  33"  .... 

Average  delay  to  total  trains  passing  signal   47 26**  .... 

Average  time  required   for   train   starting   at  signal   47    and  head  end 

reaching  edge  of  platform,  a  distance  of  390  ft ^S^rj"  .... 

Averave  time  required  for  train  starting  at  signal  47  to  run  a  distance 

of  763  ft.  and  make  stop  at  station  platform 44^"  •  •  •  • 

At  southbound  express  platform  at  Grand  Central  Station,  the  following  delays 
occurred  between  8  a.  m.  and  Q  a.  m.  at  signal  6Ra,  which  is  immediately  in  rear 
of  platform : 

Trains  per  hour 29 

Averaja:e  interval  between  arrival  of  trains 2  min.  1  sec. 

Number  of  trains  stopped  at  signal  in  rear  of  platform 20 

Average  delay  to  trains  stopped  at  signal   (seconds) '.     285^ 

Average  Selay  to  trains  passing  signals  (seconds) 21 

These  figures  showing  the  average  length  of  time  required  for  the  trains  to  pass 
through   the   Grand    Central    Station    block,    indicates    that   under   present   conditions 
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it  is  hardly  possible  to  maintain  a  two  minute  headway  upon  the  express  tracks 
during  rush  hours.  A  two  minute  headway  corresponds  to  a  rate  of  30  trains  per 
hour,  whereas  trains  were  passed  throuRh  this  station  at  the  rate  of  only  27  trains 
per  hour  northbound  at  ni^ht,  and  at  the  rate  of  20  trains  per  hour  southbound  in 
the  morning  during  rush-hours. 

Some  improvement  in  the  prompt  movement  of  trains  has  been  secured  recently 
by  introducing  minor  improvements  and  the  use  of  trained  platform  men  in  police 
uniforms,  but  there  are  still  times  durinR  the  Ttish  1»ours  when  the  rate  of  train 
movement  falls  as  low  as  7:7  trains  per  hour,  although  this  condition  does  not  now 
continue  for  a  full  hour,  as  was  formerly  the  case  before  efforts  were  made  to  control 
the  loadiDg  of  the  passengers. 

Cumulative  Effects  of  Belays. 

Every  effort  should  be  made  to  limit  the  station  waits  as  the  movement  of  the 
trains  is  extremely  sensitive  to  delay.  In  order  to  understand  how  even  one  pro- 
longed station  wait  has  a  cumulative  effect  on  the  scheduled  movement  of  the  trains, 
we  may  take  for  an  example  an  express  train  going  north  during  the  rush  hours. 
This  train  may  be  held  at  Brooklyn  Bridge  until  all  the  seats  are  taken,  and  part 
of  the  standing  room  is  occupied.  The  train  may  be  held  again  at  the  14th  Street 
plat£orm  until  «ach  car  is  practically  crowded  full.  This  train  now  reaches  Grand 
Central  Station,  where  many  of  the  passengers  wish  to  get  off,  either  to  leave  the 
Subway,  or  to  transfer  to  local  trains.  It  is  necessary  for  these  leaving  passengers 
to  crowd  through  the  passengers  standing  in  the  ends  of  the  car  and  on  the  car  plat- 
forms, and  then  almost  fight  their  way  out  of  the  car  through  the  crowd  which  is 
endeavoring  to  board  the  train. 

This  enforced  delay  at  Grand  Central  Station  causes  the  train  to  occupy  the 
station  block  for  more  than  its  allotted  time,  and  the  caution  signal  at  the  rear  of 
the  station  slows  down  the  following  train.  The  first  train  in  leaving  the  station 
platform  requires  22^  seconds  to  run  the  length  of  the  platform  and  give  the  proceed 
signal  to  the  following  train,  which,  on  account  of  its  speed  having  been  reduced 
by  the  caution  signal  takes  a  greater  length  of  time  than  normally  to  come  to  rest 
at  the  station  platform.  As  the  interval  between  trains  has  now  been  slightly 
increased,  there  are  more  passengers  to  board  the  second  train  than  would  be  the 
case  if  the  interval  between  trains  had  been  maintained  at  two  minutes.  The  delays 
caused  by  the  two  trains  are  now  transmitted  by  means  of  the  block  signal  system 
to  the  next  following  tram,  so  that  this  third  train  must  come  to  a  full  stop  at  the 
stop  signal  at  the  rear  of  the  station.  In  order  to  enter  the  station  after  it  finally 
^tX&  the  proceed  signal,  this  third  train  mu6t  start  up  a  grade  and  proceed  around  a 
curve,  which  adds  considerably  to  the  length  of  time  required  to  clear  the  station  block, 
and  this  additional  delay  is  added  to  the  delay  of  the  first  two  trains,  and  transmitted 
by  means  of  the  signal  system  to  the  fourth  train.  In  other  words,  the  first  delay 
at  the  station  platform  causes  o^r  cumulative  delays,  which  are  often  more  serious 
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than  the  oriRinal  delay,  and  the  result  is  that  the  headway  of  all  the  trains  is 
lengthened,  and  the  car  hour  capacity  of  the  Subway  is  quickly  reduced.  If  these 
delays  continue,  the  effect  is  soon  felt  back  at  14th  Street,  and  as  the  trains  are  held 
at  the  14th  Street  platform  by  the  blocked  condition  of  the  track  between  14th 
street  and  Grand  Central  Station,  an  opportunity  is  afforded  to  greatly  overload 
these  delayed  trains,  and  this  again  adds  to  the  congestion. 

Improvements  in  Signal  System. 
There  are  a  number  of  ways  independent  of  the  signal  system  of  reducing  the 
actual  time  taken  by  a  train  at  the  station  platform  as  indicated  by  my  preliminary 
report,  which  covered  several  suggestions  for  facilitating  the  loading  and  unloading 
of  passengers.  I  am  also  preparing  a  report  upon  the  proper  design  of  a  Subway 
car  suitable  for  handling  the  maximum  number  of  passengers  in  the  minimum  time. 
There  are  a  number  of  changes,  however,  in  the  signal  system  itself  which  should 
be  made  as  soon  as  practicable,  which  will  add  considerably  to  both  the  safety  and 
the  capacity  of  the  Subway.    These  changes  should  accomplish  the  following  results : 

A.  Trains  should  approach  the  stations  under  automatic  speed  control  supple- 
mental to  the  present  signal  system,  and  should  be  allowed  to  come  nearer  the  station 
platforms  than  at  present  before  being  actually  stopped,  and  this  should  all  be  done 
without  encroaching  on  the  factor  of  safety  of  50%  over  and  above  the  distance 
actually  required  in  which  to  stop  the  train  by  means  of  the  signal  system  between 
stations. 

B.  The  entering  train  should  be  allowed  to  come  into  the  station  platform  as 
soon  as  safely  practicable  after  the  leaving  train  has  started,  and  thus  reduce  the 
headway  or  the  time  interval  between  trains  to  the  minimum  time  that  can  be 
maintained  with  safety. 

The  plans  for  changing  the  signal  system  at  the  express  stations  which  have  been 
submitted  to  your  Honorable  Commission  by  the  Subway  officials  contemplate  either 
leaving  the  automatic  stop  which  now  protects  the  station  platform  where  it  is  at 
■present  or  moving  it  even  nearer  the  station.  Neither  plan  provides  the  full  measure 
of  safety  necessary  to  protect  a  train  standing  at  a  station  platform  from  a  train 
approaching  the  station  at  full  speed,  as  the  signal  is  not  placed  far  enough  back 
to  stop  the  approaching  train  in  case  the  motorman  fails  to  act.  Final  changes  in  the 
present  system  should  move  the  automatic  stop  farther  azvay  from  the  platform  rather 
ihan  closer  to  it.  This  automatic  stop  was  originally  located  by  the  designers  of  the 
signal  system  at  a  suitable  distance  to  secure  absolute  safety,  but  as  previously  stated 
it  was  found  that  in  this  location  the  movement  of  trains  and  therefore  the  car 
capacity  of  the  Subway  was  seriously  handicapped  on  account  of  the  greater  lensith 
of  time  taken  by^the  trains  in  passing  through  the  station  block.  The  automatic  stop 
was  therefore  moved  closer  to  the  station  by  modifying  the  overlap,  and  the  responsi- 
bility for  safety  transferred  to  the  motorman.  Considering  the  state  of  the  art  of 
signaling  at  the  time  the  system  was  installed  and  also  the  fact  that  the  trains  have 
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all  been  handled  without  accident  at  these  points,  it  cannot  be  said  that  this  changing 
of  the  signal  system  has  proven  to  be  a  serious  mistake.  I  believe,  however,  that  it  is 
practicable  to  develop  an  improvement  which  will  supplement  the  present  system 
J>y  means  of  which  the  present  headway  can  be  maintained  and  probably  bettered, 
and  at  the  same  time  maintain  absolute  safety  without  being  dependent  on  the  motor- 
man  for  it.  To  do  this  the  improved  system  must  possess  the  following  features  in 
order  to  comply  with  the  fundamental  principles  previously  stated  in  paragraphs  A 
and  B: 

1.  The  system  must  provide  the  same  degree  of  safety  in  station  blocks  by.  means 
of  automatic  stops  as  is  now  secured  by  the  signal  system  on  the  tracks  between  sta- 
tions. 

2.  When  a  train  occupies  a  station  platform  and  another  train  is  approaching, 
the  signals  leading  up  tp  the  station  should  indicate  stop  and  the  following  train  should 
be  allowed  to  proceed  with  caution  only  when  its  speed  has  been  reduced  to  a  prede- 
termined safe  speed  limit. 

3.  The  speed  control  signal  located  farthest  from  the  platform  should  be  at  such 
.  a  distance  that  if  it  indicates  stop  and  a  train  passes  it  at  excessive  speed,  the  train 
.  will  be  brought  to  a  stop  and  still  have  the  usual  50%  clearance  between  it  and  the 
.  preceding  train.    This  requirement  will  necessitate  placing  the  signal  in  practically  the 

same  position  as  originally  installed. 

4.  These  special  speed  control  signals  should  be  located  so  that  a  train  pulling 
up  to  a  station  will  be  allowed  to  follow  the  preceding  train  which  is  leaving  the  sta- 
tion as  closely  as  may  be  done  with  the  same  measure  of  protection  which  is  provided 

.  by  the  signal  system  at  the  points  between  stations. 

The  subject  of  the  proper  design  of  express  stations  will  be  discussed  in  another 

■  report  but  it  is  proper  to  state  here  that  had  the  express  stations  been  constructed 
either  by  being  doubledecked  or  otherwise  so  that  trains  could  have  been  alternated 
first  on  one  side  of  the  platforms  and  then  on  the  other,  the  capacity  of  the  Subway 
could  have  been  increased  at  least  50%  with  the  signal  system  as  originally  installed, 
but  as  this  wa;%  not  done  it  seems  necessary  under  present  conditions  to  refine  the 

'present  signal  system  to  the  greatest  extent  practicable  consistent  with  safety  in  order 
to  secure  capacity. 

I  believe  that  there  will  be  no  great  difficulty  in  getting  proposals  and  guarantees 
of 'successful  operation  covering  such  an  auxiliary  signal  system  as  is  here  proposed, 
and  I  recommend  that  steps  be  at  once  taken  to  develop  and  install  such  a  system. 

As  it  will  probably  take  some  time  to  install  the  complete  protection  system  here- 
inbefore recommended,  I  suggest  a  change  in  the  present  signal  system  which  can  be 
made  at  once,  and  which  will  provide  a  means  of  reducing  the  cumulative  effects  upon 
the  schedule  of  an  occasional  prolonged  station  delay.  This  change  should  enable  the 
two  minute  headway  on  the  express  tracks  to  be  maintained  during  the  entire  rush 
hour  period.    The  delay  in  the  train  movement  does  not  become  serious  until  a  tVain 
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has  been  broiight  to  a  stqp  at  the  entrance  to  the  station  blook.  The  excessive 
required  to  get  th»s  traki  under  motion  and  the  corixspondtng  low  averagrc  speed  at 
which  it  approaches  and  ttarviels  Ihe  length  of  dte  |»latform  are  handicaps  which  ire 
almost  impossible  to  ovencome  by  reducing  the  time  rofaixed  ior  unloading  and  load- 
ing, particularly  with  the  pseient  l^pe  of  car. 

Now  if  the  signal  to  proceed  can  be  given  to  this  ddajned  train  a  few  seconds  from 
the  time  the  train  at  the  station  platform  begins  to  leave  ratlier  than  to  have  this 
proceed  signal  given  when  the  last  car  leaves  the  platform  as  at  present,  it  is  possible 
to  reduce  the  delay  of  the  following  train  at  least  17  seconds.  If,  therefore,  such  a 
permissive  signal  could  be  given  to  the  first  train  which  encoimters  a  delay  amounting 
to  a  stop  outside  of  an  express  station,  the  cumulative  effects  of  an  excessive  station 
wait  could  at  once  be  counteracted;  all  the  foUowing  trains  could  come  into  the  sta- 
tion on  time  and  lihe  usual  congestion  of  trains  between  stations  could  be  avoided. 

Such  a  system  should  have  the  foliowxnsr  chantcteristics : 

1.  Means  should  be  provided  whereby  the  stopped  train  gives  a  visual  and  audible 
signal,  to  a  special  platform  station  attendant,  that  the  entering  train  has  been  delayed 
to  the  extent  of  a  full  stop.  A  suitable  device  which  can  be  reached  by  the  motontnan 
without  leaving  his  cab  and  which  will  operate  an  electric  repeating  visual  and  audible 
signal  will  answer  this  purpose.  The  signal  should  cease  when  the  motorman  gets  the 
proceed  signal  from  the  platform  attendant. 

2.  A  manually  operated  switch  fitted  with  a  removable  handle  should  be  put  in  a 
booth  placed,  preferably,  at  the  leaving  end  of  the  station  platform.  The  platform  at- 
tendant should  be  able  lo  release  the  emergency  stop  holding  the  entering  train  and 
give  the  proceed  signal  by  means  of  this  switch  only  after  the  oncoming  train  has  come 
to  a  complete  stop  and  the  leaving  train  has  b^un  to  move.  In  case  the  leaving  train 
should  slow  down  or  stop  for  any  reason,  the  opening  of  another  switch  by  the  plat- 
form attendant  will  at  once  set  the  emergency  stop  in  its  original  position  under  Ihe 
incoming  train  and  bring  it  quickly  to  a  standstill. 

3.  An  auxiliary  automatic  ■tEa42k  stop  and  signal  should  be  installed  at  the  hear  vi 
the  platform  to  be  released  or  cleared  only  when  the  leaving  train  has  entirely  deaced 
the  platform  in  order  to  prevem  the  ioUowiag  train  f soai  jgetting  to  the  platiffm 
until  the  leaving  train  has  completely  vacated  the  station. 

The  installation  of  this  manual  system  of  permi.ssive  signals  could  be  so  installed 
as  to  become  a  part  of  the  con^plete  necommended  automatic  speed  control  4irran|e- 
ment ;  its  operation  would  not  detract  from  the  safety  of  the  present  signal  system,  and 
its  use  would  add  at  least  two  express  trains  per  hour  to  the  rush  hour  capacity  of  the 
Subway  as  at  present  operated. 

Signal  System  Changes  Proposed  by  the  Intebborough  G)mpany. 
I   have  carefully  examined  the  plan    submitted   by  the   Interborough   Company, 
shown  as  Figures  i,  2  and  3  of  the  Appendix  of  this  report  and  referred  to  in  the  fol- 
lowing letter: 
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"Interborough   Rapid  Transit  Company/ 
13-21  Park  Row, 
New  York,  Nov.  8th,  1907. 

Mr.  George  S.  Rice,  Chief  Engineer,  Public  Service  Commission,  for  the  First  District: 

Dear  Sir — As  you  are  aware,  the  business  in  the  subway  is  increasing  very  rapidly, 
which  makes  it  still  more  necessary  to  arrange  the  signals  and  automatic  stops  so  as 
to  get  the  greatest  possible  number  of  trains  over  the  road  and  maintain  a  safe  factor 
of  safe;y  in  the  train  movement.  We  have  made  some  very  careful  studies  and  here- 
with attach  two  of  said  studies,  which  are  two  of  the  controlling  points,  namely,  Grand 
Central  North  bound  on  No.  3  track;  96th  Street  south  bound  on  No.  i  trade,  ap- 
proachinjf  96th  Street  junction. 

The  Grand  Central  track  layout  and  station  drawing  is  shown  on  No.  D-285  and 
will  effect  a  saving  of  7  seconds  per  train  north  bound  approaching  and  departing  from 
this  station.  In  my  judgment  the  change  of  signals  and  the  installation  of  the  new  one 
as  shown  on  the  print  marked  47J/3  will  still  enable  us  to  retain  the  same  factor  of 
safety  as  we  have  there  at  the  present  time. 

The  96th  Street,  southbound,  track  No.  i :  I  herewith  attach  drawing  No.  D-277 
showing  a  proposed  new  location  for  signal  No.  lO-R.  You  will  note  that  the  pro- 
posed signal  is  set  north  of  the  switch  point  approaching  96th  Street  about  200  feet 
and  the  southbound  trains  are  allowed  to  approach  this  close  to  the  cross-over.  The 
overlap  it  is  proposed  to  cut  out.  This  you  will  note  permits  the  southbound  Broadway 
trains  to  approach  about  400  feet  closer  to  the  fouling  point  than  the  overlapping  sig- 
nals now  permit  them  to  do  and  if  this  change  is  made  it  will  save  20  seconds  for 
every  southbound  Broadway  train. 

You  will  at  once  realize  that  No.  i  track  is  on  a  down  grade  and  the  southbound 
train  is  allowed  to  approach  approximately  200  feet  within  the  fouling  point.  This, 
however,  is  in  the  opinion  of  the  writer,  a  reasonably  safe  thing  to  do,  but,  of  course, 
you  realize  that  it  would  be  possible  for  a  motorman  to  violate  the  signal  with  its  new 
location  and  cause  a  wreck  at  the  junction.  In  other  words,  this  new  location  of  the 
signal  is  depending  more  on  the  fallibility  of  man  than  our  present  arrangement. 

Will  you  kindly  advise  me  if  you  approve  of  these  changes. 
Very  truly  yours, 
(Signed)  FRANK  HEDLEY,  General  Manager." 

Encs. 

These  proposed  changes  are  described  more  in  detail  by  your  former  Chief  Engi- 
neer in  the  following  letter: 

"November  14,  1907. 

"Re.  Changes  in  Subway  Signals  at  Grand  Central  &  g6th  St.  Stations. 
Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission  for  the  First  Dis- 
trict: 
Dear  Sik— Herewith  is  a  letter  addressed  to  me  by  Mr.  Frank  Hedley,  General 
Manager  of  the  Interborough  Rapid  Transit  Company,  together  with  two  blue  prints 
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described  therein,  relating  to  two  proposed  changes  in  subway  signals  for  the  purpose 
of  expediting  the  train  movement. 

The  change  at  Grand  ^Central  5"/a/io  ii^called  for  on  plan  D-28S  docs  not  involve 
any  increased  risk  in  operation.  At  the  present  time,  trains  approaching  this  station 
on  express  tracks  from  the  south,  are  held  in  position  No.  i  at  signal  No.  47,  until  the 
trains  at  the  station  passes  signal  8-L,  at  the  north  end  of  the  platform.  It  is  pro- 
posed that  an  additional  signal  No.  47  J^  be  located  about  half  way  between  signal 
No.  47  and  the  south  end  of  the  Grand  Central  Station. 

The  operation  tinder  the  new  plan  will  be  as  follows :  as,  formerly,  all  trains 
would  be  held  at  signal  No.  47  if  a  train  were  in  the  station  occupying  position  No.  2. 
The  signal  No.  47  is  so  arranged  that  as  soon  as  the  rear  end  of  the  train  leaving 
the  station  passes  the  point  "A,"  No.  47  would  show  clear;  the  train  held  up  at 
signal  No.  47,  would  then  immediately  proceed  forward.  A  saving  in  time  would 
result  equal  to  the  time  required  by  the  rear  end  of  the  train  leaving  the  station 
in  moving  from  "A"  to  signal  8-L;  this  is  estimated  at  about  7  seconds. 

With  regard  to  the  96th  Street  change,  there  is  an  increase  in  the  risk  of  operation. 
Under  the  present  operation  all  trains  are  held  up  on  signal  No.  98  shown  on  drawing 
D-277.  The  distance  between  this  signal  and  the  crossing  just  north  of  the  96tli 
Street  station  is  sufficient,  so  that  if  a  train  would  run  by  signal  No.  98  in  approaching 
the  station  it  would  be  brought  practically  to  a  standstill  by  the  automatic  trip  before 
it  could  reach  the  crossing,  or  in  any  event  it  would  be  moving  so  slowly  when  it 
reached  the  crossing  that  no  serious  damage  would  bd  done  if  it  collided  with  the 
train  at  the  crossing. 

It  is  now  proposed  to  place  a  signal  at  the  position  lO-R,  400  ft.  nearer  the 
crossing  and  only  about  200  feet  from  it;  southbound  Broadway  trains  would  then 
be  held  up  at  signal  lo-R  instead  of  No.  98.  If  the  motorman  should  rtin  by  lo-R  the 
automatic  trip  could  not  stop  him  sufficiently  to  avoid  a  bad  smash-up  at  the  crossiog. 
The  risk  is  increased  due  to  the  fact  that  the  approach  to  the  station  from  the  north 
is  on  a  1.4%  down  grade.  The  saving  effected  by  this  proposed  change  is  estimated 
at  about  20  seconds.  It  is,  of  course,  desirable  to  facilitate  the  movement  in  this 
way,  but  the  question  resolves  itself  into  the  willingness  of  the  Commission  to  share 
the  risk  involved  by  authorizing  the  change. 

I  may  say  that  between  signal  No.  98  and  the  south  side  of  103rd  Street  station 
there  are  two  other  signals,  one  immediately  south  of  the  station,  and  the  other 
protecting  the  crossing  from  the  centre  track.  Because  of  these  two  signals  and  the 
down  grade  to  the  station,  a  train  approaching  signals)  No.  98  and  lo-R  should  be 
under  control,  or  if  for  any  reason  the  motorman  should  lose  control  of  his  train, 
a  wreck  would  probably  result.  Even  under  these  circumstances,  however,  I  agree 
with  Mr.  Hedley  that  the  change  is  a  reasonably  safe  one,  though  the  danger  cannot 
he  entirely  eliminated. 
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I  respectfully  request  that  the  Commission  advise  me  in  regard  to  its  approval 
of  the  proposed  changes. 

Very  truly  yours, 

(Signed)  GEORGE  S.  RICE,  Chief  Engineer." 

Encs. 

Proposed  Change  at  Grand  Central  Station. 

As  the  control  of  trains  when  entering  stations  is  now  dependent  upon  the  motor- 
men,  and  as  the  proposed  change  at  Grand  Central  Station  does  not  materially  increase 
this  risk  and  at  the  same  time  makes  practicable  a  saving  of  7  seconds  for  each  train, 
there  is  no  good  reason  why  the  arrangement  proposed  by  the  Interborough  Company 
for  this  location  should  not  be  approved  and  installed. 

It  is  well  to  bear  in  mind,  however,  that  this  change  does  not  increase  the  safety 
as  do  the  improvements  I  have  recommended  and,  therefore,  the  plan  should  be  re- 
garded only  as  a  temporary  expedient  to  be  used  pending  the  development  of  an 
auxiliary  speed  control  system  which  will  fulfil  the  requirements  I  have  already 
outlined. 

The  same  changes  suggested  for  the  signal  system  on  the  northbound  express 
tracks  at  Grand  Central  Station  should  be  carried  out  at  every  other  express  station 
on  both  northbound  and  southbound  tracks  in  order  to  get  the  full  benefit  of  a 
possible  reduction  in  headway  for  the  trains  passing  in  either  direction  through  the 
stations  at  Brooklyn  Bridge,  14th  Street,  Grand  Central,  72nd  Street,  and  96th  Street. 

Modified    Signal    System    to    be    Used    Pending    Development    of    Recommended 

.  Improvements. 

The  saving  of  7  seconds  secured  by  the  Interborough  plan  is  not  effected  in  such 
a  way,  however,  as  to  overcome  the  disadvantages  of  a  cumulative  series  of  delays 
incident  to  one  prolonged  station  wait.  This  suggested  change  will  add  7  seconds 
to  the  length  of  time  a  train  can  now  wait  at  the  platform  before  it  begins  to  influence 
the  movement  of  the  oncoming  train,  but  in  case  a  following  train  is  once  stopped  at 
signal  No.  47  the  arrangement  as  proposed  affords  no  means  of  allowing  the  delay  to 
be  taken  out  of  the  schedule  of  the  stopped  train.  A  manual  means  of  clearing 
signal  No.  47  so  that  a  train  can  pass  it  should  be  provided  to  be  used  only  when 
the  schedule  is  actually  in  danger  of  delay. 

This  manual  system  can  be  installed  in  such  a  way  as  to  be  a  part  of  the  system 
suggested  by  the  Interborough  Company,  and  in  operation  its  effect  would  be  to 
advance  the  proceed  signal  arranged  for  by  the  Interborough  plan  by  at  least  10 
secondSff  thus  making  the  total  time  saved  over  present  conditions  at  least  17  seconds, 
with  a  possibility  of  saving  the  entire  23  seconds  now  required  to  clear  the  station 
protection. 

The  requirements  of  the  suggested  mantial  permissive  system  have  already  been 
defined,  and  as  the  expense  of  its  mstallatton  is  smadl  and  its  effect  on  the  train 
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schedule  will  be  marked,  I  suggest  that  this  additional  change  be  incorporated  in  the 
plans  submitted  by  the  Interborough  Company,  provided  the  officials  of  the  Company 
feel  warranted  in  adopting  it,  but  as  it  is  more  of  a  temporary,  operating  feature 
than  a  permanent  engineering  improvement,  it  need  not  be  insisted  upon. 

Proposed  Changes  at  96TH  Street  Station. 

In  my  opinion  it  would  be  much  safer  to  make  the  changes  in  the  signal  -system 
on  the  south  bound  tracks  at  96th  Street  along  the  same  lines  as  suggested  by  the 
Interborough  Company  for  the  north  bound  tracks  at  Grand  Central  Station  than  to 
attempt  to  carry  out  the  changes  shown  on  the  Interborough  Company's  drawing  No. 
D-277,  which  it  is  admitted  by  all  will  increase  the  danger  of  operation  by  allowing 
the  trains  to  approach  closer  to  the  crossing  and  to  the  96th  Street  platform  before 
reaching  the  protecting  signal  and  automatic  stop  which  are  now  located  at  a  safe 
stopping  distance. 

As  there  is  an  interlocking  tower  at  96th  Street  controlling  the  movemertt  of 
the  trains  at  the  cross-over  at  that  point,  it  is  entirely  practicable  to  install  a  manually 
operated  permissive  system  at  this  point  also.  I  would  therefore  suggest  that  the 
Interborough  Company  revise  its  96th  Street  signal  system  plan  to  conform  to  the 
requirements  of  the  suggested  manual  permissive  system  already  described  in  this  re- 
port as  well  as  to  use  practically  the  same  layout  or  plan  which  has  been  approved 
and  recommended  by  me  for  all  other  express  stations.  The  changes  in  the  signal 
system  at  all  the  express  stations  will  thus  be  made  in  accordance  with  a  uniform  plan 
which  normally  will  save  approximately  7  seconds  but  which  will  mjike  possible  an 
additional  saving  of  at  least  10  seconds  at  each  point,  thus  making  a  total  saving  of 
at  least  17  seconds  upon  the  present  2  minute  headway. 

Signals  on  Local  Tracks. 

In  considering  the  necessity  of  installing  signals  and  automatic  stopping  devices 
on  the  local  tracks  of  the  Subway,  it  is  clear  that  the  same  consideration  of  safety 
that  govern  their  installation  on  the  express  tracks  should  apply  as  well  to  the  local 
tracks,  i.  e.,  a  passenger  should  be  as  safe  on  the  local  trains  as  he  is  on  the  express 
trains. 

Practically  the  only  difference  between  train  movements  on  the  local  tracks  and 
those  on  the  express  tracks,  is  that  of  more  frequent  stops  made  by  trains  on  the  local 
tracks.  The  acceleration,  maximum  speed  and  retardation  are  practically  the  same  for 
the  two  classes  of  service.  The  time  interval  between  trains  is  also  approximately  the 
same.  Further,  from  considerations  noted  above,  it  follows  that  the  introduction  of  a 
stop  between  the  terminals  of  a  system  introduces  a  risk,  and,  therefore,  tends  to  lower 
the  degree  of  safety  by  making  this  safety  according  to  present  practice  depend  more 
or  less  upon  the  agency  of  the  motorman.  Clearly  the  oftener  this  is  done  the  more 
frequently  is  the  risk  assumed,  resulting  in  a  lowered  degree  of  safety. 
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South  of  96th  Street  the  number  of  stops  on  the  local  service  of  the  Subway  is 
about  five  times  that  of  the  express  service.  It  would,  therefore,  appear  that  if  the 
practical  degree  of  safety  decided  upon  for  Subway  operation  demands  the  installation 
of  a  signal  system  and  automatic  stopping  devices  on  the  express  tracks,  the  same  or 
similar  equipment  is  necessary  on  the  local  trains. 

The  introduction  of  a  stop  between  the  terminals  of  a  system  introduces  features 
that  tend  to  increase  the  necessary  headway  between  trains,  and,  therefore,  reduces  the 
transportation  facilities  of  the  system. 

Conditions  introduced  by  a  single  stopping  point  may  determine  the  minimum  per- 
missible headway  of  all  trains  on  the  system  passing  that  point.  The  stopping  point 
requiring  the  maximum  wait  in  general  determines  the  minimum  headway.  The  intro- 
duction of  other  stopping  points  will  not  influence  the  headway,  so  long  as  the  stops 
are  far  enough  apart  to  permit  the  trains  to  reach  a  speed  equal  to  that  which  they 
would  reach  were  no  such  stops  introduced. 

Since  the  stopping  points  on  the  local  service  which  coincide  with  the  stops  on 
the  express  service  are  the  same  ones  which  require  the  longest  station  waits,  and, 
therefore,  determine  the  headway  on  the  local  service,  as  they  do  on  the  express 
service,  it  would  appear  that,  if  a  certain  headway  can  be  maintained  on  the  express 
service,  the  same  headway  can  be  maintained  on  the  local  service  when  operating  under 
the  same  conditions  of  safety,  particularly  in  view  of  the  fact  that  conditions  tending 
to  prolong  waits  at  limiting  points  on  the  local  service  are  not  so  pronounced  as  they 
are  on  the  express  service.  As  the  local  and  express  trains  alternate  on  the  same 
tracks  north  of  96th  Street,  it  is  desirable  that  the  same  headway  should  be  main- 
tained on  both  systems  south  of  96th  Street.  As  far  as  the  signal  system  is  con- 
cerned there  is  nothing  to  interfere  with  such  an  arrangement  up  to  the  capacity  of  the 
express  tracks,  which  can  eventually  be  operated  with  a  headway  of  90  seconds  corre- 
sponding to  40  trains  per  hour,  although  it  cannot  be  denied  that  the  introduction  of  a 
block  signal  system  on  the  local  tracks  will  reduce  their  possible  capacity  from  50  trains 
per  hour  to  40  trains  per  hour.  Inasmuch  as  there  are  now  being  operated  on  the 
local  tracks  during  rush  hours  only  about  30  trains  per  hour,  it  will  be  seen  that  a 
block  signal  system  possessing  the  speed  control  principle  can  be  installed  upon  these 
tracks  and  at  the  same  time  permit  an  increase  in  the  number  of  trains  of  33]^%  over 
the  present  number,  although  until  the  96th  Street  crossovers  are  eliminated  by  the  im- 
provements now  authorized,  there  will  be  short  intervals  during  which  this  rate  cannot 
be  maintained. 

There  is  an  added  reason  for  considering  the  advisability  of  applying  signals  and 
automatic  stopping  devices  on  those  portions  of  the  Subway  north  of  96th  Street,  and 
particularly  on  the  elevated  portions.  There  is  undoubtedly  a  strong  tendency  for  the 
motormen  to  relax  somewhat  when  coming  out  into  the  open.  At  least,  opportunities 
for  diversion  are  greatly  increased,  with  the  resultant  effect  of  lowering  the  efficiency 
of  the  motormen.     Automatic  signals  and  stopping  devices  to  enforce  observance  of 
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the  signal  indications  are  needed  here  to  as  great  an  extent,  if  not  greater,  than  in  the 
underground  portions  of  the  system. 

On  the  other  hand  it  is  true  that  millions  of  passengers  are  carried  annually  upon 
the  other  elevated  roads  in  the  city  which  are  not  equipped  with  a  block  signal  system 
and  automatic  stops  and  that  this  is  done  with  an  infinitesimally  small  percentage  of 
accidents.  It  is  said  that  it  can  easily  be  shown  by  statistics  that  a  person  is  safer  in 
an  elevated  or  local  subway  car  than  when  walking  on  the  street.  These  considerations, 
however,  do  not  remove  the  obligation  of  providing  the  greatest  degree  of  safety  prac- 
ticable. 

I,  therefore,  recommend  that  when  the  speed  control  system  hereinbefore  described 
has  been  perfected,  such  portions  of  the  Subway  tracks  supplying  local  service  as  are 
not  now  protected  by  the  signal  system,  be  ^equipped  with  signals  and  automatic  de- 
vices which  will  always  insure  a  degree  of  safety  and  capacity  eflual  to  that  obtained  on 
those  portions  supplying  express  service. 

Broken  Rail  Protection. 

The  track  circuits  in  use  in  the  Subway  are  of  the  single  rail  type  in  which  one 
rail  of  each  track  is  used  as  a  common  return,  and  connected  in  multiple  with  the  re- 
turn rails  of  the  other  tracks.  The  single  rail  track  circuit  with  multiple  connections 
for  the  return  rail  permits  the  current  of  one  track  to  use  the  rails  of  the  other  tracks 
for  a  return  in  case  the  return  rail  should  break  or  be  removed,  and,  in  consequence,  the 
signal  at  the  entrance  of  the  block  will  not  be  made  to  indicate  stop  when  there  is  a 
broken  or  removed  rail.  Although  it  is  true  that  track  rails  seldom  break  under  sub- 
way conditions,  there  is  the  possibility  that  this  may  happen,  or  that  a  rail  may  be  re- 
moved from  the  track,  as  is  often  the  case  when  repair  work  is  under  way,  in  which 
latter  case,  if  trains  were  not  properly  flagged,  a  derailment  might  occur.  The  protec- 
tion desired  may  possibly  be  obtained  by  putting  reactance  coils  in  the  cross  bond  con- 
nections and  at  other  points  where  required,  but  if  such  an  arrangement  is  ngt  adopted, 
track  circuits  of  what  is  known  as  the  two  rail  type  may  be  used.  This  type  of  track 
circuit  had  not  been  perfected  at  the  time  the  signal  system  was  installed  in  the  Sub- 
way, so  the  criticism  cannot  be  made  that  the  two  rail  circuit  should  have  been  put  in 
in  the  first  instance.  Furthermore,  as  the  two  rail  system  has  been  in  use  so  short  a 
time  it  has  not  had  an  opportunity  to  demonstrate  its  superiority  sufficiently  to  justify 
the  abandonment  at  the  present  time  of  the  single  rail  system  which  has  proven  to  be 
so  efficient  in  the  present  Subway. 

As  an  offset  to  the  expenditure  necessary  to  the  installation  of  this  two  rail 
system,  it  may  be  stated  that  it  will  reduce  the  electrical  loss  by  allowing  the  use  of 
both  track  rails  for  the  return  of  current  from  the  train  motors  to  the  power  house 
and  thus  effect  a  considerable  annual  saving  in  the  cost  of  operation.  As  it  is 
probable  that  when  the  Subway  is  improved  and  operated  at  its  maximum  capacity, 
additional  electrical  conductors  will  be  required,  advantage  can  then  be  taken  of  the 
extra  rail  on  each  track  which  is  not  now  being  utilized  as  a  conductor.    In  this  way 
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the  investment  required  to  secure  broken  rail  protection  will  be  more  than  offset  by 
the  saving  in  the  cost  of  electrical  conductors,  and  thus  at  this  time  the  improve- 
ment could  be  secured  with  the  minimum  investment. 

While  I  believe  that  this  improvement  should  be  eventually  used  in  this  Subway, 
its  advantages  are  not  sufficient  under  present  conditions,  to  justify  the  investment 
that  would  be  required  to  secure  it  at  once.  It  should,  however,  be  considered  for 
all  extensions  of  the  present  Subway  and  upon  all  future  subways. 

Conclusions. 
Briefly  stated  the  conclusions  which  I  have  reached  in  the  preparation  of  this 
report  are  as  follows: 

1.  The  Subway  Signal  System  is  in  the  main  modern,  effective,  and  well  main- 
tained. 

2.  There  is  no  reason  so  far  as  the  Signal  System  is  concerned  why  go  second 
headway  cannot  be  maintained. 

3.  This  90  second  headway  will  eventually  be  desirable  upon  both  the  local  and 
express  tracks. 

4.  The  signal  system  does  not  at  present  afford  positive  safety  at  the  approach 
to  stations,  as  the  motormen  are  relied  upon  to  reduce  the  speed  of  the  trains. 

5.  In  addition  to  the  excessive  platform  waits  additional  time  is  lost  at  each 
station  stop  by  holding  the  following  train  a  considerable  distance  out  of  the  station 
until  the  leading  train  has  entirely  cleared  the  platform. 

6.  As  at  present  operated,  delays  at  a  station  platform  have  a  cumulative  effect 
upon  following  trains  so  that  even  one  prolonged  stop  may  start  a  series  of  delays 
which  may  disarrange  the  schedule  for  an  entire  hour. 

Recom  mendation  s. 
•    The  changes  I  have  recommended  may  be  briefly  summarized  as  follows: 

1.  That  the  necessary  steps  be  taken  to  develop  and  install  an  automatic  speed 
control  signal  system  to  be  used  as  an  auxiliary  at  station  blocks  which  will  allow  the 
incoming  train  to  safely  approach  the  rear  of  the  train  at  the  platform  and  to  enter 
the  platform  promptly  upon  the  leaving  of  the  outgoing  train  without  sacrificing  any 
of  the  standard  of  safety  which  is  now  maintained  between  stations. 

2.  That  during  the  development  of  the  system  there  be  installed  at  every  ex- 
press station  the  changes  in  the  block  signal  system  proposed  by  the  Interborough 
Company  for  Grand  Central  Station.  The  equipment  required  for  these  changes 
will  reduce  the  present  possible  headway  by.  7  seconds,  and  could  ultimately  become  a 
part  of  the  permanent  recommended  arrangement. 

3.  That  the  Subway  officials  consider  for  the  purpose  of  effecting  temporary  re- 
lief the  installation  of  a  manually  operated  permissive  signal  at  every  express  station 
to  be  used  to  expedite  a  delayed  incoming  train  and  thus  overcome  the  cumulative 
effects  on  the  schedule  of  a  prolonged  station  wait. 
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4.  That  the  local  tracks  be  protected  by  a  complete  block  signal  system  when  the 
automatic  speed  control  system  herein  suggested  has  been  perfected. 

5.  That,  when  the  load  on  the  Subway  increases  to  such  an  extent  as  to  require 
additional  conductors  for  carrying  the  electrical  energy  to  and  from  the  trains,  the 
present  signal  system  be  altered  so  as  to  utilize  both  rails  for  carrying  the  return  cur- 
rent, and  at  the  same  time  make  the  system  conform  to  the  latest  accepted  practice 
whereby  the  signal  system  detects  and  indicates  a  broken  or  removed  rail,  provided 
the  system  shall  at  that  time  have  proven  superior  to  the  single  rail  system. 

In  studying  the  signal  system  I  have  prepared  and  attach  hereto  as  an  appendix, 
a  number  of  charts  and  diagrams  which  show  technically  the  arrangement,  the  neces- 
sity and  the  safety  secured  by  the  proposed  changes. 

I  have  in  preparation  an  analysis  of  the  proper  type  of  car  to  be  used  in  the 
Subway  as  at  present  constructed  and  when  the  car  therein  recommended  is  properly 
used  in  conjunction  with  the  improvements  in  the  signal  system  herein  outlined,  the 
maximum  capacity  and  comfort  consistent  with  safety  will  in  my  judgment  have  been 
secured. 

Appendix  to  Report  Upon  The  Subway  Signal  System. 

In  this  appendix  w\\\  be  found  the  technical  drawings  and  diagrams  which  are 
necessary  to  illustrate  the  suggestions  contained  in  the  report  upon  the  signal  system. 
These  drawings  are  as  follows : 

Figure  No.  i — Interborough  Rapid  Transit  Co.'s  Drawing  No.  D-274. 

Figure  No.  2 — Interborough  Rapid  Transit  Co.'s  Drawing  No.  D-285. 

Figure  No.  3 — Interborough  Rapid  Transit   Co.'s   Drawing  No.  D-277. 

Figure  No.  4 — Braking  Curves — Showing  Distances  Required  to  Stop  Trains  at 
Various  Speeds  and  Grades. 

Figure  No.  5 — Train  Spacing  Chart — Showing  Minimum  Headway  of  Trains 
at  Various   Speeds. 

Figure  No.  6 — Speed  Time  Curves — Showing  Run  from  Signal  47  to  Platform 
of  Grand  Central  Station. 

Figure  No.  7 — Speed  Time  Curves — Showing  Time  Required  to  Run  through 
the  Block  Preceding  Signal  47. 

Figure  No.  8 — Speed  Time  Curves — Show^ing  an  Analysis  *of  the  Delay  at  Grand 
Central  Station. 

Figure  No.  9 — Speed  Time  Curves — Showing  Economical  Location  of  Signals. 

Figure  No.  10 — Speed  Time  and  Distance  Time  Curves — Showing  Movement  of 
Northbound  Express  Train  at  Grand  Central  Station. 

Figure  No.  II — Suggested  Location  of  Speed  Control  Signals  on  North  Bound 
Express  Tracks  at  Grand  Central  Station. 
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Inierborough  Rapid  Transit  Co.'s  Drawing  No.  P-274. 

This  drawing  shows  the  present  position  of  signals  47  and  8-L  upon  the  north 
bound  express  track  at  Grand  Central  station.  The  entering  train  in  position  No.  i, 
is  stopped  at  signal  47  waiting  for  the  train  in  position  No.  2  to  leave  the  platform 
and  when  the  rear  of  this  leaving  train  passes  signal  8-L  it  will  clear  signal  47 
and  allow  train  No.  2  to  proceed.  The  overlap  has  been  cut  out  of  the  system  as 
originally  designed  for  this  point,  so  as  to  allow  the  entering  train  to  reach  signal 
47  before  it  is  stopped  and  thus  be  in  a  position  nearer  the  platform  than  if  stopped 
at  a  point  one  signal  block  further  back.  The  drawing  indicates  the  division  of  a 
90  second  cycle  under  present  conditions  showing  that  only  20  seconds  is  allow- 
able for  a  station  wait  at  the  platform,  with  this  arrangement 
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This  drawing  shows  the  location  of  a  new  signal  47J^  located  half  way  between 
signal  47  and  the  end  of  the  platform  on  the  north  bound  express  tracks  at  Grand 
Central  Station.  Under  this  arrangement  signal  47  will  clear  when  the  rear  end  of 
the  train  shown  in  position  No.  2  passes  point  "A"  which  is  shown  at  about  254 
car  lengths  from  the  end  of  the  platform,  and  the  new  signal  4754  clears  when  the 
rear  end  of  the  train  passes  signal  8-L.  In  this  way  the  clearing  of  signal  47  is  ad- 
vanced by  7  seconds  and  the  division  of  the  90  second  cycle  shown  by  the  drawing 
indicates  that  the  length  of  the  allowable  station  wait  has  been  increased  by  this  ar- 
rangement from  20  seconds  to  27  seconds. 
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'  9<TM  arSTATION       . 

Interborough  Rapid  Transit  Co.'s  Drawing  No.  D'277. 
This  drawing  shows  the  proposed  location  of  a  new  signal  lO-R  on 'the  south 
bound  Broadway  tracks  directly  north  of  96th  Street  station.  At  the  present  time 
all  south  bound  trains  are  liable  to  be  stopped  at  signal  98  from  which  position  it 
requires  63  seconds  to  start  from  rest  and  come  to  a  stop  at  the  statioi\  platfonn. 
The  Interborough  Co.'s  drawing  indicates  that  20  seconds  of  this  time  can  be  saved 
by  moving  signal  98  to  a  new  position  about  450  feet  nearer  the  platform,  but  this 
change  should  not  be  approved  owing  to  the  fact  that  this  new  location  is  too  near 
the  cross  over  to  prevent  a  possible  accident  in  case  the  motorman  failed  to  stop 
his  train  at  the  proposed  signal  at  the  time  another  train  was  using  the  cross  over. 
See  discussion  in  report  for  recommended  plan. 
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Figure  4. 
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Braking  Curves. 

Showing  Distances  Required  to  Staff   Trains  at  Various  Speeds  and  Grades. 

These  curves  are  the  result  of  the  latest  experience  in  braking,  and  represent 
the  actual  distance  in  feet  required  to  stop  a  train  from  any  given  speed.  The  middle 
curve  indicates  the  result  upon  a  level  track,  the  two  lower  curves  upon  a  down  grade  of 
1%  and  2%,  and  the  two  upper  curves  on  an  up  grade  of  i%  and  2%  respectively. 


6o8 


These  curves  were  used  by  the  designers  of  the  Signal  System  for  the  Subway 
in  determining  the  actual  braking  distance  to  be  allowed  at  any  point  in  the  Subway. 
For  instance,  the  speed  of  the  train  at  a  given  point  was  predetermined  and  the 
length  of  the  signal  system  block  allowed  at  this  point  was  determined  by  means  of 
these  curves,  and  to  this  distance  50%  was  added  to  insure  safety.  For  example, 
at  38  miles  an  hour  the  train  could  be  brought  to  rest  upon  a  level  track  in  560  feet. 
If  to  this  distance  280  feet  (50%  of  560  feet)  are  added  the  minimum  length  of  the 
signal  system  block  would  be  840  feet. 

Figure  5. 
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The  minimum  time  spacing  of  trains,  or  the  "headway,"  is  equal  to  the  length 
of  time  required  for  a  train  to  run  three  times  the  length  of  one  signal  system  block 
plus  the  length  of  time  required  to  run  the  length  of  the  train,  plus  2V2  seconds  re 
quired  for  the  clearing  of  the  home  and  distance  signals. 

It  will  thus  be  seen  that  the  headway  depends  upon  the  length  of  the  signal 
system  block  and  the  speed  at  which  the  train  is  running. 

The  diagram  shown  in  Figure  5  indicates  the  minimum  headway  with  different 
lengths  of  blocks  and  at  various  speeds. 

The  minimum  length  of  block  shown  in  the  diagram  is  500  feet  which  is  much 
shorter  than  the  minimum  block  now  in  use  upon  level  track  in  the  Subway.  Further- 
more, a  block  distance  of  approximately  500  feet  is  necessary  for  the  operation  of  a 
lo-car  train,  as  the  length  of  a  block  must  be  sHghtly  greater  than  the  length  of  a 
train,  and  it  may  be  desirable  at  some  future  time  to  operate  lo-car  trains  in  the 
present  Subway,  instead  of  the  8-car  express  trains  which  are  now  I'un. 

As  the  ma'ximum  speed  of  the  Subway  trains  is  40  miles  per  hour,  it  will  be 
seen  that  at  this  speed  the  headway  varies  from  35  seconds  with  blocks  500  feet  long 
to  61  seconds  with  blocks  1000  feet  long. 

In  referring  to  Figure  4,  however,  it  will  be  seen  that  at  40  miles  per  hour 
upon  a  level  track  the  actual  distance  required  for  stopping  a  train  is  620  feet. 
If  to  this  distance  50%  is  added  for  safety,  the  minimum  length  of  Uock  permissible 
with  the  maximum  speed  of  40  miles  per  hour  is  930  feet.  Figure  5  shows  that  with 
a  block  930  feet  long  corresponding  to  a  maximum  speed  of  40  miles  per  hour,  the 
minimum  headway  will  be  57  seconds. 

In  a  similar  manner  the  minimum  headway  of  other  speeds  upon  the  chart  has 
been  determined,  and  a  line  showing  this  minimum  headway  at  various  speeds  has 
been  added  to  the  diagram. 

It  will  be  noted,  by  this  additional  line,  that  as  the  maximum  speed  of  the  trains 
increase  the  headway  or  their  minimum  time  interval  apart  must  also  be  increased. 
That  is,  the  length  of  the  block  as  determined  by  the  maximum  speed  must  be  increased 
in  a  greater  ratio  than  the  speed  of  the  train  is  increased. 

Figure  4  shows  that  the  braking  distance  increases  as  the  square  of  the  speed, 
and  it  is  on  account  of  this  law  that  it  is  impossible  to  increase  the  capacity  of  the 
Subway  by  increasing  the  speed  of  the  trains. 

The  curves  of  Figure  5  show  that  if  the  capacity  of  the  Subway  is  to  be  increased 
by  changing  the  speed  of  the  trains  that  the  maximum  speed  must  be  reduced  from 
40  miles  per  hour  to  30  miles  per  hour,  and  that  if  the  minimum  length  of  a  signal 
system  block  is  500  feet — the  length  of  a  lO-car  train — the  critical  speed  for  maximum 
capacity  is  30  miles  per  hour. 

If  it  were  not  for  the  frequent  station  stops  the  greatest  economy  in  the  use 
of  power  and  the  maximum  capacity  of  the  Subway  using  lo-car  trains  would  be 
attained  by  reducing  the  present  maximum  speed,  but  as  soon  as  stops  are  introduced 
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in  the  schedule  it  is  necessary  to  sacrifice  some  of  the  possible  capacity  of  the  Subway 
in  order  to  attain  a  satisfactory  average  speed.  Figure  5  indicates  the  extent  of  this 
sacrifice. 

Figure  6. 


10 

Speed  Time  Curves. 
Showing  Run  from  Signal  No.  47  to  Platform  of  Grand  Central  Station. 
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This  diagram  shows  the  least  practicable  time  that  can  be  taken  by  a  train  before 
it  reaches  a  stop  at  the  station*  platform,  running  from  Signal  No.  47,  protecting  the 
northbound  express  track  at  Grand  Central  Station. 

In  all  these  curves  acceleration  has  been  taken  at  the  rate  of  1.3  miles  per  hour 
per  second,  and  in  braking  the  rate  of  deceleration  has  been  shown  at  1.5  miles  per 
hour  per  second.  The  diagram  shows  that  if  the  train  starts  from  rest  at  Signal 
No.  47  it  can  accelerate  to  a  speed  of  about  22  miles  per  hour,  coast  for  three  seconds 
and  then  brake  to  a  full  stop  at  the  platform,  requiring  46  seconds  for  the  movement 
of  the  train  through  a  distance  of  769  feet. 

If,  however,  Signal  47  is  passed  by  the  train  running  at  the  rate  of  19  miles  per 
hour,  the  time  required  to  accelerate  up  to  22  miles  per  hour,  then  to  coast  and 
finally  to  brake  to  a  position  of  rest  at  the  platform  will  be  but  31 H  seconds.  In 
other  words,  if  it  becomes  necessary  to  bring  a  train  to  a  full  stop  at  Signal  No.  47, 
at  least  141/2  seconds  (46  seconds  minus  31 J^  seconds)  will  be  added  to  the  time  re- 
quired by  the  train  to  make  its  nm  plus  the  actual  time  of  the  stop  while  standing 
at  Signal  No.  47. 

The  time  required  to  run  from  Signal  No.  47  to  a  stop  at  the  station  platform 
passing  Signal  47  at  various  speeds  can  be  taken  from  Figure  6  as  follows : 

Entering  Speed.  Time    from    Signal    No.    47    to 

Stop   at    Platform. 

19  miles  per  hour.  3ij4  seconds. 

15  miles  per  hour.  •    33  seconds. 

8  miles  per  hour.  37  seconds. 

5  miles  per  hour.  41  seconds. 

o  miles  per  hour.  46  seconds. 

The  disadvantage  of  a  delay  at  the  signal  is  shown  by  these  figures,  the  additional 
time  added  to  the  schedule  increasing  rapidly  as  the  delay  approaches  a  full  stop.  As 
the  motormen  express  it,  "To  get  the  train  over  the  road,  the  train  must  be  kept 
moving." 

This  Figure  shows  that  actual  stops  at  the  signals  must  be  avoided  if  possible. 
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Speed  Time  Curves. 
Showing  Time  Required  to  Run  Through  the  Block  Preceding  Signal  No.  47. 
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To  detennine  the  effect  of  a  delay  in  clearing  Signal  No.  47  upon  a  train  approach- 
ing this  signal,  the  curves  in  Figure  7  have  been  plotted. 

If  Signal  46  indicates  "Caution,"  and  Signal  47  "Danger"  or  "Stop,"  the  following 
train  will  require  20  seconds  to  come  to  a  stop  directly  opposite  Signal  47  from  a  speed 
of  26  miles  per  hour,  which  is  the  predetermined  speed  at  which  the  train  should 
reach  Signal  46.  If,  however,  Signal  46  clears  so  as  to  allow  the  train  to  pass  at 
its  maximtmi  speed  which  is  permissible  at  this  point,  it  will  require  but  13  seconds 
for  the  train  to  pass  through  the  block  preceding  Signal  47-  In  other  words,  if  a 
clear  indication  of  Signal  47  is  delayed  7  seconds  (20  seconds  minus  13  seconds) 
then  the  train  will  be  brought  to  a  full  stop  at  this  signal,  and  as  shown  by  Figure  6 
an  addition  of  I4j^  seconds  is  made  to  the  running  time  of  the  train  on  account  of 
this  full  stop.  One  of  the  cumulative  effects  of  a  delay  is  thus  shown,  as  by  stopping 
of  the  train  the  delay  of  7  seconds  is  at  once  multiplied  into  a  delay  of  14^  seconds, 
or  more  than  doubled. 
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Figure  8. 


Speed  Time  Curves. 
Shoziing  an  Atmhsis  of  the  Dclav  at  Grand  Central  Station. 
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This  diagrram  shows  further  the  disadvantage  of  allowinfs:  even  a  small  delay  to 
creep  into  the  schedule,  and  indicates  why  the  operation  of  the  Subway  trains  upon 
any  single  tracks  is  sensitive  to  a  very  slight  derangement. 

In  this  Figure  the  Anall  diagrams  at  the  side  of  the  table  are  intended  to  illustrate 
the  actual  record  of  seconds  shown  in  the  various  columns  of  the  table. 

The  first  row  of  figures  show  that  a  train  entering  the  Grand  Central  Station 
block  can  come  to  rest  at  the  station  platform  in  31  seconds,  can  then  take  62  seconds 
to  unload,  load  and  start,  and  can  then  run  the  length  of  the  platform  in  23  seconds, 
leaving  4  seconds  for  the  signal  system  to  transmit  the  clear  or  proceed  signal  to  the 
following  train,  the  entire  cycle  of  operation  having  required  120  seconds. 

The  next  row  of  figures  shows  this  same  cycle  of  operation  with  the  exception 
that  the  wait  at  the  station  platform  has  been  prolonged  to  64  seconds,  instead  of 
62  seconds,  thus  requiring  122  seconds  for  the  complete  cycle.  The  effect  of  the 
extra  two  seconds  upon  the  movement  of  the  following  trains  is  immediate. 

The  third  row  of  figures  shows  the  first  effect  of  the  delay.  The  following  train 
has  been  delayed  2  seconds  and  enters  the  block  beginning  at  signal  47  at  a  reduced 
speed;  it  therefore  takes  slightly  longer  than  the  previous  train  in  coming  to  rest 
at  the  platform  (33/^  seconds  instead  of  31  seconds).  With  the  same  length  of  station 
wait  as  the  original  train  (62  seconds),  the  cycle  of  this  third  train  will  require  122 
seconds,  and  the  resulting  delay  of  2  seconds  is  added  to  the  first  delay  of  2  seconds, 
making  a  total  of  4  seconds  to  be  transmitted  by  means  of  the  signal  system  to  the 
fourth  train. 

This  4  second  delay  will  cause  a  corresponding  delay  in  the  time  of  the  fourth 
train,  thus  making  a  total  delay  of  8  seconds,  and  this  delay  is  sufficient  to  bring 
the  fifth  train  to  a  complete  stop  at  Signal  47- 

The  fifth  train  starting  from  a  complete  stop  will  require  46  seconds  to  reach  a 
stop  at  the  station  platform,  and  this  time  added  to  62  seconds  platform  wait  and  to 
the  time  required  to  clear  the  platform  and  give  the  proceed  signal,  will  cause  this 
fifth  train  to  occupy  the  station  block  for  135  seconds,  or  15  seconds  over  time. 

The  sixth  train  will  thus  encounter  a  delay  of  23  seconds  (15  seconds  plus  8 
seconds)  which  is  automatically  accumulated  from  the  original  delay  in  the  schedule 
of  but  2  seconds. 

To  maintain  a  headway  of  120  seconds  with  each  train  stopping  at  Signal  47 
will  require  that  all  the  platform  waits  be  limited  to  47  seconds,  and  it  is  absolutely 
impossible  to  so  limit  these  station  waits  to  47  seconds  with  the  present  end  door 
cars.    Any  stop  exceeding  47  seconds  simply  adds  to  the  delay  of  the  following  trains. 

In  the  next  row  of  figures  showing  the  history  of  the  sixth  train,  it  will  be  seen 
that  the  train  starts  from  a  full  stop  at  Signal  47  and  reaches  a  stop  at  the  platform 
in  46  seconds — the  station  wait  is  shown  as  requiring  47  seconds  but  the  proceed 
signal  to  the  following  train  has  been  given  at  the  time  of  the  starting  of  the  train 
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away  from  the  platform  instead  of  waitinjr  until  the  train  has  entirely  left  the  plat- 
form ;  that  is,  the  clearing  of  Sijjnal  47  has  been  advanced  a  full  23  seconds  in  order 
to  show  clearly  the  benefits  to  be  expected  by  overlapping  one  cycle  of  operations 
on  the  following  cycle.  The  time  of  4  seconds  required  for  the  operation  of  the  signal 
including  the  time  required  for  the  motorman  to  act  has  been  retained  at  4  seconds 
as  in  all  previous  cases. 

The  elimination  of  the  23  seconds  makes  the  cycle  of  operations  for  the  sixth 
train  only  97  seconds  long,  and  the  removal  of  the  23  seconds  from  the  possible  delay 
of  the  seventh  train  will  allow  the  seventh  train  to  pass  Signal  47  at  full  speed  and 
to  pull  into  the  station  and  stop  in  31  seconds  as  originally  intended.  Thus  the 
120  second  headway  with  the  62  second  station  wait  can  be  resumed  and  continued 
until  for  some  reason  a  prolonged  station  wait  introduces  another  delay  which  by  its 
cumulative  action  will  again  derange  the  regular  periodicity  of  the  train  movement. 

,  The  action  of  the  permissive  signal  system  indicated  by  this  diagram  shows 
how  the  removal  of  23  seconds  may  be  compared  to  the  taking  out  of  a  link  in  a  chain 
which  has  become  loose,  and  the  diagrams  indicate  that  if  occasionally  a  train  is 
advanced  a  number  of  seconds  closer  to  the  preceding  train  than  is  now  allowed 
by  the  inflexibility  of  the  signal  system,  the  disastrous  results  of  the  cumulative 
effects  of  a  delay  can  be  removed. 

The  occasional  operation  of  the  suggested  permissive  signal  under  the  safeguards 
recommended  in  the  Report  upon  the  Subway  Signal  System  is  practically  the  only 
method  at  present  known  to  me  by  which  the  trains  could  be  advanced  and  the 
schedule  straightened  out. 
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Figure  9. 


Speed  Time  Curves. 
Showing  Economical  Location  of  Signals. 
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This  diagram  shows  the  effect  upon  the  headway  of  allowing  the  follow^ing  train 
to  pass  Signal  47  and  to  approach  nearer  the  station  platform  before  it  stopped.  At  the 
present  time  Signal  47  is  396  feet  south  of  Grand  Central  Station  platform  on  the 
northbound  express  tracks.  After  the  motorman  gets  the  signal  to  proceed  at  this 
point  and  starts  his  train  it  requires  46  seconds  to  accelerate  the  train  and  brake  it 
to  a  complete  stop  at  the  station  platform,  after  having  moved  a  distance  of  769  feet 
(396  ft.  plus  373  ft.),  and  this  cycle  is  shown  by  the  first  row  of  figures  and  illus- 
trated by  Figure  9. 

Now  suppose  the  train  is  allowed  to  approach  within  280  feet  of  the  platform,  as 
shown  by  the  second  row  of  figures,  from  this  position  the  train  can  start  'at  the 
same  time  that  the  train  at  the  platfprm  begins  to  move  and  in  23  seconds  it  will 
reach  the  end  of  the  platform  at  practically  the  instant  that  the  rear  end  of  the  leaving 
train  has  cleared  the  other  end  of  the  platform;  that  is,  the  two  trains  will  be  the 
length  of  the  platform  apart.  This  point,  which  is  280  feet  in  the  rear  of  the  platform 
is  the  nearest  possible  position  in  which  the  following  train  can  be  brought  to  rest  and 
get  the  proceed  signal  at  the  time  that  the  leaving  train  begins  to  move,  and  at  the  same 
time  move  with  safety  towards  the  platform.  If  the  train  is  brought  any  closer  to  the 
platform  this  proceed  signal  must  be  delayed  or  the  entering  train  will  reach  the  plat- 
form before  the  leaving  train  has  entirely  cleared  it. 

The  distance  between  the  platform  and  the  point  at  which  the  following  train  is 
brought  to  a  full  stop  before  it  is  allowed  to  approach  the  platform  can  be  reduced 
if  the  proceed  signal  is  delayed  sufficiently  long  so  that  the  entering  train  does  not 
reach  the  platform  before  the  leaving  train  entirely  clears  it. 

The  third  row  of  figures  shows  the  effects  of  reducing  this  distance  to  210  feet 
From  this  position  the  platform  can  be  reached  by  the  following  train  in  20  seconds, 
and  as  it  requires  23  seconds  for  the  leaving  train  to  clear  the  platform  it  will  he 
necessary  to  delay  the  giving  of  the  proceed  signal  for  3  seconds,  and  the  time  required 
by  the  following  train  to  run  the  140  feet  to  the  station  platform  plus  the  length  of  the 
platform,  or  a  total  distance  of  583  feet,  will  be  43  seconds. 

In  a  similar  manner  the  next  row  of  figures  shows  that  if  a  train  is  allowed  to  come 
to  a  stop  at  a  point  140  feet  from  the  platform  the  time  required  from  the  starting 
of  one  train  at  the  platform  until  the  next  train  comes  to  a  stop  at  the  platform 
will  be  44  seconds. 

The  last  row  of  figures  indicates  that  if  the  following  train  is  brought  within  70 
feet  of  the  platform  that  the  time '  elapsing  between  the  starting  of  the  train  and  the 
stopping  of  the  next  one  will  be  47  seconds. 

In  other  words,  after  a  certain  point  has  been  reached,  the  nearer  the  following 
train  is  brought  toward  the  platform,  the  greater  will  be  the  time  required  between 
the  closing  of  the  doors  of  one  train  and  the  opening  of  the  doors  of  the  next  one,  and 
these  figures  indicate  that  the  economical  distance  at  which  the  following  train  can  be 
brought  to  the  rear  of  the  platform  is  between  210  and  280  feet. 
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In  making  this  comparative  study  the  time  which  is  required  for  the  motorman 
to  act  after  getting  the  signal  and  also  the  time  required  by  the  signals  themselves 
to  operate  has  been  eliminated,  and  this  time  is  the  same  in  all  cases,  and,  therefore, 
would  not  affect  the  result 


Figure  id. 
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Speed  Time  and  Distance  Time  Curves. 
Showing  Movement  of  Northbound  Express  Train  at  Grand  Central  Station. 

This  figure  indicates  the  history  of  two  trains  on  the  northbound  tracks  at  Grand 
Central  Station;  one  train  is  leaving  the  station  and  the  other  is  entering  the  station. 
The  leaving  train  reaches  a  speed  of  22  miles  per  hour  in  23  seconds,  while  the  enter- 
ing train,  if  it  should  start  at  the  same  time,  can  only  attain  a  speed  of  18  miles  an 
hour  in  23  seconds  on  account  of  the  curve  which  it  encounters  in  approaching  the 
station  platform. 

The  distance  traveled  by  the  rear  end  of  a  leaving  train  has  been  shown  by  the 
diagram  as  well  as  the  distance  traveled  by  the  front  end  of  the  following  train,  and  it 
will  be  seen  that  on  account  of  the  lower  speed  of  the  following  train  the  distance  apart 
of  the  two  trains  is  constantly  increasing. 

Another  curve  has  been  added  to  the  diagram  which  shows  the  distance  which  the 
following  train  would  travel  before  coming  to  a  stop  in  case  it  should  be  necessary 
to  apply  the  emergency  brakes  and  stop  the  train;  and  this  curve  indicates  that  the 
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following  train  is  never  in  dangerous  striking  distance  of  the  leaving  train,  even  if 
the  following  train  should  start  to  move  from  Signal  47,  as  at  present  located,  at  the 
same  time  that  the  leaving  train  starts  to  leave  the  platform. 

The  heavy  dotted  line  indicates  the  situation  that  would  exist  if  the  proceed  sigaal 
were  advanced  only  17  seconds  instead  of  23  seconds,  as  suggested  in  the  Report,  and 
this  dotted  line  also  indicates  that  the  factor  of  safety  connected  with  this  cycle  of 
operations  is  much  greater  than  is  actually  required. 

Figure  ii. 


Sp«cdComt*oi. 


Suggested  Location  of  Speed  Control  Signals  on  North  Bound  Express  Tracks — Grand 

Central  Station. 

This  diagram  is  similar  to  Figure  2  and  indicates  the  approximate  location  of  two 
auxiliary  speed  control  signals  which  can  be  installed  on  the  north  bound  express 
tracks  at  Grand  Central  Station  without  interfering  with  the  present  signal  system  or 
with  the  changes  proposed  by  the  Interborough  officials. 

One  signal  which  will  allow  the  train  to  pass  providing  its  speed  has  been  reduced 
to  15  miles  per  hour  is  located  150  feet  south  of  signal  47  and  the  other  signal  which 
is  to  be  adjusted  to  stop  the  train  if  its  speed  exceeds  25  miles  per  hour  is  located 
450  feet  in  advance  of  signal  47. 

Both  of  these  signals  will  be  in  operation  while  a  train  is  at  the  station  platform 
ready  to  stop  a  following  train  if  it  exceeds  the  indicated  speeds  while  approaching 
the  station  and  they  do  not  clear  until  the  first  train  has  entirely  left  the  platform. 
The  entering  train,  however,  can  have  its  speed  reduced  and  approach  the  platform 
and  come  to  a  stop  at  signal  47  without  any  further  delay  than  experienced  with  the 
present  signal  system.  The  two  speed  control  signals  contribute  the  factor  of  safety 
that  is  now  lacking  as  these  signals  prevent  a  train  reaching  signal  47  at  full  speed, 
when  there  is  a  train  at  the  platform. 

When  these  signals  have  been  installed  and  their  reliability  has  been  demonstrated, 
a  further  change  can  be  made  in  the  signals  protecting  the  train  leaving  the  platform 
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by  moving  the  point  "A"  nearer  the  rear  end  of  the  platform  and  introducing  a  new 
point  "B"  between  point  "A"  and  signal  8-L.  At  the  same  time,  signal  47J4  should 
be  moved  50  feet  nearer  signal  47  and  a  new  signal  47^  installed  at  the  rear  end  of 
tlie  platform. 

The  cycle  of  operation  of  these  signals  will  be  as  follows : 

The  leaving  train  will  pass  point  "A*'  and  clear  signal  47  within  5  seconds  after 
it  starts  to  leave,  it  will  pass  point  "B"  and  clear  signal  473^2  within  15  seconds  after 
it  starts  to  leave,  and  it  will  pass  signal  8-L  and  clear  signal  47^  within  23  seconds 
after  it  starts  to  leave. 

The  entering  train  will  leave  signal  47  within  8  seconds  after  the  leaving  train  has 
started.  It  cannot  reach  signal  471/2  even  if  it  accelerates  at  the  highest  possible  rate 
until  20  seconds  after  the  beginning  of  the  cycle  or  5  seconds  after  the  signal  has 
cleared  and  cannot  reach  signal  47^  until  30  seconds  have  elapsed  or  7  seconds  after 
the  leaving  train  has  entirely  left  the  platform. 

A  study  of  the  diagram  shown  in  Figure  10  in  connection  with  this  proposed  arrange- 
ment of  signals  will  show  that  this  cycle  of  operations  can  be  carried  out  with  perfect 
safety,  and  that  a  90  second  headway  with  a  35  second  wait  at  the  platform  can  be 
maintained,  as  indicated  by  the  table  shown  with  Figure  11. 

There  is  a  possibility  of  saving  even  more  than  the  15  seconds  indicated  by  moving 
signal  47  to  within  250  feet  of  the  end  of  the  platform.  If  the  entering  train  is  stopped 
at  and  started  from  this  position,  the  time  allowable  for  a  platform  wait  can  be 
increased  from  35  seconds  to  40  seconds,  and  still  maintain  the  desired  90  seconds 
headway. 

Additional  time  can  be  secured  to  be  added  to  the  time  allowed  for  this  actual 
station  wait  or  to  compensate  for  irregular  running  of  the  trains  by  increasing  the  rate 
of  acceleration — by  increasing  the  rate  of  deceleration  and  by  installing  signals  using 
two  sets  of  lights  instead  of  the  present  type  of  signals  using  a  moving  disk,  and  one 
lamp  for  each  indication.  The  possible  total  saving  due  to  these  refinements  amounts 
to  from  5  to  10  seconds  and  these  savings  will  be  found  to  be  important  items  when  an 
attempt  is  made  to  maintain  a  90  second  headway. 

0-343 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Order  (No.  343). 
In  the  Matter 
of 
The  application  of  the  Interborough  Rapid 
Transit  Company  for  permission  to  make 
changes  in  signal  system. 

Whereas,  Application  has  been  made  by  the  Interborough  Rapid  Transit  Company 
for  permission  to  make  certain  changes  in  the  signal  system  at,  or  near,  the  express 
stations  on  the  express  tracks  in  the  subway,  as  shown  on  certain  drawings  marked 
"D-277"  and  "D-285"  submitted  by  said  Company;  and 
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Whereas,  Said  plans  have  been  examined  by  the  Engineers  of  the  Commission  and 
approved  by  them  with  certain  modifications,  set  forth  in  a  certain  report,  dated  Janu- 
ary i8,  1908,  entitled  "The  Subway  Signal  System",  made  by  Bion  J.  Arnold,  one  of 
said  Engineers; 

Now  therefore  be  it  Resolved,  That  the  said  application  of  said  Interborough 
Rapid  Transit  Company  be  and  the  same  hereby  is  granted,  and  said  Company  is  hereby 
authorized  to  make  said  changes  in  said  signal  system,  provided  that  the  same  be 
modified  to  conform  to  the  recommendations  made  by  said  Arnold  in  said  report,  and 
provided  further  that  the  said  Company  will  proceed  forthwith,  to  the  best  of  its 
ability,  to  develop  and  put  into  experimental  operation,  subject  to  inspection  at  all 
times  of  the  Engineers  of  the  Commission,  a  speed  .control  signal  system,  intended 
to  accomplish  the  results  set  forth  and  described  in  said  report  of  said  Arnold,  as 
given  in  recommendation  i  and  2  thereof. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5)  1334 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  transfer  be  approved  of  Mary  C.  Fitzpatrick,  Stenographer, 
salary,  $1,080  per  annum,  from  the  employ  of  this  Commission  to  that  of  the  State 
Board  of  Tax  Commissioners,  Albany,  New  York,  to  take  effect  March  17,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(6)  3164 
The  Secretary  presented  a  communication  from  Edward  M.  Shepard,  Chairman 

of  the  Board  of  Trustees  of  the  College  of  the  City  of  New  York,  requesting  that  the 
name  of  the  137th  Street  station  of  the  Broadway  Branch  of  the  Subway,  be  changed 
to  "City  College"  station.  On  motion,  the  communication  was  referred  to  Commis- 
sioner Maltbie. 

(7)  0-333 
The  Secretary  presented  the  following  order: 

Tariff  Order  (No.  333). 
The  order  of  the  Commission,  being  Order  No.  333,  permitting  the  New  York 
Central  and  Hudson  River  Railroad  Company  to  put  into  effect,  upon  one  day's  notice, 
after  filing  with  this  Commission  and  publication  at  stations,  a  rate  of  Two  Dollars 
($2.00)  per  head  on  cattle,  irrespective  of  weight,  in  less  than  carload  shipments,  from 
points  on  the  Putnam  Division  south  of  and  including  Dunwoodie,  to  the  130th.  60th 
and  33d  Street  stations.  New  York  City,  when  loaded  into  pick-up  cars  on  Tuesdays, 
was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 
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(8)  0-334 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order  (No.  334). 

In  the  Matter 
of 
The    hearing   upon    motion    of    the    Com- 
mission  upon   the   question  of  improve- 
ments  in  and   additions    to    the   service 
and     transportation     facilities     of     the 
Nassau  Electric  Railroad  Company. 
•'Station    at   Twenty-fifth    Avenue   on    the 
West  End  Line." 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  25th  day  of  March,  1908,  at  2:30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at 
the  rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Manhattan,  City 
of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices, 
equipment,  appliances  or  service  of  the  Nassau  Electric  Railroad  Company,  in  respect 
to  transportation  of  persons  in  the  Borough  of  Brooklyn,  State  of  New  York,  are 
unreasonable,  improper  or  inadequate,  and  whether  changes,  improvements  and  ad- 
ditions thereto  ought  reasonably  to  be  made  in  the  manner  below  set  forth,  in  order 
to  promote  the  security  and  convenience  of  the  public,  or  in  order  to  secure  adequate 
service  and  facilities  for  the  transportation  of  passengers,  and  if  such  be  found  to- 
be  the  fact,  then  to  determine  whether  a  change,  addition  and  improvement  in  regula- 
tions, practices,  equipment,  appliances  and  service  of  the  said  company,  as  hereinafter 
set  forth,  are  such  as  may  be  just,  reasonable,  adequate  and  proper  and  ought  reason- 
ably to  be  made  to  accommodate  the  passenger  traffic  offered  to  it  and  to  promote  the 
convenience  of  the  public,  or  in  order  to  secure  adequate  service  and  facilities  for 
the  transportation  of  passengers,  that  is  to  say: 

Whether  the  following  changes,  additions  and  regulations  should  be  put  into 
effect : 

(i)  That  the  said  Nassau  Electric  Railroad  Company  cause  all  trains  from 
Coney  Island  bound  for  New  York  to  make  a  regular  stop  for  taking  on  North^bound 
passengers,  immediately  North  of  Twenty-fifth  Avenue. 

(2)  That  said  Company  discontinue  the  use  of  the  present  station  directly  south 
of  Twenty-fifth  Avenue  upon  the  East  side  of  the  tracks. 

(3)  That  said  Company  construct  a  suitable  shelter  and  enclosed  waiting- roomp 
on  the  Northwest  corner  made  by  the  intersection  of  the  Company's  private  right 
of  way  and  Twenty-fifth  Avenue,  to  be  situated  so  as  not  to  interfere  with  the  view 
of  trains  approaching  from  the  North  or  the  South. 

(4)  That  said  Company  build  a  plank  crossing  of  the  usual  type  for  the  use 
of  passengers  crossing  from  the  proposed  shelter  to  the  platform  on  the  northerly- 
side  of  the  tracks,  said  planking  to  be  about  twenty  feet  wide. 
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(5)  That  said  Company  instal  a  suitable  system  whereby  to  inform  passengers 
as  to  whether  the  next  New  York  bound  train  will  leave  from  the  yard  north  and 
west  from  the  proposed  shelter  station,  or  from  the  platform  on  the  northerly  side 
of  the  private  right  of  way. 

And  if  any  such  changes,  regulations,  improvements  and  additions  be  found  to  be 
such  as  ought  to  be  made  as  aforesaid,  then  to  determine  the  details  of  such  changes, 
improvements  and  additions  and  to  determine  what  period  would  be  a  reasonable  time 
within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

P\irther  ordered,  That  the  said  Nassau  Electric  Railroad  Company  be  given  at 
least  ten  days'  notice  of  such  hearing,  by  service  upon  it,  either  J>ersonally  or  by  mail, 
of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarrolI,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 

(9)  0-355 

The  Secretary  presented  the  following  order: 

Complaint  Order  (No.  335). 
William   C.   Stiles,   Complainant, 
against 
Interborough     Rapid     Transit     Company, 
Defendant. 

The  order  of  the  Commission,  being  Order  No.  335,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  ticket  booths  in  the  Subway  station  at  Brooklyn  Bridge, 
was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(10)  2I2S 
The  Secretary  presented  a  communication  from  Joseph  G.  Robin,  transmitting  a 

memorandum  and  map  with  regard  to  a  proposed  extension  of  the  subway  from  East 
177th  Street  and  Boston  Road  to  Pelhani  Bay  Park,  by  way  of  Morris  Park  Avenue; 
suggesting  that  if  this  change  be  made  the  Westchester  Avenue  route  be  deflected 
toward  the  southeast,  in  order  to  serve  the  Throgg's  Neck  district;  and  offering 
further  information,  if  desired.  On  motion,  the  communication  was  referred  to  Com- 
missioner Eustis. 
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(11)  0-336 

Commissioner  Eustis  moved  the  adoption  of  the  following  final  order  which  was 

duly  seconded: 

Final  Order  (No.  336). 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Commis- 
sion, on  the  question  of  Repairs,  Improve- 
ments and  Additions  to  Equipment  and 
Appliances,  including  rolling  stock,  of  the 
Union  Railway  Company,  in  the  particu- 
lars heremafter  set  forth. 

An  order,  known  as  Order  Number  222,  having  been  made  by  the  Commission  on 
the  28th  day  of  January,  1908,  directing  that  a  hearing  be  held  to  inquire  whether  the 
equipment,  appliances  and  devices  of  the  Union  Railway  Company,  in  respect  of  trans- 
portation of  persons  or  property  in*  the  First  District,  are  unsafe,  improper  or  inade- 
quate, and  whether  repairs,  improvements,  changes  and  additions  ought  reasonably  to 
be  made  in  order  to  promote  the  security  and  convenience  of  the  public  and  the  em- 
ployees of  said  company,  and  to  secure  adequate  service  or  facilities  for  the  transporta- 
tion of  persons  or  property,  and  if  so,  whether  the  repairs,  improvements,  changes  or 
additions  as  in  said  order  set  forth  are  such  as  would  be  reasonable,  safe,  adequate 
and  proper  and  ought  reasonably  to  be  made  to  promote  such  security  and  con- 
venience of  the  public  and  said  employees,  and  to  secure  adequate  service  and  facilities 
for  the  transportation  of  passengers  or  property,  and  said  order  having  been  duly 
sen-ed  on  the  Union  Railway  Company  on  the  29th  day  of  January,  1908,  and  said 
service  having  been  duly  acknowledged  by  said  company,  and  said  hearing  having  been 
duly  had  in  pursuance  thereof  before  the  Commission  on  the  loth  day  of  February, 
1908,  the  19th  day  of  February,  1908,  and  the  loth  day  of  March,  1908,  Commissioner 
Eustis  presiding,  Mr.  Henry  H.  Whitman  appearing  as  Counsel  for  the  Commission, 
and  Mr.  George  W.  Davison  appearing  as  Counsel  for  the  Union  Railway  Company, 
and  it  appearing  in  the  opinion  and  judgment  of  the  Commission  that  the  equipment, 
appliances  and  devices  of  the  Union  Railway  Company,  in  respect  of  the  transportation 
of  persons  or  property  in  the  City  of  New  York,  are  unsafe,  improper  and  inadequate, 
and  that  the  repairs,  improvements,  changes  and  additions  hereinafter  directed  ought 
reasonably  to  be  made  in  order  to  promote  the  security  and  convenience  of  the  public 
and  the  employees  of  said  company,  and  to  secure  adequate  service  and  facilities  for 
the  transportation  of  persons  or  property,  and  that  the  time  hereinafter  given  within 
which  to  make  such  repairs,  improvements,  changes  and  additions  is  reasonal)l(\ 

It  is  Ordered,  That  the  cars  of  the  said  Union  Railway  Company  receive  a  thor- 
ough inspection  covering  car  bodies,  motor  and  electric  equipment,  wiring  r.nd  1  rucks, 
and  that  said  cars  be  thoroughly  overhauled  and  repaired,  substantially  as  outlined  in 
said  Order  Number  222,  as  thereafter  amended,  so  that  when  completed  their  condition 
shall  be  substantially  new,  having  safe,  proper  and  adequate  car  bodies,  car  scats,  wheel 
guards,  head-lights,  pilot  boards,  wiring,  brasses,  commutators,   field   coils,   armature 
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windings,  trucks,  brakes,  controllers,  automatic  circuit  breakers,  resistances,  axle  gear 
wheels,  armature  pinions,  car  wheels,  car  lights,  car  wiring  and  liR:htning  arresters; 
and  it  is  further 

Ordered,  That  the  appliances  and  devices  of  said  company  be  repaired,  improved 
or  changed,  substantially  as  outlined  in  said  order  Number  222,  as  thereafter  amended, 
so  that  the  same  when  completed  shall  be  substantially  new,  having  safe,  proper  and 
adequate  drawbridge  connections,  including  drawbridge  track  frogs,  overhead  trolley 
wires,  span  wires,  pull-off  and  strain  wires,  pole  brackets,  feeder  wires,  lightning  ar- 
resters, poles,  troughs  and  other  overhead  appliances ;  and  it  is  further 

Ordered,  That  all  of  the  open  cars  of  said  company  be  so  repaired  as  aforesaid 
on  or  before  the  31st  day  of  May,  1908,  and  that  all  the  closed  cars  of  said  company 
be  so  repaired  as  aforesaid  on  or  before  the  20th  day  of  September,  1908,  and  that 
said  repairs,  changes,  improvements  and  additions  to  said  other  appliances  and  devices 
of  said  company  be  completed  on  or  before  the  31st  day  of  May,  1908;  and  it  is 
further 

Ordered,  That  the  said  Union  Railway  Company  notify  the  Commission  weekly 
in  writing,  in  a  form  to  be  prescribed  by  the  Commission,  of  the  number  of  said  cars 
so  repaired  as  aforesaid,  giving  identification  numbers  thereof,  and  when  and  where 
the  same  can  be  inspected ;  and  it  is  further 

Ordered,  That  from  and  after  the  23rd  day  of  March,  1908,  said  Union  Railway 
Company  forward  daily  to  the  Commission  a  transcript  of  the  daily  entries  in  its 
so-called  "run  in"  book  or  books,  showing  among  other  things  which  of  said  cars  have 
been  out  of  order,  and  in  what  respect;  and  it  is  further 

Ordered,  That  said  Union  Railway  Company  notify  this  Commission  in  writing 
within  five  days  after  the  service  of  this  order  whether  its  terms  are  accepted  and  will 
be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(12)  0-337 

Commissioner  Eustis  moved  the  adoption  of  the  following  final  order,  which  was 

duly  seconded : 

Final  Order  (No.  337). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Commis- 
sion on  the  Question  of  Improvements  in 
and  Additions  to  the  Service  and  Equip- 
ment of  the  Interborough  Rapid  Transit 
Company,  in  the  particulars  hereinbelow 
mentioned. 

Third  Avenue  Elevated. 
Under    Order    for    Rehearing    No.    246, 
made  February  7th,  1908. 

This  matter  coming  on  upon  the  report  of  the  rehearing  under  Order  No.  221 
had  herein  on  the  17th  day  of  February,  1908,  and  it  appearing  that  said  rehearing 
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was  held  by  and  pursuant  to  an  order  of  this  Commission  dated  February  7th,  1908, 
No.  246,  and  returnable  on  the  17th  day  of  February,  1908,  and  that  the  said  order 
was  duly  served  upon  the  Interborough  Rapid  Transit  Company  and  that  the  said 
service  was  by  it  duly  acknowledged  and  that  the  said  rehearing  was  held  by  and 
before  the  Commission  on  the  matters  in  said  order  for  rehearing  specified  on  Feb- 
ruary 17th,  1908,  before  Mr.  Commissioner  Eustis,  presiding,  Grosvenor  H.  Backus, 
Esq.,  Assistant  Counsel,  appearing  for  the  Commission  and  Alfred  A.  Gardner,  Esq., 
appearing  for  the  Interborough  Rapid  Transit  Company  and  proof  being  taken. 

Now.  after  the  proceedings  upon  said  rehearing  and  after  consideration  of  the 
facts,  including  those  arising  since  the  making  of  the  Order  No.  221,  the  Commission 
being  of  opinion  that  the  original  Order  No.  221  for  the  improvement  in  and  addition 
to  the  equipment  and  service  of  the  Interborough  Rapid  Transit  Company  should  be 
changed  and  modified  in  certain  particulars, 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  That  the  Order  No.  221,  issued  January  28,  1908,  and  directed  to  the 
improvement  in  and  additions  to  the  equipment  and  service  of  the  Interborough  Rapid 
Transit  Company  be  and  the  same  is  hereby  changed  and  modified  to  read  as  follows : 

State  of  New  York.  Public  Service  Commission  for  the  First  District. 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Commis- 
sion on  the  Question  of  Improvements  in 
and  Additions  to  the  Service  and  Equip- 
ment of  the  Interborough  Rapid  Transit 
Company,  in  the  particulars  hereinbelow 
mentioned. 

Third  Avenue  Elevated. 
Under  Order  for  Hearing  No.  145,  made 
December  9th.  1007,  and 

Order  for  Rehearing  No.  246,  made  Feb- 
ruary 7th,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  20th  day 
of  December,  1907,  and  the  adjournments  thereof,  and  it  appearing  that  the  said  hear- 
ing was  held  by  and  pursuant  to  an  order  of  this  Commission  No.  145,  made  Decem- 
ber 9th,  1907,  and  returnable  on  the  20th  day  of  December,  1907,  and  that  the  said  order 
was  duly  ser\'ed  upon  the  Interborough  Rapid  Transit  Company  and  that  the  said 
service  was  by  it  duly  acknowledged,  and  that  the  said  hearing  was  held  by  and  be- 
fore the  Commission  on  the  matters  in  said  order  specified  on  the  20th  day  of  De- 
cember, 1907,  and  by  adjournment  duly  had  on  the  26th  day  of  December,  1907, 
and  by  adjournment  duly  had  on  the  21st  day  of  January,  1908,  and 
that  at  each  of  said  sessions  Mr.  Commissioner  Eustis  presided  and  proof  being  taken 
and  Grosvenor  H.  Backus,  Esq.,  Assistant  Counsel,  appearing  for  the  Commission  at 
each  of  said  sessions  and  Alfred  A.  Gardner,  Esq.,  appearing  for  said  Interborough 
Rapid  Transit  Company, 


628 

Now,  the  Commission  being  of  the  opinion  after  the  proceedings  upon  the  said 
hearing  that  the  regulations,  practices,  equipment,  appliances  and  service  of  the  Inter- 
borough  Rapid  Transit  Company  in  respect  to  the  transportation  of  persons  in  the 
First  District  have  been  and  are  in  certain  particulars  unreasonable,  improper  and  in- 
adequate and  dn  the  judgment  of  the  Commission  certain  changes,  improvements  and 
additions  thereto  being  such  as  ought  reasonably  to  be  made  in  the  manner  below  set 
forth,  in  order  to  promote  the  security  or  convenience  of  the  public  or  in  order  to 
secure  adequate  service  and  facilities  for  the  transportation  of  passengers  and  it  being 
the  judgment  of  the  Commission  that  the  changes,  additions  and  improvements  in 
regulations,  equipment,  appliances  and  service  of  the  said  company  as  below  set  forth 
are  such  as  are  just,  reasonable  and  proper  and  ought  reasonably  to  be  made  to  pro- 
mote the  security  and  convenience  of  the  public. 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  as  follows:  that  the  Intcrborough  Rapid  Transit  Company  increase  its 
said  service  upon  its  Third  Avenue  Elevated  line  in  the  particulars  and  in  the  manner 
hereinafter  stated  and  at  the  times  hereinafter  set  forth,  except  on  Saturday  afternoons, 
Sundays  and  holidays,  to  wit: 

South  Bound  Service. 

So  that  said  company  shall  operate  at  least  ninety-four  (94)   trains  of  seven   (7) 

cars  each,  south  bound,  past  34th  Street  Station,  between  the  hours  of  7  A.  M.  and  9 

A.  M. 

North  Bound  Service. 

(i)  So  that  said  company  shall  operate  at  least  fifteen  (15)  trains  of  seven  (7) 
cars  each  north  bound  past  42nd  Street  Station,  between  4.30  P.  M.  and  5.00  P.  M., 
of  which  at  least  ten  (10)  trains  of  seven  (7)  cars  each  shall  be  Bronx  Park  trains. 

(2)  So  that  said  company  shall  operate  at  least  eighty-eight  (88)  trains  of  seven 
(7)  cars  each,  north  bound  past  42nd  Street  Station,  between  5.00  P.  M.  and  7.00  P.  M,, 
of  which  at  least  sixty-seven  (67)  trains  of  seven  (7)  cars  each  shall  be  operated  to 
or  north  of  Tremont  Avenue  Station. 

And  it  is  further  Ordered,  That  this  order  take  effect  on  or  before  the  18th  day 
of  March,  1908,  and  shall  remain  in  force  until  modified  by  the  further  order  of  this 
Commission,  but  without  prejudice  to  an  order  for  further  or  additional  hearings  and 
action  thereon  by  the  Commission  in  respect  to  anything  herein  prescribed  or  in  re- 
spect of  anything  covered  by  the  order  for  hearing  herein; 

And  it  is  further  Ordered,  That  before  the  i8th  day  of  March,  1908,  the  said  In- 
terborough  Rapid  Transit  Company  notify  the  Public  Service  Commission  for  the 
First  District  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassctt,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(13)  0-338 

Commissioner  Bassett  moved  the  adoption  of  the  following  extension  order, 
which  was  duly  seconded: 

Extension  Order  (No.  338). 

Bird     S.     Coler,    President,    Borough    of 
Brooklyn, 

Complainant, 
against 
Nassau  Electric  Railroad  Company, 
Defendant. 
"Repairs  on  Farragut  road." 

An  order.  No.  316,  having  been  made  herein  on  or  about  the  6th  day  of  March, 
1908,  ordering  and  directing  the  Nassau  Electric  Railroad  Company  to  inform  the 
Public  Service  Commission  for  the  First  District,  within  five  (5)  days  after  service 
of  said  .order,  whether  the  terms  are  accepted  and  will  be  obeyed,  and  the  said  Nassau 
Electric  Railroad  Company  having,  on  the.iith  day  of  March,  applied  in  writing  for  an 
extension  of  such  time, 

Now,  on  motion  made  and  duly  seconded,  it  is 

Ordered :  that  the  time  within  which  the  Nassau  Electric  Railroad  Company  shall 
make  answer  to  said  Order  No.  316  be,  and  the  same  hereby  is,  extended  to  and  in- 
cluding the  17th  day  of  March,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(14)  0-339 

Commissioner  Bassett  moved  the  adoption  of  the  -following  extension  order,  which 
was  duly  seconded : 

Extension  Order  (No.  339). 

Bird    S.     Coler,     President,     Borough    of 
Brooklyn, 

Complainant, 
against 
Brooklyn  City  Railroad  Company,  Brook- 
lyn Heights  Railroad  Company,  Nassau 
Electric  Railroad  Company, 

Defendants. 

Repairs     on     Nassau     Avenue,     Franklin 
Street,  etc. 

An  order.  No.  318,  having  been  made  herein  on  or  about  the  6th  day  of  March, 
1908,  ordering  and  directing  the  Brooklyn  City  Railroad  Company,  the  Brooklyn  Heights 
Railroad  Company,  and  the  Nassau  Electric  Railroad  Company,  to  inform  the  Public 
Service  Commission  for  the  First  District,  within  five  (5)  days  after  service  of  said 
order,  whether  the  terms  arc  accepted  and  will  be  obeyed,  and  the  said  Nassau  Electric 
Railroad  Company  having,  on  the  nth  day  of  March,  applied  in  writing  for  an  exten- 
sion of  such  time. 
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Now,  on  motion  made  and  duly  seconded,  it  is 

Ordered,  That  the  time  within  which  the  Brooklyn  City  Railroad  Company,  the 
Brooklyn  Heights  Railroad  Company,  and  the  Nassau  Electric  Railroad  Company,  shall 
make  answer  to  said  Order  No.  318  be,  and  the  same  hereby  is,  extended  to  and  in- 
cluding the  17th  day  of  March,  1908. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(15)  0-340 
The  Secretary  presented  the  following  order : 

Complaint  Order  (No.  340). 

Leonard  Rose, 

Complainant, 
against 
Coney  Island  and  Brooklyn  iUilroad  Com- 
pany, 

Defendant. 

The  order  of  the  Commission,  being  Order  No.  340,  for  satisfaction  or  answer 
within  ten  (10)  days,  as  to  service  on  Covert  Avenue  and  Stanhope  Street  lines,  was 
approved,  confirmed,  and  ordered  filed  in  the  office  of  the  Commission. 

(16)  2092 
The  Secretary  presented  the  following  requisition  of  the  Degnon  Contracting  Com- 
pany, together  with  the  certificate  of  the  Chief  Engineer  approving  same  and  Voucher 
No.  0008128,  as  approved  by  the  Committee  on  Audit : 

The  Degnon  Contracting  Company, 
Office  of  the  Contractor,  60  Wall  Street, 
New  York,  March  5,  1908. 

Requisition  No.  8 — For  work  done  and  materials  furnished  under  contract  dated 

April  27th,  1907,  for  the  construction  of  Section  No.  9-0-2  of  the  Brooklyn  Loop  Lines 

of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  29th  day  of  February,  1908, 

as  follows : 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $89,266  zo  $59^.551  35 

Amount    previously    estimated 503,285  aS 

Amount   of  present   estimate $89,266  10  $89,266  10 

Deduct    10% 8,926  61  8,92661 

iRequisition    for    amount    due    for    work    done    and    materials    furnished 

during   the  month $80,339  49  $80,339  49 

— i 

DEGNON  CONTRACTING  COMPANY, 

By  H.  C.  Sanford,  Chief  Engineer. 


B.        J 
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Certificate  No.  8 — I  hereby  certifjr  that  the  work  done  and  materials  furnished 
under  contract  dated  April  27th,  1907,  for  the  construction  of  Section  9-0-2  of  the 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  for 
which  requisition  No.  8  of  date  Mar.  5,  1908,  is  made  by  The  Degnon  Contracting 
Company,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  Eighty  Thousand,  Three  Htmdred  Thirty-Nine  and 
49/100  Dollars,  that  such  value  has  been  ascertained  relatively  to  the  contract  value 
of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work  and 
materials. 

HENRY  B.  SEAMAN, 
Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 

Whereas,  The  Contractor,  The  Degnon  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  8,  and  dated  March  5,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  April  27th,  1907,  for  the  construction  of 
Section  9-0-2  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City 
of  New  York,  to  the  29th  day  of  February,  1908,  amounting  to  ($80,33949)  Eighty 
thousand,  three  hundred  and  thirty-nine  dollars  and  forty-nine  cents,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials, 

Resolved :  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(17)  ao93 

The  Secretary  presented  the  following  requisition  of  the  Cranford  Company, 
together  with  the  certificate  of  the  Chief  Engineer  approving  same  and  Voucher  No. 
000829,  as  approved  by  the  Committee  on  Audit : 


Cranford  Company, 

Office  of  the  Contractor,  ipo  Montague  Street, 

Brooklyn,  New  York,  February  29th,  1908. 


■} 


Requisition  No.  7 — For  work  done  and  materials  furnished  under  contract  dated 
May  27,  1907,  for  the  construction  of  the  Rapid  Transit  Railroad  of  the  City  of  New 
York,  to  29th  day  of  February,  1908,  as  follows : 
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For  Month.  Total 


Total  to  date  relating  to  the  Contract  value  of  the  whole  work $60,146  40  $304,535  50 

Amount    previously    estimated 244,389  10 

Amount  of  present  estimate $60,146  40  $60,146  40 

Deduct    10% 6,014  64  6,014  64 

Requisition    for    amount    due    for    work    done    and    materials    furnished 

during  the  month .$54ti3i  76  $54>i3i  7^ 

CRANFORD  COMPANY,  Contractor. 
Per  C.  A.  Angell,  Treasurer. 

Certificate  No.  7 — I  hereby  certify  that  the  work  done  and  materials  furnished 

under  contract  dated  May  27,  1907,  for  the  construction  of  the  Rapid  Transit  Railroad 

of  the  City  of  New  York,  for  which  Requisition  No.  7  of  date  February  29,  1908,  is 

made  by  Cranford  Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance 

with  the  terms  of  the  contract  to  the  value  of  Fifty-four  Thousand  One  Hundred 

Thirty-one  and  76/100  Dollars,  that  such  value  has  been  ascertained  relatively  to  the 

contract  value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for 

such  work  and  materials. 

HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission 

For  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Contractor,  Cranford  Company,,  has  made  requisition  on  this  Com- 
mission, numbered  No.  7,  and  dated  February  29,  1908,  for  work  done  and  materials 
furnished  under  contract  dated  May  27,  1907,  for  the  construction  of  the  Rapid  Transit 
Railroad  of  the  City  of  New  York,  to  the  29th  day  of  February,  1908,  amounting  to 
($54,131-76)  Fifty-four  Thousand  One  Hundred  and  Thirty-one  Dollars  and  Seventy- 
six  cents,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of 
the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(i8^  2090 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

March  12,  1908. 
Public  Service  Commission  for  the  First  District; 

Sirs — In  accordance  with  a  resolution  recently  passed  by  the  Commission,  directing 
me  to  prepare  forms  of  resolutions  for  the  condemnation  of  property  required  for  the 
construction  of  the  Brooklyn  Loop  Lines  in  Manhattan,  I  transmit  herewith  the 
necessar)'  papers  for  instituting  two  condemnation  proceedings.  These  are  maps  or 
plans,  including  a  memorandum  and  a  proposed  resolution  covering  parcels  of  prop- 
erty known  as  166  Centre  Street,  157-163  Centre  Street,  I93-I97  Centre  Street,  199-201 
Centre  Street  and  a  certain  other  parcel  at  the  corner  of  Centre  and  Lafayette 
Streets ;  and  also  maps  or  plans,  including  a  memorandum  and  a  proposed  resolution 
covering  parcels  of  property  known  as  133-137  Centre  Street,  139-143  Centre  Street, 
145-149  Centre  Street,  151-155  Centre  Street  and  152-158  Centre  Street. 

There  is  now  pending  a  proceeding  to  condemn  parcels  of  property  known  as  142 
Centre  Street,  144  Centre  Street,  146,  148  and  150  Centre  Street,  iii,  113,  115,  117, 
119,  121,  123  and  125  Walker  Street.    This  matter  is  returnable  on  the  24th  inst. 

The  Commission  has  recently  passed  a  resolution  directing  the  Corporation  Counsel 
to  commence  another  proceeding  to  condemn  parcels  of  property  known  as  156 
Elizabeth  Street,  154  Elizabeth  Street,  170  and  170^^2  Bowery,  168  Bowery,  174  Bowery, 
176  Bowery,  162  Elizabeth  Street  and  164  Elizabeth  Street.  It  is  proposed  to  condemn 
the  fee  of  all  the  properties  mentioned  except  123-125  Walker  Street,  156  Elizabeth 
Street,  154  Elizabeth  Street,  162  Elizabeth  Street  and  164  Elizabeth  Street,  where 
permanent  and  temporary  easements  are  to  be  taken. 

The  proceeding  now  pending  to  condemn  the  remaining  parcels  of  property  needed 
for  the  subway,  7- 11  Cleveland  Place,  3-5  Cleveland  Place,  404  Broome  Street,  402 
Broome  Street,  400  Broome  Street,  398  Broome  Street,  396  Broome  Street,  185  Mul- 
berry Street,  187-189  Mulberry  Street  and  a  certain  Plot  X  situated  on  the  south  side 
of  Delancey  Street  Extension  between  Cleveland  Place  and  Mulberry  Street,  will  have 
to  be  discontinued  and  a  new  proceeding  instituted  by  reason  of  the  change  of  route 
affecting  the  extent  of  the  easements  sought  to  be  condemned. 

I  therefore  enclose  a  form  of  resolution  directing  the  Corporation  Counsel  to  dis- 
continue that  proceeding.  I  have  prepared  and  will  submit,  as  soon  as  I  am  advised 
by  the  Corporation  Counsel  that  the  proceeding  has  been  discontinued,  new  maps  or 
plans,  including  a  memorandum  and  proposed  resolution.  It  is  proposed  to  condemn 
the  fee  of  these  parcels  last  mentioned  except  7- 11  Cleveland  Place,  398  Broome  Street, 
396  Broome  Street  and  185  Mulberry  Street. 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN. 

Counsel  to  the  Commission. 
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The  following  resolution  was  moved  and  duly  seconded : 

Whereas,  In  pursuance  of  a  resolution  of  the  Commission,  duly  adopted  on  Sep- 
tember 9th,  1907,  the  Corporation  Counsel  of  The  City  of  New  York  duly  instituted 
condemnation  proceedings  to  acquire  certain  permanent  and  perpetual  underground 
rights,  easements  and  rights  of  wiy  and  also  certain  temporary  rights  or  easements  for 
the  construction,  maintenance  and  operation  in  perpetuity  of  a  rapid  transit  railroad, 
in  accordance  with  the  routes  adopted  by  the  Board  of  Rapid  Transit  Railroad  Com- 
missioners  and  duly  approved  by  the  Board  of  Estimate  and  Apportionment  of  The 
City  of  New  York  and  by  the  Mayor  of  The  City  of  New  York  and  consented  to  by 
an  order  of  the  Appellate  Division  of  the  Supreme  Court,  First  Judicial  Department, 
in  certain  real  property  shown  and  described  upon  certain  maps  or  plans  marked 
"Public  Service  Commission  for  the  First  District,  Chief  Engineer's  Office,  Route 
No.  9-0-4.  Drawing  No.  i,  August  13th,  1907,  George  S.  Rice,  Chief  Engineer,"  and 
known  as  Nos.  396,  398,  400,  402  and  404  Broome  Street,  Nos.  i,  3,  5,  7,  9  and  11  Qeve- 
land  Place,  187  Mulberry  Street,  189  Mulberry  Street,  and  a  certain  plot  shown  on  said 
maps  or  plans  as  "Plot  X"  in  The  City  of  New  York,  Borough  of  Manhattan,  which 
said  condemnation  proceedings  are  still  pending  and  undetermined,  no  commissioners 
having  been  appointed  therein  and  the  proceeding  having  been  adjourned  by  the  Court 
from  time  to  time;  and 

Whereas,  The  Conmiission  has  duly  approved  of  certain  changes,  recommended  bf 
the  Chief  Engineer,  in  details  of  construction  within  the  scope  of  the  routes  adopted 
as  aforesaid,  which  said  changes  affect  the  extent  of  said  permanent  and  perpetual 
underground  rights,  easements  and  rights  of  way  and  said  temporary  rights  or 
easements ; 

Now  therefore  it  is  Resolved,  That  the  Corporation  Counsel  of  The  City  of  New 
York  be  and  he  hereby  is  directed  to  take  the  necessary  legal  steps  to  discontinue  said 
pending  condemnation  proceedings,  so  far  as  the  same  in  any  manner  affect  the  title 
to  said  real  property,  or  any  part  thereof,  or  any  right  or  easement  therein. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  following  resolution  was  moved  and  duly  seconded : 

Whereas,  The  Chief  Engineer  has  made  and  submitted  four  similar  maps  or 
plans  of  certain  parcels  of  property  in  The  City  of  New  York,  Borough  of  Man- 
hattan, required  for  the  construction,  maintenance  and  operation  of  a  part  of  the 
proposed  '  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad,  inclttding  a  certain 
station  and  station  approaches  or  entrances  to  be  constructed  by  the  Dcgnon  Con- 
tracting Company,  in  pursuance  of  a  certain  contract  known  as  Contract  9-0-2  hereto- 
fore made  by  The  City  of  New  York,  acting  by  the  Board  of  Rapid  Transit  Railroad 
Commissioners  and  bearing  date  May  9,  1907,  which  said  contract  was  thereafter 
duly  modified   by  a  contract   of  modification   dated   February   18,    1908,   which  said 
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parcels  of  property  consist  of  certain  lots  designated  on  said  maps  or  plans  as  follows: 
Lot  No.  17,  known  as  Nos.  133-137  Centre  Street  and  112-114  White  Street,  Block  No. 
197,  Section  i;  Lot  No.  14,  known  as  Nos.  I39-I43  Centre  Street,  Block  No.  197, 
Section  i;  Lot  No.  11,  known  as  145-149  Centre  Street  and  107  Walker  Street,  Block 
No.  197,  Section  i ;  Lot  No.  26,  No.  27  and  No.  28,  known  as  151-155  Centre  Street, 
106-108  Walker  Street  and  240  Canal  Street,  Block  No.  197,  Section  i;  and  Lot  No. 
^,  known  as  Nos.  114-116  Walker  Street,  152-158  Centre  Street  and  Nos.  234-238 
Canal  Street,  Block  No.  198,  Section  i ;  and 

Whereas,  A  memorandum  accompanying  said  maps  or  plans,  and  deemed  a  part 
thereof,  has  been  made  by  authority  of  this  Commission,  clearly  indicating  the  par- 
ticular estate  or  estates,  rights,  terms,  privileges,  franchises  or  easements  to  be 
acquired  or  extinguished  for  the  purposes  of  such  construction,  maintenance  and 
operation  in  relation  to  said  parcels  of  property  shown  upon  the  said  maps  or  plans, 
said  memorandum  being  substantially  in  the  form  following,  to  wit: 
"Public  Service  Commission  for  the  First  District. 

Memorandum  indicating  the  particular  estate  or  estates,  rights,  terms,  privileges, 
franchises  or  easements  to  be  acquired  or  extinguished  in  relation  to  each  and  every 
piece  or  parcel  of  property  shown  upon  these  maps  or  plans. 
March       ,  1908. 

An  estate  in  fee  simple  absolute,  free  from  all  liens  or  encumbrances,  in  and  to 
each  and  every  piece  or  parcel  of  property  shown  upon  these  maps  or  plans,  which 
said  parcels  are  described  as  follows,  to  wit: 

Lot  No.   17.    All  that  certain  plot,  piece  or  parcel  of  land,  with  the  buildings 
and  improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Man- 
hattan of  The  City  of  New  York,  in  the  County  and  State  of  New  York,  and  bounded 
and  described  as  follows:     Beginning  at  the  corner  formed  by  the  intersection  of  the 
northerly  side  of  White  Street  with  the  westerly  side  of  Centre  Street ;  thence  north- 
erly along  the  westerly  side  of  Centre  Street  ninety    (90)    feet  eleven    (11)    inches 
to  the  southerly  side  of  the  lands  formerly  belonging  to  John  Jay;  thence  westerly  along 
the  southerly  side  of  said  lands  formerly  belonging  to  John  Jay  fifty-eight  (58)  feet 
four  (4)  inches  to  the  westerly  side  of  the  lands  conveyed  by  the  Mayor,  Aldermen 
and  Commonalty  of  the  City  of  New  York  to  the  Trustees  of  the  New  York  Dis- 
pensary by  deed  dated  June  i,  1837,  and  recorded  in  the  Office  of  the  Register  of  the 
City  and  Count>'  of  New  York  in  Liber  379  of  Conveyances  at  page  134  on  June  21, 
1837;  thence  southerly  along  the  westerly  side  of  the  land  so  conveyed  to  the  said 
Trustees  of  the  New  York  Dispensary  eighty-nine  (89)  feet  to  the  northerly  side  of 
White  Street ;  thence  easterly  along  the  northerly  side  of  White  Street  fifty-four  (54) 
feet  six   (6)    inches  to  the  point  or  place  of  beginning,  be  said  several  dimensions 
more  or  less,  being  the  same  premises  conveyed  by  the  Mayor,  Aldermen  and  Com- 
monalty of  the  City  of  New  York  to  the  Trustees   of  the   New  York   Dispensary 
by  two  deeds,  one  deed  dated  June  16,  1828,  and  recorded  in  the  office  of  the  Register 
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of  the  City  and  County  of  New  York  in  Liber  240  of  Conveyances  at  page  138  on 
August  5,  1828,  and  the  other  deed  dated  June  i,  1837,  and  recorded  in  the  OfiScc 
of  the  Register  of  the  City  and  County  of  New  York  in  Liber  379  of  Conveyances  at 
page  134  on  June  21,  1837,  excepting  so  much  thereof  as  has  been  taken  for  the 
widening  of  Centre  Street. 

Lot  No.  14,  All  those  certain  lots,  pieces  or  parcels  of  land,  with  the  buildings 
and  improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Man- 
hattan of  the  City  of  New  York,  in  the  County  and  State  of  New  York,  and  bdng 
known  as  Lots  78,  79  and  80  annexed  to  deed  made  between  Peter  Augustus  Jay  and 
wife,  William  Jay  and  wife,  Maria  Banyer  and  Ann  Jay,  dated  March  8th,  1831,  and 
recorded  in  the  office  of  the  Register  of  the  City  and  County  of  New  York  in  Liber 
274  of  Conveyances  at  page  607  on  June  30th,  1831,  and  bounded  and  described  from 
said  map  as  follows: 

Beginning  at  a  point  on  the  westerly  side  of  Centre  Street,  distant  sevent>'-five 
(75)  feet  southerly  from  the  southwesterly  corner  of  Centre  and  Walker  Streets,  which 
point  of  beginning  is  at  the  division-line  between  Lots  TJ  and  80  as  laid  down  on  the 
aforesaid  map ;  running  thence  westerly,  along  the  southerly  side  of  Lots  ^^.  76,  75  and 
74,  ninety-two  (92)  feet  eight  (8)  inches  to  the  northwesterly  corner  of  Lot  Xo.  80 
as  laid  down  on  said  map ;  thence  southerly,  along  the  westerly  side  of  Lots  80,  79 
and  78  as  laid  down  on  the  aforesaid  map,  sixty-nine  (69)  feet  three  (3)  inches  more 
or  less  to  the  southwesterly  corner  of  Lot  78  as  laid  down  on  the  aforesaid  map; 
thence  easterly,  along  the  southerly  side  of  Lot  78,  ninety-six  (96)  feet  two  (2) 
inches  to  the  westerly  side  of  Centre  Street ;  and  thence  northerly,  along  the  westerly 
side  of  Centre  Street,  severtty-one  (71)  feet  nine  (9)  inches  to  the  point  or  place 
of  beginning,  be  said  several  dimensions  more  or  less.  Excepting,  however,  from  the 
above  described  premises  that  portion  which  has  been  taken  for  the  widening  of 
Centre  Street. 

Lot  No.  II.  All  that  certain  plot,  piece  or  parcel  of  land,  with  the  buildings 
and  improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Man- 
hattan of  the  City  of  New  York,  in  the  County  and  State  of  New  York,  bounded 
and  described  as  follows:  Beginning  at  a  point  on  the  southerly  side  of  Walker 
Street,  distant  one  hundred  and  twenty-seven  (127)  feet  one  (i)  inch  easterly  from 
comer  formed  by  the  intersection  of  the  southerly  side  of  Walker  Street  and  the 
easterly  side  of  Elm  Street,  before  Elm  Street  was  widened ;  running  thence  southerly, 
at  right  angles  to  Walker  Street  and  part  of  the  way  through  a  party  wall,  seventy- 
five  (75)  feet;  thence  easterly,  parallel  with  Walker  Street,  forty-three  (43)  fw* 
eleven  (11)  inches  to  the  westerly  side  of  Centre  Street  as  now  laid  out;  thence 
northerly,  along  the  westerly  side  of  Centre  Street,  seventy-five  (75)  feet  to  the 
corner  formed  by  the  intersection  of  the  southerly  side  of  Walker  Street  and  the 
westerly  side  of  Centre  Street ;  and  thence  westerly,  along  said  southerly  side  of 
Walker  Street,  forty-four  (44)  feet  ten  ( 10)  inches  to  the  point  or  place  of  beginning, 
be  said  several  dimensions  more  or  less. 
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Lot  No.  26,  No.  27,  and  No.  28  (Block  No.  197).  All  that  certain  plot,  piece 
or  parcel  of  land,  with  the  buildings  and  improvements  thereon  erected,  situate,  lying 
and  being  in  the  Borough  of  Manhattan,  of  the  City  of  New  York,  in  the  County 
and  State  of  New  York,  bounded  and  described  as  follows :  Beginning  at  the  corner 
formed  by  the  intersection  of  the  southerly  sfde  of  Canal  Street  with  the  westerly 
side  of  Centre  Street  and  running  thence  southerly  along  the  westerly  side  of  Centre 
Street  one  hundred  and  three  (103)  feet  eleven  (11)  inches  to  the  corner  formed 
by  the  intersection  of  the  said  westerly  side  of  Centre  Street  with  the  northerly  side 
of  Walker  Street  and  running  thence  westerly  along  the  northerly  side  of  Walker 
Street,  forty-five  (45)  feet  eleven  (11)  inches  to  the  westerly  side  of  the  premises 
conveyed  to  John  M.  J.  Labatut  by  deed  recorded  in  the  Office  of  the  Register  of  the 
County  of  New  York,  in  Liber  728  of  Conveyances,  p.  425 ;  thence  northerly  along  said 
westerly  side  of  said  premises  fifty-seven  (57)  feet  three  (3)  inches  to  the  rear  of 
said  premises;  thence  easterly  along  the  said  rear  of  said  premises  ten  (10)  feet 
to  the  southwesterly  corner  of  the  premises  conveyed  to  John  M.  J.  Labatut  by  Deed 
recorded  in  the  Ofiice  of  the  Register  of  the  County  of  New  York  in  Liber  754  of 
Conveyances  page  34;  thence  northerly  along  the  westerly  side  of  said  premises 
fifty-four  (54)  feet  seven  (7)  inches  to  the  southerly  side  of  Canal  Street;  and  thence 
easterly  along  the  southerly  side  of  Canal  Street  twenty-six  (26)  feet  two  (2)  inches 
to  the  point  or  place  of  beginning,  be  said  several  dimensions  more  or  less. 

Lot  No.  2^  (Block  No.  198).  All  that  certain  plot,  piece  or  parcel  of  land,  with 
the  buildings  and  improvements  thereon  erected,  situate,  lying  and  being  in  the 
Borough  of  Manhattan  of  the  City  of  New  York,  in  the  County  and  State  of  New 
York,  bounded:  Southerly  by  Walker  Street;  westerly  by  Centre  Street;  nc^rtherly 
by  Canal  Street,  and  easterly  by  a  plot  of  ground  known  as  No.  118  Walker  Street. 
The  premises  hereby  described,  according  to  a  survey  thereof,  made  by  Francis  K. 
Ford,  City  Surveyor,  dated  ?»Iarch  4,  1905,  are  bounded  and  described  as  follows: 
Beginning  at  the  corner  formed  by  the  intersection  of  the  northerly  side  of  Walker 
Street,  with  the  easterly  side  of  Centre  Street;  thence  easterly  along  the  northerly 
side  of  Walker  Street,  sixty -one  (61)  feet  two  and  three-quarter  (2)4)  inches  to  the 
lot  of  ground  known  as  No.  118  Walker  Street;  thence  northerly  along  the  lot  of 
ground  known  as  No.  118  Walker  Street,  sixty-four  (64)  feet  eight  and  seven- 
eighths  (8%)  inches  to  the  southerly  side  of  Canal  Street;  thence  westerly  along 
the  said  southerly  side  of  Canal  Street,  fifty-four  (54)  feet  eleven  and  three-quarter 
(ii)4)  inches  to  the  southeast  corner  of  Canal  Street  and  Centre  Street;  thence 
southerly  along  the  said  easterly  side  of  Centre  Street,  eighty-two  (82)  feet  four  and 
three-quarter  (4'>i)  inches  to  the  northeast  corner  of  Centre  and  Walker  Streets  at 
the  point  or  place  of  beginning,  be  said  several  dimensions  more  or  less.  Being  the 
same  premises  which  belonged  to  the  late  Julia  Holsman  at  the  time  of  her  decease 
and  known  as  Nos.  112,  114  and  116  Walker  Street  with  the  addition  of  a  small 
•   fractional  lot  or  gore  at  the  southeast  corner  of  Canal  and   Centre  Streets.     Said 
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premises  being  known  as  Nos.  112,  114  and  116  Walker  Street;   Xos.  254,  236  and 
238  Canal  Street;  and  154,  156  and  158  Centre  Street. 

The  subway  or  structure  of  said  railroad,  including  said  station  and  station 
approaches  or  entrances,  are  to  be  constructed  substantially  as  shown  in  said  Contract 
9-0-2,  modified  as  aforesaid,  and  upon  these  maps  or  plans  which  are  marked  as 
follows : 

'Public  Service  Commission  for  the  First  District,  Chief  Engineer's  Office,  Route 
9-0-2,  Drawing  No.  38,  March  2nd,  1908,  Henry  B.  Seaman,  Chief  Engineer.' 

Said  estates  in  fee  simple  in  said  parcels  of  property  hereinabove  described  are 
required  for  the  construction,  maintenance  and  operation  in  perpetuity  of  a  Rapid 
Transit  railroad,  including  said  station  and  station  approaches  or  entrances,  in  ac- 
cordance with  the  routes  adopted  by  the  Board  of  Rapid  Transit  Railroad  Com-  , 
missioners,  by  resolution  adopted  on  the  25th  day  of  May,  1905,  and  approved  by  the 
Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  on  the  14th  day  of 
July,  1905,  and  approved  by  the  Mayor  of  The  City  of  New  York  on  the  28th  day  of 
July,  1905,  and  consented  to  by  an  order  of  the  Appellate  Division  of  the  Supreme 
Court,  First  Judicial  Department,  made  and  entered  on  the  12th  day  of  March.  1907, 
which  said  railroad  is  further  described  in  said  contract,  modified  as  aforesaid,  for  the 
construction  of  a  part  thereof  made  by  The  City  of  New  York,  acting  by  the  said 
Board  of  Rapid  Transit  Railroad  Commissioners,  with  the  said  Degnon  Contracting 
Company ;" 

Now  therefore,  it  is  resolved,  That  said  maps  or  plans  so  made  and  prepared 
and  said  memorandum  be  and  the  same  hereby  are  approved  and  adopted;  that  a 
certificate  of  such  approval  and  adoption  and  of  the  approval  and  adoption  of  said 
memorandum  be  written  upon  said  maps  or  plans  and  signed  by  this  Commission 
and  by  a  majority  of  the  Commissioners;  that  one  of  said  maps  or  plans,  including 
said  memorandum,  be  filed  in  the  Office  of  the  President  of  the  Borough  of  Man- 
hattan, there  to  remain  as  a  public  record;  that  two  of  said  maps  or  plans,  including 
said  memorandum,  be  transmitted  to  the  Corporation  Counsel  of  The  City  of  New 
York,  together  with  a  copy  of  this  resolution ;  that  the  remaining  one  of  said  maps  or 
plans,  including  said  memorandum,  remain  on  file  as  a  public  record  in  the  Office 
of  this  Commission;  and  that  the  Corporation  Counsel  be  and  he  hereby  is  directed 
to  take  legal  proceedings  to  acquire  for  The  City  of  New  York  an  estate  in  fee  simple 
absolute,  in  and  to  the  said  parcels  of  property  hereinabove  described. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassctt.  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  following  resolution  was  moved  and  duly  seconded : 

Whereas,  The  Chief  Engineer  has  made  and  submitted  four  similar  maps  or 
plans  of  certain  parcels  of  property  in  The  City  of  New  York.  Borough  of  Man- 
hattan,  required   for  the   construction,   maintenance   and   operation   of   a  part   of  the 
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proposed  Brooklyn  Loop  Lines  of  the  Rapid  Transit  railroad,  including  certain  sta- 
tions and  station  approaches  or  entrances  to-  be*  constructed  in  part  by  the  Bradley 
Contracting  Company  and  in  part  by  the  Cranford  Company,  in  pursuance  of  two 
certain  contracts,  one  with  said  Bradley  Contracting  Company,  known  as  Contract 
9-0-1  and  one  with  the  said  Cranford  Company,  known  as  Contract  9-0-3,  which  said 
contracts  were  heretofore  made  by  The  City  of  New  York,  acting  by  the  Board  of 
Rapid  Transit  Railroad  Commissioners  and  bear  date  as  follows:  Contract  9-0-1, 
June  27th,  1907  and  Contract  9-0-3,  May  27th,  1907,  which  said  Contract  9-0-3  was 
thereafter  duly  modified  by  a  contract  of  modification,  dated  February  i8th,  1908, 
which  said  parcels  of  property  consist  of  certain  lots  designated  on  said  maps  or 
plans  as  follows:  Lot  No.  36,  Block  No.  155,  Section  i  situated  on  the  corner  of 
Centre  and  Lafayette  Streets;  Lot  No.  i,  Bilock  No.  207,  Section  i  known  as  166 
Centre  Street;  Lot  No.  19,  Block  No.  208,  Section  i  known  as  Nos.  157-163  Centre 
Street  and  No.  239  Canal  Street;  Lot  No.  16,  Block  No.  208,  Section  i  known  as 
Nos.  193-197  Centre  Street;  and  Lot  No.  14,  Block  208,  Section  i  known  as  199-201 
Centre  Street  and  i  Howard  Street ;  and 

Whereas,  A  memorandum  accompanying  said  maps  or  plans  and  deemed  a  part 
thereof  has  been  made  by  authority  of  this  Commission,  clearly  indicating  the  par- 
ticular estate  or  estates,  rights,  terms,  privileges,  franchises  or  easements  to  be 
acquired  or  extinguished  for  the  purposes  of  such  construction,  maintenance  and 
operation,  in  relation  to  said  parcels  of  property  shown  upon  said  maps  or  plans,  said 
memorandum  being  substantially  in  the  form  following,  to  wit : 

"Public  Service  Commission  for  the  First  District. 

Memorandum  indicating  the  particular  estate  or  estates,  rights,  terms,  privileges, 
franchises  or  easements  to  be  acquired  or  extinguished  in  relation  to  each  and  every 
piece  or  parcel  of  property  shown  upon  these  maps  or  plans. 
March         ,  1908. 

An  estate  in  fee  simple  absolute,  free  from  all  liens  or  encumbrances,  in  and  to 
each  and  every  piece  or  parcel  of  property  shown  upon  these  maps  or  plans,  which 
said  parcels  arc  described  as  follows,  to  wit : 

Lot  No.  36.  All  that  certain  lot,  piece  or  parcel  of  land  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York,  in  the  County  and  State  of  New  York,  and  bounded  and 
described  as  follows : 

Beginning  at  the  corner  formed  by  the  intersection  of  the  westerly  line  of  Centre 
Street  with  the  easterly  line  of  Lafayette  Street;  thence  running  northerly  along  the 
westerly  line  of  Centre  Street  eighty-five  (85)  feet  one-half  (J^)  inch,  to  the  land 
heretofore  conveyed  by  Peter  Morris  and  wife  to  Walter  Bowne;  thence  running 
westerly  along  the  said  land  now  or  late  of  Walter  Bowne  thirty-two  ^32)  feet  eight 
(S)  inches  to  the  easterly  line  of  Lafayette  Street,  and  thence  running  southerly  along 
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premises  being  known  as  Nos.  112,  114  and  116  Walker  Street;  Nos.  234,  236  and 
238  Canal  Street;  and  154,  156  and  158  Centre  Street. 

The  subway  or  structure  of  said  railroad,  including  said  station  and  station 
approaches  or  entrances,  are  to  be  constructed  substantially  as  shown  in  said  Contract 
9-0-2,  modified  as  aforesaid,  and  upon  these  maps  or  plans  which  are  marked  as 
follows : 

Tublic  Service  Commission  for  the  First  District,  Chief  Engineer's  Office,  Route 
9-0-2,  Drawing  No.  38,  March  2nd,  1908,  Henry  B.  Seaman,  Chief  Engineer/ 

Said  estates  in  fee  simple  in  said  parcels  of  property  hereinabove  described  are 
required  for  the  construction,  maintenance  and  operation  in  perpetuity  of  a  Rapid 
Transit  railroad,  including  said  station  and  station  approaches  or  entrances,  in  ac- 
cordance with  the  routes  adopted  by  the  Board  of  Rapid  Transit  Railroad  Com- 
missioners, by  resolution  adopted  on  the  25th  day  of  May,  1905,  and  approved  by  the 
Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  on  the  14th  day  of 
July,  1905,  and  approved  by  the  Mayor  of  The  City  of  New  York  on  the  28th  day  of 
July,  1905,  and  consented  to  by  an  order  of  the  Appellate  Division  of  the  Supreme 
Court,  First  Judicial  Department,  made  and  entered  on  the  12th  day  of  March,  1907, 
which  said  railroad  is  further  described  in  said  contract,  modified  as  aforesaid,  for  the 
construction  of  a  part  thereof  made  by  The  City  of  New  York,  acting  by  the  said 
Board  of  Rapid  Transit  Railroad  Commissioners,  with  the  said  Degnon  Contracting 
Company ;" 

Now  therefore,  it  is  resolved,  That  said  maps  or  plans  so  made  and  prepared 
and  said  memorandum  be  and  the  same  hereby  are  approved  and  adopted;  that  a 
certificate  of  such  approval  and  adoption  and  of  the  approval  and  adoption  of  said 
memorandum  be  written  upon  said  maps  or  plans  and  signed  by  this  Commission 
and  by  a  majdrity  of  the  Commissioners;  that  one  of  said  maps  or  plans,  including 
said  memorandum,  be  filed  in  the  Office  of  the  President  of  the  Borough  of  Man- 
hattan, there  to  remain  as  a  public  record;  that  two  of  said  maps  or  plans,  including 
said  memorandum,  be  transmitted  to  the  Corporation  Counsel  of  The  City  of  New 
York,  together  with  a  copy  of  this  resolution ;  that  the  remaining  one  of  said  maps  or 
plans,  including  said  memorandum,  remain  on  file  as  a  public  record  in  the  Office 
of  this  Commission;  and  that  the  Corporation  Counsel  be  and  he  hereby  is  directed 
to  take  legal  proceedings  to  acquire  for  The  City  of  New  York  an  estate  in  fee  simple 
absolute,  in  and  to  the  said  parcels  of  property  hereinabove  described. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  following  resolution  was  moved  and  duly  seconded : 

Whereas,   The   Chief   Engineer   has   made   and    submitted   four   similar   maps  or 
I  plans  of  certain  parcels  of  property  in  The  City  of   New   York,  Borough  of  Man- 

I  hattan,   required   for  the   construction,   maintenance   and  operation   of   a  part   of  the 
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proposed  Brooklyn  Loop  Lines  of  the  Rapid  Transit  railroad,  including  certain  sta- 
tions and  station  approaches  or  entrances  to*  be*  constructed  in  part  by  the  Bradley 
Coutractin^jr  Company  and  in  part  by  the  Cranford  Company,  in  pursuance  of  two 
certain  contracts,  one  with  said  Bradley  Contracting  Company,  known  as  Contract 
9-0- 1  and  one  with  the  said  Cranford  Company,  known  as  Contract  9-o-3i  which  said 
contracts  were  heretofore  made  by  The  City  of  New  York,  acting  by  the  Board  of 
Rapid  Transit  Railroad  Commissioners  and  bear  date  as  follows:  Contract  9-0-1, 
June  27th,  1907  and  Contract  9-0-3,  May  27th,  1907,  which  said  Contract  9-0-3  was 
thereafter  duly  modified  by  a  contract  of  modification,  dated  February  i8th,  1908, 
which  said  parcels  of  property  consist  of  certain  lots  designated  on  said  maps  or 
plans  as  follows:  Lot  No.  36,  Block  No.  155,  Section  i  situated  on  the  corner  of 
Centre  and  Lafayette  Streets;  Lot  No.  i,  Bilock  No.  207,  Section  i  known  as  166 
Centre  Street;  Lot  No.  19,  Block  No.  208,  Section  i  known  as  Nos.  157-163  Centre 
Street  and  No.  239  Canal  Street;  Lot  No.  16,  Block  No.  208,  Section  i  known  as 
Nos.  193-197  Centre  Street;  and  Lot  No.  14,  Block  208,  Section  i  known  as  199-201 
Centre  Street  and  i  Howard  Street ;  and 

Whereas,  A  memorandum  accompanying  said  maps  or  plans  and  deemed  a  part 
thereof  has  been  made  by  authority  of  this  Commission,  clearly  indicating  the  par- 
ticular estate  or  estates,  rights,  terms,  privileges,  franchises  or  easements  to  be 
acquired  or  extinguished  for  the  purposes  of  such  construction,  maintenance  and 
operation,  in  relation  to  said  parcels  of  property  shown  upon  said  maps  or  plans,  said 
memorandum  being  substantially  in  the  form  following,  to  wit: 

"Public  Service  Commission  for  the  First  District. 

Memorandum  indicating  the  particular  estate  or  estates,  rights,  terms,  privileges, 
franchises  or  easements  to  be  acquired  or  extinguished  in  relation  to  each  and  every 
piece  or  parcel  of  property  shown  upon  these  maps  or  plans. 
March         ,  1908. 

An  estate  in  fee  simple  absolute,  free  from  all  liens  or  encumbrances,  in  and  to 
each  and  ever>'  piece  or  parcel  of  property  shown  upon  these  maps  or  plans,  which 
said  parcels  are  described  as  follows,  to  wit : 

Lot  No.  36.  All  that  certain  lot,  piece  or  parcel  of  land  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York,  in  the  County  and  State  of  New  York,  and  bounded  and 
described  as  follows: 

Beginning  at  the  corner  formed  by  the  intersection  of  the  westerly  line  of  Centre 
Street  with  the  easterly  line  of  Lafayette  Street;  thence  running  northerly  along  the 
westerly  line  of  Centre  Street  eighty-five  (85)  feet  one-half  (1/2)  inch,  to  the  land 
heretofore  conveyed  by  Peter  Morris  and  wife  to  Walter  Bownc;  thence  running 
westerly  along  the  said  land  now  or  late  of  Walter  Bowne  thirty-two  (32)  feet  eight 
(S)  inches  to  the  easterly  line  of  Lafayette  Street,  and  thence  running  southerly  along 
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the  easterly  line  of  Lafayette  Street  ninety-seven  (97)  feet  two  and  one-half  (2H) 
inches  to  the  point  or  place  of  beginning,  be  said  several  dimensions  more  or  less. 

Lot  No,  I.  All  that  certain  lot,  piece  or  parcel  of  land,  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York,  in  the  Count>'  and  State  of  New  York,  bounded  and 
described  as  follows:  Beginning  at  the  corner  formed  by  the  intersection  of  the 
easterly  side  of  Centre  Street  with  the  northerly  side  of  Canal  Street ;  running  thence 
southeasterly  along  the  northerly  line  of  Canal  Street  seventy-one  (71)  feet;  thence 
northerly  in  a  line  drawn  at  right  angles  to  Hester  Street,  thirty-nine  (39)  feet 
one  (i)  inch;  thence  westerly  and  parallel  with  Hester  Street  sixty-five  (65)  feet 
six  (6)  inches;  to  the  easterly  line  of  Centre  Street,  and  thence  southerly  along  the 
easterly  line  of  Centre  Street  sixteen  (16)  feet  seven  (7)  inches,  to  the  point  or 
place  of  beginning,  be  said  several  dimensions  more  or  less. 

Lot  No.  19.  All  that  certain  lot,  piece  or  parcel  of  land,  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York,  in  the  County  and  State  of  New  York,  bounded  and 
described  as  follows:  Beginning  at  the  corner  formed  by  the  intersection  of  the 
northerly  side  of  Canal  Street  with  the  westerly  side  of  Centre  Street;  running 
thonce  westerly  along  the  northerly  sfde  of  C:i:::il  street  thirty-seven  (37)  feet  nine  (9) 
inches;  thence  northerly  in  a  direct  line  one  hundred  and  fifteen  (115)  feet  ten  (10) 
inches:  tlicnce  easterly  at  right  angles  to  Centre  Street  thirty-one  (31)  feet  to  the 
westerly  side  of  Centre  Street  and  thence  southerly  along  the  same  one  hundred  and 
twenty-two  (122)  feet  nine  and  one-half  (9J2)  inches  to  the  point  or  place  of  beginning, 
be  said  several  dimensions  more  or  less. 

Lot  No.  16.  All  that  certain  lot,  piece  or  parcel  of  land  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York,  in  the  County  and  State  of  New  York,  bounded  and  de- 
scribed as  follows :  Beginning  at  a  point  on  the  westerly  side  of  Centre  Street  distant 
one  hundred  and  twenty-two  (122)  feet  nine  and  one-half  (g}/i)  inches  northerly  from 
the  northwesterly  corner  of  Centre  and  Canal  Streets ;  running  thence  westerly  at  right 
angles  to  Centre  Street  seventy-eight  (78)  feet  to  the  land  now  or  late  of  Shearith 
Israel;  thence  northerly  along  the  same  seventy-five  (75)  feet  to  land  now  or  late  of 
Harriet  Barthal ;  thence  easterly  along  said  land  and  along  the  land  now  or  formerly 
belonging  to  John  C.  Butler  and  John  J.  Palmer,  seventy-three  (73)  feet  eleven  (n) 
inches,  to  the  westerly  side  of  Centre  Street,  and  thence  southerly  along  the  same 
seventy-five  (75)  feet  to  the  point  or  place  of  beginning,  be  said  several  dimensions 
more  or  less. 

Lot  No.  14.  All  that  certain  lot,  piece  or  parcel  of  land,  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York,  in  the  County  and  State  of  New  York,  bounded  and  de- 
scribed as  follows :    Beginning  at  the  corner  formed  by  the  intersection  of  the  southerly 
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side  of  Howard  Street  with  the  westerly  side  of  Centre  Street ;  running  thence  southerly 
along  the  westerly  side  of  Centre  Street  one  hundred  (lOo)  feet  eight  and  one-half 
(85^)  inches  to  the  land  now  or  late  of  Peter  Lorillard,  Jr.;  thence  westerly  along  said 
land  now  or  late  of  Peter  Lorillard,  Jr.,  thirty-eight  (38)  feet  one  (i)  inch,  to  the 
land  now  or  late  of  Thomas  C.  Butler;  thence  northerly  along  the  said  land  no^  or 
late  of  said  Butler  one  hundred  (100)  feet  six  (6)  inches  more  or  less,  to  the  southerly 
side  of  Howard  Street ;  and  thence  easterly  along  said  southerly  side  of  Howard  Street 
thirty-six  (36)  feet  five  (5)  inches  to  the  point  or  place  of  beginning,  be  said  several 
dimensions  more  or  less. 

The  subway  or  structure  of  said  railroad,  including  said  stations  and  station  ap- 
proaches or  entrances,  are  to  be  constructed  substantially  as  shown  in  said  contracts 
9-0-1  and  9-0-3,  said  contract  9-0-3  having  been  modified  as  aforesaid,  and  upon  these 
maps  or  plans,  which  are  marked  as  follows :  'Public  Service  Commission  for  the  First 
District,  Chief  Engineer's  Office,  Route  9-0-1  and  9-0-3,  Drawing  No.  28,  March  2nd, 
1908,  Henry  B.  Seaman,  Chief  Engineer.* 

Said  estates  in  fee  simple  in  said  parcels  of  property  hereinabove  described  are 
required  for  the  construction,  maintenance  and  operation  in  perpetuity  of  a  Rapid 
Transit  railroad,  including  said  stations  and  station  approaches  or  entrances,  in  accord- 
ance with  the  routes  adopted  by  the  Board  of  Rapid  Transit  Railroad  Commissioners, 
by  resolution  adopted  on  the  25th  day  of  May,  1905,  and  approved  by  the  Board  of 
Estimate  and  Apportionment  of  The  City  of  New  York,  on  the  14th  day  of  July,  1905, 
and  approved  by  the  Mayor  of  The  City  of  New  York  on  the  28th  day  of  July,  1905, 
and  consented  to  by  an  order  of  the  Appellate  Division  of  the  Supreme  Court,  First 
Judicial  Department,  made  and  entered  on  the  12th  day  of  March,  1907,  which  said 
railroad  is  further  described  in  said  contracts  for  the  construction  of  a  part  thereof 
made  by  The  City  of  New  York,  acting  by  the  said  Board  of  Rapid  Transit  Railroad 
Commissioners,  with  said  Bradley  Contracting  Company  and  said  Cranford  Company, 
said  last  mentioned  contract  having  been  modified  as  aforesaid." 
Now  therefore,  it  is 

Resolved,  That  said  maps  or  plans  so  made  and  prepared  and  said  memorandum 
be  and  the  same  hereby  are  approved  and  adopted;  that  a  certificate  of  such  approval 
and  adoption  and  of  the  approval  and  adoption  of  said  memorandum  be  written  upon 
said  maps  or  plans  and  signed  by  this  Commission  and  by  a  majority  of  the  Com- 
missioners ;  that  one  of  said  maps  or  plans,  including  said  memorandum,  be  filed  in 
the  office  of  the  President  of  the  Borough  of  Manhattan,  there  to  remain  as  a  public 
record ;  that  two  of  said  maps  or  plans,  including  said  memorandum,  be  transmitted 
to  the  Corporation  Counsel  of  The  City  of  New  York,  together  with  a  copy  of  this 
resolution ;  that  the  remaining  one  of  said  maps  or  plans,  including  said  memorandum, 
remain  on  file  as  a  public  record  in  the  Office  of  this  Commission ;  and  that  the  Cor- 
poration Counsel  be  and  he  hereby  is  directed  to  take  legal  proceedings  to  acquire  for 
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The  City  of  New  York  an  estate  in  fee  simple  absolute  in  and  to  the  said  parcels  of 
property  hereinabove  described. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

XTarried. 

(19)  0-341 

Commissioner  Maltbie  moved  the  adoption  of  the  following  rehearing  order,  whidi 
was  duly  seconded: 

Rehearing  Order  (No.  341). 

In  the  Matter 
of  the 
Hearing  on  the  Motion  of  the  Commission 
on  the  Question  of  whether  the  Order 
heretofore  made  by  the  Commission  on 
February  14,  1908,  known  as  Order  Num- 
ber 260,  directing  the  Third  Avenue  Rail- 
road Company,  Dry  Dock,  East  Broad- 
way &  Battery  Railroad  Company,  and  ' 
the  Forty-second  Street,  Manhattanville 
&  St.  Nicholas  Avenue  Railway  Com- 
pany, or  Frederick  W.  Whitridge,  their 
Receiver,  to  turn  out  not  fewer  than 
three  closed  cars  daily,  not  including 
Sundays  and  holidays,  overhauled  and 
repaired  as  provided  in  said  order,  and 
also  to  have  all  of  their  open  cars  so 
overhauled  and  repaired  on  or  prior  to 
the  1st  day  of  May,  1908,  should  be  modi- 
fied in  any  respect  because  of  lack  of 
materials  or  facilities. 

Whereas,  A  certain  order  was  heretofore  made  by  the  Commission  on  February 
14,  1908,  known  as  Order  Number  260,  directing  the  Third  Avenue  Railroad  Company, 
the  Dry  Dock,  East  Broadway  &  Battery  Railroad  Company,  and  the  Forty-second 
Street,  Manhattanville  &  St.  Nicholas  Avenue  Railway  Company,  or  Frederick  W. 
Whitridge,  their  Receiver,  on  and  after  March  2,  1908,  to  turn  out  not  fewer  than 
three  closed  cars  daily,  not  including  Sundays  and  holidays,  overhauled  and  repaircil 
as  provided  in  said  order,  and  also  to  have  all  of  their  open  cars  so  overhauled  and 
repaired  on  or  prior  to  the  ist  day  of  May,  1908;  and 

Whereas,  Said  Frederick  W.  Whitridge,  as  such  Receiver,  claims  that  because  of 
lack  of  materials  and  facilities  he  is  unable  to  obey  said  order  or  a  certain  part  thereof; 

Now  therefore  it  is 

Ordered,  That  a  hearing  be  held  on  the  i8th  day  of  March,  1908,  at  10:30  o'clock 
in  the  forenoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  inquire  whether  said  Order  Number  260  should  be  modified 
in  any  respect;  and  it  is  further 
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Ordered,  That  the  Third  Avenue  Railroad  Company,  the  Dry  Dock,  East  Broad- 
way &  Battery  Railroad  Company,  and  the  Forty-second  Street,  Manhattanville  &  St. 
Nicholas  Avenue  Railway  Company,  or  Frederick  W.  Whitridge,  their  Receiver,  be 
fi^vcn  at  least  three  days'  notice  of  such  hearing  by  service  upon  them  personally  or 
by  mail  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  they  be  afforded  all 
reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

Commissioner  Maltbie — "The  Bureau  of  Statistics  has  prepared  a  tentative  clas- 
sification for  gas  and  electric  companies  within  our  jurisdiction,  and  a  hearing  has 
already  been  set  for  March  26.  Requests  have  come  from  the  Committees  of  the  National 
Associations  interested  in  these  subjects  for  a  conference  open  to  those  outside  of  the 
companies  under  our  jurisdiction.  I  move,  Mr.  Chairman,  that  a  public  conference  be 
called  for  March  26th,  for  which  invitations  shall  be  sent  to  the  Committees  of  the  Na- 
tional Associations,  to  the  Commission  for  the  Second  District,  to  the  Commission  of 
Gas  and  Electricity  of  Massachusetts,  and  the  Railroad  Commission  of  Wisconsin,  the 
two  last  named  being  the  only  Commissions  outside  of  New  York  having  power  to  deal 
with  these  matters.  As  there  is  great  necessity  for  uniform  methods,  it  would  be  ad- 
vantageous to  have  representatives  from  all  these  Commissions  present  at  this  public 
conference." 

The  motion  was  dujy  seconded  and  carried. 

(21) 

Commissioner  Maltbie — "A  tentative  classification  for  the  accounts  of  electric  rail- 
ways has  been  prepared  by  the  Interstate  Commerce  Commission  after  several  confer- 
ences with  the  various  state  commissions  having  jurisdiction  over  street  railways  and 
with  the  officials  of  the  companies.  A  conference  will  probably  be  called  in  Washington 
within  the  near  future,  at  which  time  this  classification  will  be  considered.  Before  this 
conference  is  held,  it  would  be  wise,  in  my  opinion,  to  have  a  conference  with  the  street 
railway  companies  under  the  jurisdiction  of  the  Commission.  I,  therefore,  move,  Mr. 
Chairman,  that  a  public  conference  be  held  upon  March  20th,  at  2:30  P.  M.,  in  this 
office,  to  consider  the  classification  for  electric  railways  prepared  by  the  Interstate 
Commerce  Commission,  and  that  the  street  railway  companies  under  the  jurisdiction  of 
this  Commission  be  requested  to  send  representatives  to  this  conference." 

The  motion  was  duly  seconded  and  carried. 
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(22)  0-342 

Commissioner  McCarroll  moved  the  adoption  of  the  following  hearing  order, 
which  was  duly  seconded : 

Hearing  Order  (No.  342). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission as  to  the  Regulations,  Practices, 
Equipment  and  Service  of  the  Brooklyn 
Heights    Railroad    Companj\    in   the    re- 
spects hereinafter  mentioned. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  26th  day  of  March,  1908,  at 
2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be 
adinurned,  at  the  rooms  of  the  Commission  at  Number  154  Nassau  Street,  Borough 
of  Manhattan,  City  and  State  of  New  York,  to  inquire  whether  the  regulations,  prac- 
tices, equipment,  appliances  or  service  of  the  said  company  on  its  various  lines  in  the 
City  of  New  York,  in  respect  to  the  transportation  of  persons,  freight  or  property 
within  the  First  District,  are  unjust,  unreasonable,  unsafe,  improper  or  inadequate,  and 
if  it  be  so  found  then  to  determine  whether  changes  in  said  regulations,  practice?,  equip- 
ment, appliances  or  service,  in  the  particulars  following,  at  the  place  or  places  herein 
mentioned,  would  be  just,  reasonable,  safe,  adequate  and  proper  and  whether  such 
changes  shall  be  put  in  force,  observed  and  used  on  the  lines  of  said  company,  and 
also  to  inquire  and  determine  whether  repairs,  improvements,  changes  or  additions 
to  or  in  the  tracks  or  other  property  or  device  used  by  said  company,  in  the  particulars 
following  ought  reasonably  to  be  made  in  order  to  promote  the  security  or  con- 
venience of  the  public  or  employees,  or  in  order  to  secure  adequate  facilities  for  the 
transportation  of  persons,  freight  or  property,  namely: 

Whether  said  company  should  be  directed  to  equip  all  mail  cars  and  all  other 
cars  operated  on  the  lines  of  said  company,  which  are  not  so  equipped,  with  a  vestibule 
on  each  platform  similar  in  construction  to  the  vestibules  now  installed  upon  the 
passenger  cars  operated  by  said  company. 

And  if  such  changes,  improvements  and  additions,  or  any  of  them,  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  what  ptriod  would  be  a  reasonable 
time  within  which  the  same  ought  to  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Brooklyn  Heights  Railroad  Company  be  given' at 
least  ten  days'  notice  of  such  hearing,  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  afforded  all 
reasonable  opportunity  to  present  evidence  and  to  examine  and  cross-examine  wit- 
nesses as  to  the  matters  hereinbefore  set  forth. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(23) 

Commissioner  McCarroll  reported  that  he  had  attended  this  morning  the  meet- 
ing of  the  Board  of  Estimate  and  Apportionment  of  the  City  of  New  York,  and 
that  the  said  Board  had  adopted  a  resolution  approving  the  so-called  Broadway-Lcx- 
inf^on  Avenue  system  and  the  modified  contracts  of  the  Brooklyn  Loop  Lines. 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  Counsel  to  the  Commission  be  authorized  and  empowered  to 
proceed  with  the  getting  of  the  necessary  consents  for  the  so-called  Broadway-Lex- 
in^on  Avenue  system. 

Ayes — Commissioners  Willcox,  McCarroll.  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(24) 

On  motion,  duly  seconded,  it  was  resolved  that  Warren  E.  Thompson  be  ap- 
pointed from  the  Civil  Service  list  as  Electrical  Engineer  for  thirty  days,  at  $250  per 
month,  to  take  effect  from  March  13,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(25) 

On  motion,  duly  seconded  and  carried,  the  action  of  the  Commission  of  Feb- 
ruary 14,  1908,  in  terminating  the  appointment  of  John  J.  Halley,  Transit  Inspector, 
was  rescinded. 

The  Secretary  presented  the  resignation  of  John  J.  Halley,  Transit  Inspector, 
dated  March  13,  to  take  effect  March  14,  and  on  motion,  duly  seconded  and  carried, 
the  resignation  of  John  J.  Halley,  Transit  Inspector,  was  accepted,  to  take  effect 
March  14,  1908. 

TRAVIS   H.   WHITNEY,   Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  March  17,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarrolI,  Ed- 
ward M.  Bassett,  John  E.  Eustis. 

Commissioner  Maltbi^  was  excused  because  of  absence  on  business  of  the  Com- 
mission. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  March  13,  1908, 
as  printed  in  the  City  Record  for  March  17,  1908,  was  approved. 

(2)  2093 

The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Esti- 
mate and  Apportionment  on  March  13,  1908,  and  transmitted  to  the  Commission. 
approving  the  proposed  agreement  with  the  Cranford  Company  for  the  construction  of 
Section  9-0-3  of  the  Brooklyn  Loop  Lines,  which  was  ordered  filed : 

Whereas,  The  Board  of  Estimate  and  Apportionment,  by  resolution  duly  adopted 
April  12,  1907,  approved  the  proposed  form  of  contract  submitted  by  the  Board  of 
Rapid  Transit  Railroad  Commissioners  for  the  City  of  New  York  for  the  construction 
of  a  rapid  transit  railway  in  Centre  Street  from  Canal  to  Broome  Streets,  said  route 
being  a  portion  of  what  are  known  as  the  Brooklyn  Loop  Lines,  and  being  Section 
9-0-3  thereof,  which  had  previously  been  adopted  by  the  Board  of  Rapid  Transit  Rail- 
road Commissioners  May  25,  1905,  approved  by  the  Board  of  Estimate  and  Apportion- 
ment July  14,  1905,  and  by  the  Mayor  of  the  City  of  New  York  on  July  28,  1905,  and 
by  the  Appellate  Division  of  the  Supreme  Court  in  the  First  Judicial  Department  by 
an  order  entered  on  March  12,  1907;  and 

Whereas,  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  the  City  of 
New  York  did  on  or  about  the  27th  day  of  May,  1907,  enter  into  a  contract  with  the 
Cranford  Company  for  the  construction  of  the  aforesaid  section  of  the  aforementioned 
(20) 
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rapid  transit  railway  for  the  sum  of  Two  million,  one  hundred  and  fifty  thousand  dol- 
lars ($2,150,000)  and  for  the  construction  of  pipe  galleries  and  additional  ducts  along 
the  line  thereof  at  a  cost  of  Sixty  thousand  dollars  ($60,000)  in  addition  to  the  price 
for  the  railroad  construction ;  and 

Whereas,  The  contract  and  the  contract  drawings  contemplate  a  subway  structure 
not  exceeding  in  height  in  the  clear  fourteen  (14)  feet  from  the  base  of  the  rail,  and 
less  than  fifteen  (15)  feet  in  width  for  each  track  with  heavy  grades  along  certain  parts 
of  the  line  and  in  some  places  a  double  deck  subway  structure  with  a  double  deck  sta- 
tion in  Centre  Street  between  Hester  and  Grand  Streets,  all  as  indicated  on  the  said 
contract  drawings ;  and 

Whereas,  The  Public  Service  Commission  for  the  First  District,  as  the  successor  of 
the  Board  of  Rapid  Transit  Railroad  Commissioners  for  the  City  of  New  York,  with  a 
communication  dated  March  5,  1908,  has  transmitted  to  the  Board  of  Estimate  and 
Apportionment  of  the  City  of  New  York  a  proposed  agreement,  dated  February  18, 
1908,  between  the  Public  Service  Commission  for  the  First  District  and  the  Cranford 
Ck)mpany  modifying  the  aforesaid  contract,  and  requesting  the  approval  and  consent 
of  this  Board  to  such  modifications;  Now,  therefore,  be  it 

Resolved,  That  the  Board  of  Estimate  and  Apportionment  hereby  approves  the 
proposed  modified  agreement  dated  February  18,  1908,  by  and  between  the  Public 
Service  Commission  for  the  First  District  and  the  Cranford  Company,  modifying  the 
contract  entered  into  on  or  about  the  27th  day  of  May,  1907,  between  the  Board  of 
Rapid  Transit  Railroad  Commissioners  for  the  City  of  New  York  and  the  Cranford 
Company,  and  consents  to  such  modifications,  which  are  as  follows : 

"By  striking  therefrom  the  part  providing  for  the  construction  of  pipe  gal- 
leries and  the  cancellation  of  such  part  of  the  contract;  the  Contractor  hereby 
relieving  and  releasing  the  City  and  the  City  hereby  relieving  and  releasing  the 
Contractor  of  and  from  any  obligation  thereunder. 

The  location  of  the  station  provided  for  in  the  contract  shall  be  changed  from 
Centre  Street,  between  Hester  and  Grand  Streets,  to  Centre  Street  at  or  near  the 
intersection  of  Canal  Street,  and  the  Contractor  instead  of  constructing  an  entire 
station  as  contemplated  in  the  contract  shall  be  required  to  construct  only  such 
part  of  the  station  at  Canal  Street  as  is  within  the  limits  of  the  section  embraced 
within  the  contract,  and  the  lines  and  grades  of  the  tracks  and  the  size  and  dimen- 
sions of  the  subway  structure  shall  be  changed  and  the  railroad  contemplated  In 
the  contract  including  the  part  of  the  station  hereinbefore  referred  to  shall  be  con- 
structed under  and  in  accordance  with  this  agreement  and  the  plans  and  the  plans 
and  drawings  hereto  annexed,  which  are  sixteen  (16)  in  number,  bear  date  28t!i 
January,  1908,  are  each  countersigned  by  the  Chief  Engineer,  are  stamped  with  the 
seal  of  the  Commission  and  bear  the  general  titles  Tublic  Service  Commission  for 
the  First  District,  Proposed  Changes  of  Contract  9-0-3/  and  are  marked  as  fol- 
lows : 


649 

One  (i)  sheet  Tlan  and  Profile/  and  four  (4)  sheets  'Cross  Section,'  and 
'Public  Service  Commission  for  the  First  District,  Proposed  Changes  of  Con- 
tracts 9-0-2  and  9-0-3,*  and  are  marked  as  follows : 

One  (i)  sheet  'Station  Construction,  Roof  and  Foundation  Plan;'  one  (i) 
sheet  'Station  Construction,  Mezzanine  Roof  Plan;'  four  (4)  sheets  'Station  Con- 
struction, Section;'  one  (i)  sheet  'Station  Drawing,  Plan  at  Mezzanine  Level;* 
lone  (i)  sheet  'Station  Drawing,  Plan  at  Platform  Level;'  one  (i)  sheet  'Station 
Drawing,  Longitudinal  Sections;'  one  (i)  sheet  'Station  Drawing,  Transverse 
Sections:'  and  one  (i)  sheet  'Ventilation  Drawing.'" 
— and  be  it  further 

Resolved,  That  such  consent  and  approval  shall  not  become  effective  unless  the 
Cranford  Company,  in  consideration  thereof  consents  and  agrees  that  the  price  for  all 
work  to  be  done  under  the  contract  and  under  this  agreement  shall  be  reduced  to  the 
sum  of  One  Million  Eight  Hundred  and  Sixty  Thousand  Dollars  ($1,860,000),  and 
further  agrees  that  the  lime  within  which  the  work  is  to  be  completed  shall  be  reduced 
by  three  months  provided  that  such  three  months  shall  be  deducted  from  any  extension 
of  time  it  may  be  granted,  if  in  excess  of  three  months;  but  if  such  extension  of  time 
be  for  three  months  or  less  than  three  months,  then  the  Contractor  agrees  to  complete 
the  work  within  the  period  of  time  prescribed  in  the  contract. 

(3)  2092 

The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Esti- 
mate and  Apportionment  on  March  13,  1908,  and  transmitted  to  the  Commission,  ap- 
proving the  proposed  agreement  with  the  Degnon  Contracting  Company  for  the  con- 
struction of  Section  9-0-2  of  the  Brooklyn  Loop  Lines,  which  was  ordered  filed : 

Whereas,  The  Board  of  Estimate  and  Apportionment  by  resolution  duly  adopted 
March  8,  1907,  approved  the  proposed  form  of  contract  submitted  by  the  Board  of  Rapid 
Transit  Railroad  Commissioners  for  the  City  of  New  York  for  the  construction  of  a 
rapid  transit  railway  in  Centre  Street,  from  Pearl  to  Canal  Streets,  said  route  being  a 
portion  of  what  are  known  as  the  Brooklyn  Loop  Line?,  and  being  Section  g-0-2 
thereof,  which  had  previously  been  adopted  by  the  Board  of  Rapid  Transit  Railroad 
Commissioners  May  25,  1905,  approved  by  the  Board  of  ICstimate  and  Apportionment 
of  the  City  of  New  York  July  14,  1905,  by  the  Mayor  of  the  City  of  Xew  York  July 
28,  1905,  and  by  the  Appellate  Division  of  the  Supreme  Court  in  the  First  Judicial  De- 
partment, by  an  order  entered  on  March  12,  1907 ;  and 

Whereas,  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  the  Citv  of 
New  York  did  on  or  about  the  27th  day  of  April,  1907,  enter  into  a  contract  with  the 
Degnon  Contracting  Company  for  the  construction  of  the  aforesaid  section  of  the  afore- 
mentioned rapid  transit  railway  for  the  sum  of  Two  million,  nine  hundred  and  fiftv-two 
thousand  dollars  ($2,952,000)  and  for  the  construction  of  pipe  galleries  and  additional 
ducts  along  the  line  thereof  at  a  cost  of  Eighty-three  thousand  dollars  ($8.^,000)  in  ad- 
dition to  the  price  for  railroad   construction;    and 
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Whereas,  The  contract  and  contract  drawings  contemplate  a  subway  structure  not 
exceeding  in  height  in  the  clear  fourteen  (14)  feet  from  the  base  of  the  rail,  and  less 
than  fifteen  (15)  feet  in  width  for  each  track  with  heavy  grades  along  certain  parts  of 
the  line,  and  in  some  places  a  double  deck  subway  structure  with  a  double  deck  sta- 
tion on  Centre  Street  between  Leonard  and  White  Streets,  all  as  indicated  on  the  said 
contract  drawings;  and 

Whereas,  The  Public  Service  Commission  for  the  First  District,  as  the  successor 
of  the  Board  of  Rapid  Transit  Railroad  Commissioners  for  the  City  of  New  York, 
with  a  communication  dated  March  5,  T908,  has  transmitted  to  the  Board  of  Estimate 
and  Apportionment  of  the  City  of  New  York  a  proposed  agreement  dated  February  18, 
1908,  between  the  Public  Service  Commission  for  the  First  District  and  Degnon  Con- 
tracting Company,  modifying  the  aforesaid  contract,  and  requesting  the  approval  and 
consent  of  this  Board  to  such  modifications ;  Now,  therefore,  be  it 

Resolved,  That  the  Board  of  Estimate  and  Apportionment  hereby  approves  the 
proposed  modified  agreement  dated  February  18,  1908,  by  and  between  the  Public 
Service  Commission  for  the  First  District  and  the  Degiion  Contracting  Compan3',  modi- 
fying the  contract  entered  into  on  or  about  the  27th  day  of  April,  1907.  between  the 
Board  of  Rapid  Transit  Railroad  Commissioners  for  the  City  of  New  York  and  the 
Degnon  Contracting  Company,  and  consents  to  such  modifications,  which  are  as 
follows : 

"By  striking  therefrom  the  part  providing  for  the  construction  of  pipe  galleries 
and  the  cancellation  of  such  part  of  the  contract;  the  Contractor  hereby  relie\'ing 
and  releasing  the  City  and  the  City  hereby  relieving  and  releasing  the  Contractor 
of  and  from  any  obligation  thereunder. 

The  location  of  the  station  provided  for  in  the  contract  shall  be  changed  from 
Centre  Street,  between  Leonard  and  White  streets,  to  Centre  Street  at  or  near  the 
intersection  of  Canal  Street,  and  the  Contractor  instead  of  constructing  an  entire 
station  as  contemplated  in  the  contract  shall  be  required  to  construct  only  such 
part  of  the  station  at  Canal  Street  as  is  within  the  limits  of  the  section  embraced 
within  the  contract,  and  the  lines  and  grades  of  the  tracks  and  the  size  and  dimen- 
sions of  the  subway  structure  shall  be  changed  and  the  railroad  contemplated  in  the 
contract  including  the  part  of  the  station  hereinbefore  referred  to  shall  be  con- 
structed under  and  in  accordance  with  this  agreement  and  the  plans  and  drawings 
hereto  annexed,  which  are  eighteen  (18)  in  number,  bear  date  28th  January,  1908, 
are  each  countersigned  by  the  Chief  Engineer,  are  stamped  with  the  seal  of  the 
Commission  and  bear  the  general  titles  'Public  Service  Commission  for  the  First 
District.     Proposed  Changes  of  Contract  9-0-2,'  and  are  marked  as  follows: 

Two  (2)  sheets  Tlan  and  Profile;'  four  (4)  sheets  *Cross  Section,'  and  one 
(i)  sheet  'Ventilation  Drawing;'  and 

'Public  Service  Commission  for  the  First  District.  Proposed  Changes  of  Con- 
tracts 9-0-2  and  9-0-3,'  and  are  marked  as  follows: 
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One  (i)  sheet  'Station  Construction,  Roof  and  Foundation  Plan;*  one  (i) 
sheet  ^Station  Construction,  Mezzanme  Roof  Plan;'  four  (4)  sheets  'Station  Con- 
struction, Section;*  one  (i)  sheet  'Station  Drawing?,  Plan  at  Mezzanine  Level;' 
one  (i)  sheet  'Station  Drawing,  Plan  at  Platform  Level;'  one  (i)  sheet  'Station 
Drawing,  Longitudinal  Sections;*  one  (i)  sheet  'Station  Drawing,  Transverse 
Sections,*  and  one  (i)  sheet  'Ventilation  Drawing.**' 
And  be  it  further 

Resolved,  That  such  consent  and  approval  shall  not  become  effective  unless  the 
Degnon  Contracting  Company,  in  consideration  thereof,  consents  and  agrees  that  the 
price  for  all  work  to  be  done  under  the  contract  and  under  this  agreement  shall  be 
reduced  to  the  sum  of  Two  million  six  hundred  and  twenty-five  thousand  dollars 
($2,625,000),  and  the  time  within  which  such  work  is  required  by  the  contract  to  be 
completed  shall  be  the  time  prescribed  in  the  contract  plus  any  additional  times  to 
which  the  contractor  may  be  entitled,  less  five  (s)  months  to  be  deducted  therefrom  and 
the  bonus  and  liquidated  damages  provided  for  in  the  contract  shall  be  computed 
thereon. 

(4)  2919 

The  Secretary  presented  the  following  report  of  the  Select  Committee  of  the  Board 

of  Estimate  and  Apnortionment,  with  regard  to  modifications  of  the  Lexington  and 

Gerard  Avenue  routes,  and  the  plans  and  conclusions  of  the  Canal  Street  route,  which 

was  ordered  filed: 

Board  of  Estimate  and  Apportionment, 
City  of  New  York, 

March  10,  1908. 

To  the  Board  of  Estimate  and  Apportionment: 

Gentlemen — The  undersigned,  your  committee,  appointed  at  a  meeting  of  the 
Board  held  February  14,  1908,  to  consider  and  report  upon  the  communication  from 
the  Public  Service  Commission  for  the  First  District,  dated  February  5,  1908,  pro- 
posing certain  modifications  to  the  routes  heretofore  approved  by  this  Board,  to  wit: 
the  Lexington  Avenue  Route  and  the  Gerard  Avenue  Subway  Route,  and  submitting 
a  new  route  under  and  across  Canal  street,  would  report  as  follows: 

Your  c«>mmittee  has  held  a  public  hearing  and  has  also  conferred  with  the  Com- 
missioners of  the  Public  Service  Commission  for  the  First  District. 

At  the  public  hearing  objection  was  made  to  the  Lexington  Avenue  Route  as  pro- 
posed to  be  extended,  passing  under  the  edifice  known  as  Grace  Church,  located  be- 
tween Broadway  and  4th  Avenue,  north  of  loth  Street.  After  consultation  with 
the  Commissioners  of  the  Public  Service  Commission  it  was  found  that  the  line  could 
easily  be  deflected  from  a  position  under  the  structure  to  a  position  passing  to  the 
cast  of  the  same.  With  that  understanding  your  committee  has  no  hesitation  in  ap- 
proving the  proposed  modification. 

The  additional  branch  line  under  Mott  Avenue  and  East  isist  Street,  in  the  Bor- 
ough of  the  Bronx,  the  additional  spur  at  138th  Street  connecting  with  the  Southern 
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Boulevard  and  Westchester  Avenue  Route  and  the  increase  in  trackage  from  three  to 
four  and  two  to  three  in  other  portions  of  the  Lexington  Avenue  Route,  appear  to 
us  to  be  desirable  in  view  of  the  large  traffic  which  the  experience  with  the  present 
subway  has  shown  was  under-estimated.  For  the  same  reason  we  approve  the  addi 
tional  tracks  proposed  to  be  placed  upon  the  Gerard  Avenue  Subway  Route,  as  pro- 
posed by  the  Commission. 

As  regards  the  third  proposition,  to  wit:  the  laying  out  of  the  new  route  under 
and  across  Canal  Street  from  the  approach  to  the  Manhattan  Bridge  at  Chrystie  Street 
to  West  Street,  we  are  of  the  opinion  that  such  a  line  is  necessary  for  the  continuation 
of  the  Brooklyn  Lines,  more  particularly  the  4th  Avenue  Subway,  in  order  that  a  dis- 
tribution of  traffic  may  be  made  of  Brooklyn  passengers  across  the  entire  width  of 
Manhattan  Island,  and  also  at  the  City  Hall  Station. 

Your  committee  would,  therefore,  recommend  the  approval  of  the  modifications 

in  the  Lexington  Avenue  Route  and  the  Gerard  Avenue  Subway  Route,  and  of  the 

new  route  in  Canal  Street  as  proposed  by  the  Public  Service  Commission   for  the 

First  District 

Respectfully, 

(Signed)  H.  A.  METZ, 

Comptroller. 
(Signed)  T.  P.  SULLIVAN, 

Acting  President  of  the  Board  of  Aldermen. 
(Signed)  JOHN  F.  AHEARN, 

President  of  the  Borough  of  Manhattan. 

(Signed)  LOUIS  HAFFEN, 

President  of  the  Borough  of  The  Bronx. 

(5)  C-1734 
The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March   10,  1908,  which  was  referred  to  Commissioner  Maltbie: 

Resolved,  That  the  Public  Service  Commission  of  the  First  District  be  and  it  is 
hereby  respectfully  requested  to  direct  the  restoration  of  a  better  service  than  at 
present  obtains  on  the  Sixth  Avenue  surface  railroad,  and  that  cars  of  that  line  shall 
run  up  Amsterdam  avenue  to  Fort  George. 

(6)  C-1735 
The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March  14,  1908,  which  was  referred  to  Commissioner  Eustis: 

Whereas,  This  Board,  under  date  of  February  11,  1908,  adopted  a  resolution  re- 
questing the  Interborough  Railway  Company  to  provide  an  additional  stairway  for 
exit  from  the  uptown  station  of  the  Third  Avenue  Elevated  Railroad,  on  the  southeast 
corner  of  Third  avenue  and  Eighty-ninth  street,  in  the  Borough  of  Manhattan,  in  order 
to  enhance  the  facilities  of  travel  and  save  time  for  the  residents  of  this  largely  in- 
creased section,  who  are  now  much  inconvenienced,  especially  during  the  rush  hours. 
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Whereas,  The  Interborough  Railway  Company  have  taken  no  action  on  this  reso- 
lution, and  have  sent  no  communication  to  this  Board  regarding  the  same. 

Resolved,  That  the  Public  Service  Commission  be  and  are  hereby  urged  to  in- 
vestigate the  congested  condition  of  the  one  stairway  of  exit  at  this  station  during  the 
rush  hours,  and  if  possible  direct  the  erection  of  the  additional  stairway,  for  exit,  re- 
quested by  this  resolution;  and  be  it  further 

Resolved,  That  a  copy  of  this  resolution  be  sent  to  the  Public  Service  Commis- 
sion and  to  the  Interborough  Railway  Company. 

C7)  C-1736 

The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March  10,  1908,  which  was  referred  to  Commissioner  Maltbie: 

Resolved,  That  the  Public  Service  Commission  of  the  First  District  be  and  hereby 
is  urged  to  direct  the  Metropolitan  Street  Railway  Company  to  extend  its  service  up 
eighth  Avenue  through  One  Hundred  and  Forty-fifth  street  to  Kingsbridge  for 
the  greater  accommodation  of  the  large  population  residing  along  and  near  the  route 
proposed. 

(8^  C-1737 

The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March  10,  1908,  which  was  referred  to  Commissioner  Maltbie: 

Resolved,  That  the  Public  Service  Commission  of  the  First  District  be  and  it  is 
hereby  respectfully  requested  to  take  cognizance  of  the  disregard  for  public  convenience 
at  present  displayed  by  the  authorities  controlling  the  Third  Avenue  Railroad  Company, 
and  to  direct  the  movement  of  their  cars  on  the  Third  and  Amsterdam  avenue  line  at 
a  much  shortened  headway,  the  intervals  prevailing  being  from  thirty  to  forty-five 
minutes. 

(9) 

The  Secretary  presented  the  follow^ing  notices  of  deposit  from  H.  L.  Smith, 
Assistant  Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  tiled : 

2063 
Dear  Sir — I  beg  to  advise  you  that  on  March  2nd,  1908,  the  sum  of  Five  Thousand, 
One  Hundred  and  Three  and  19/100  Dollars  ($5,103.19)  was  deposited  to  the  credit 
of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines.  Borough  of  Manhattan, 
(Sub-Title  No.  4)  Authorized  June  21,  1907,  pursuant  to  the  provisions  of  Section  37 
Chapter  4  Laws  of  189 1. 

Pnncipal    $5,000  00 

Premium   103  ig 
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2532 

Dear  Sir — I  beg  to  advise  you  that  on  March  5th,  1908,  the  sum  of  Five  Thousand 
Dollars  ($5,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund  for  the 
Public  Service  Commission,  for  the  ist  District,  New  York,  Expenses  of. 

Authorized  December  20th,  1907,  pursuant  to  the  provisions  of  Section  10  Chapter 
4  Laws  of  1891  and  Section  14  Chapter  429  Laws  of  1907. 

2063 

Dear  Sir — I  beg  to  advise  you  that  on  March  2nd,  1908,  the  sum  of  Twenty 
1  housand.  F'our  Hundred  and  Twelve  and  75/100  r>ollars  ($20412.75)  was  deposited 
to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines,  Borough  of 
Manhattan,  (Sub-Title  No.  5). 

Authorized  June  21st,  1907,  pursuant  to  the  provisions  of  Section  37  Chapter  4 
Laws  of  1801. 

Principal    $20,000  00 

Premium   412  75 


(10)  3226 
The  Secretary  presented  a  supplementary  report  of  the  (Thief  Engineer  on  the 

subject  of  ventilating  chambers  in  the  Subway,  which  was  ordered  filed. 

(11)  3186 
Tiic    Secretary   referred   to   a   communication   from   the   Receivers   of  the   New 

York  City  Railway  Company,  regarding  pay-as-you-enter  cars,  and  presented  a  report 
thereon  from  A.  \V.  McLimont,  Electrical  Engineer,  which  was  ordered  filed. 

(12)  0-344 

Commissioner  Eustis  moved  the  adoption  of  the  following  rehearing  order,  which 

was  dulv  seconded : 

Rehearing  Order  (No.  344). 

In  the  matter 
of 
The  Service,  Regulations,  and  Practices  of 
the  New  York  Central  and  Hudson  River 
Railroad  Company. 
"  Restoration  of  the   Putnam  Division 
Service." 

An  order,  No.  311,  having  been  made  and  filed  herein  on  or  about  the  sixth  day 
of  March,  1908,  under  and  pursuant  to  an  order  for  a  hearing,  No.  252,  made  on  or 
about  the  eleventh  day  of  February,  1908,  and  thereafter  duly  served  upon  the  New 
York  Central  and  Hudson  River  Railroad  Company,  ordering  and  directing  the  said 
Company  to  put  into  effect  the  service  therein  mentioned  not  later  than  the  seventeenth 
day  of  March,  1908,  and  in  and  by  said  Order  No.  311  the  said  New  York  Central  and 
Hudson  River  Railroad  Company  having  been  required  to  notify  this  Commission 
within  five  days  after  service  upon  it  of  the  said  order  whether  the  terms  of  said 
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Order  No.  311  were  accepted  and  will  be  obeyed,  and  the  said  New  York  Central  and 
Hudson  River  Railroad  Company  having,  on  the  fourteenth  day  of  March,  1908, 
applied  in  writing  to  this  Commission  for  a  re-hearing  in  respect  to  the  matters  con- 
tained in  said  order  No.  311,  and  sufficient  reason  for  said  re-hearing  being  made  to 
appear,  it  is 

Ordered,  That  said  request  for  rehearing  be,  and  the  same  hereby  is,  granted,  and 
that  said  rehearing  upon  the  matters  contained  in  said  order,  No.  311,  entered  and  filed 
on  the  sixth  day  of  March,  1908,  be  held  on  the  26th  day  of  March,  1908,  at  2:30 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned 
at  the  rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  determine  whether  said  Order  No.  311  or  any  part  thereof 
is  in  any  respect  unjust  or  unwarranted. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  New  York  Central  and  Hudson  River  Railroad 
Company  be  given  at  least  five  (5) 'days'  notice  of  such  re-hearing  by  service  upon 
it,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such 
hearing  said  company  shall  be  afforded  all  reasonable  opportunity  for  presenting 
evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Further  Ordered,  That  the  time  of  the  said  New  York  Central  and  Hudson 
River  Railroad  Company  to  comply  with  the  terms  of  Order  No.  311  be,  and  the 
same  hereby  is,  extended  until  such  time  as  the  Commission  shall  enter  an  order  upon 
the  rehearing  herein  provided  for. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Eustis  to  conduct  the  re-hearing. 

(13)  0-275 
The  Secretary  stated  that  an  answer  had  been  received  from  the  Coney  Island 

and  Brooklyn  Railroad  Company,  upon  Order  No.  275,  complaint  of  Scott  MacReynolds, 
as  to  the  ten  cent  fare  to  Coney  Island,  which  was  referred  to  Commissioner  Mc- 
CarroU. 

(14)  O-275-A 
The  Secretary  stated  that  an  answer  had  been  received  from  the  Coney  Island 

and  Brooklyn  Railroad  Company,  upon  Order  No.  275-A,  complaint  of  J.  Monheimer, 
as  to  the  ten  cent  fare  to  Coney  Island,  which  was  referred  to  Commissioner  Mc- 
CarroU. 

(15)  0-276 
The  Secretary  stated  that  answers  had  been  received  upon  Order  No.  276,  com- 
plaint of  Scott  MacReynolds,  as  to  the  ten  cent  fare  to  Coney  Island,  from  the  Brook- 
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lyn  Union  Elevated  Railroad  Company;  the  Brooklyn  Heights  Railroad  Company; 
the  Nassau  Electric  Railroad  Company;  the  Brooklyn,  Queens  Cotmty  and  Suburban 
Railroad  Company;  and  the  Coney  Island  and  Gravesend  Railway  Company,  which 
were  referred  to  Commissioner  McCarroU. 

(i6)  0-276-A 

The  Secretary  stated  that  answers  had  been  received  upon  Order  No.  276-A,  com- 
plaint of  J.  Monheimer,  as  to  the  ten  cent  fare  to  Coney  Island,  from  the  Brooklyn 
Union  Elevated  Railroad  Company;  the  Brooklyn  Heights  Railroad  Company;  the 
Nassau  Electric  Railroad  Company;  the  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company;  the  Conev  Island  and  Gravesend  Railway  Company;  the  South 
Brooklyn  Railway  Company;  and  the  Sea  Beach  Railway  Company,  which  were  re- 
ferred to  Commissioner  McCarroll. 

(17)  0-291 
The  Secretary  stated  that  a  communication  had  been  received  from  the  Inter- 
borough  Rapid  Transit  Company,  upon  final  order  No.  api  of  the  Commission,  di- 
recting the  construction  of  an  additional  stairway  at  the  subway  station  at  145th  Street 
and  Broadway,  notifying  the  Commission  that  the  terms  of  the  order  were  accepted 
and  would  be  complied  with.    The  answer  was  ordered  filed. 

(18)  0-345 
Commissioner  Bassett  moved  the  adoption  of  the  following  extension  order,  which 

was  duly  seconded: 

Extension  Order  (No.  345). 
In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Com- 
mission as  to  regulations,  practices  and 
service  of  the  Brooklyn  Union  Elevated 
Railroad  Company. 
"Additional    station   signs   and   stairways." 

An  order.  No.  156,  having  been  made  herein  on  or  about  the  sixteenth  day  of  De- 
cember, 1907,  ordering  and  directing  the  Brooklyn  Union  Elevated  Railroad  Company 
to  construct  an  additional  stairway  at  the  Gates  Avenue  station  and  at  the  Halsey 
Street  station  upon  its  Broadway  line,  on  or  before  the  tenth  day  of  April,  1908,  and 
the  said  Brooklyn  Union  Elevated  Railroad  Company  having,  on  the  eleventh  day  of 
March,  1908,  applied  in  writing  for  an  extension  bf  such  time. 

Now,  on  motion  made  and  duly  seconded,  it  is 

Ordered,  That  the  time  within  which  the  Brooklyn  Union  Elevated  Railroad  Com- 
pany shall  make  the  additions  to  stations  above  mentioned  be,  and  the  same  hereby  is, 
extended  to  and  including  the  tenth  day  of  May,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 
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<i9)  0-346 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
"was  duly  seconded: 

Hearing  Order  (No.  346). 

H.  B.  Corwin, 

Complainant, 
against 

New    York    Central    and    Hudson    River 
Railroad  Company, 

Defendant. 

•'Condition  of  tracks  and  crossings  at 
yards  at  30th  St.  on  the  West  side  of 
Tenth  Avenue." 

Upon  the  complaint  herein,  upon  which  Order  No.  284  was  issued  on  or  about  the 
twenty-first  day  of  February,  1908,  and  the  answer  of  the  New  York  Central  and  Hud- 
son River  Railroad  Company  thereto,  dated  March  6th,  1908,  it  is 

Ordered,  That  upon  the  matters  therein  a  hearing  be  had  on  the  30th  day  of 
March,  1908,  at  2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the 
same  may  be  adjourned,  at  the  rooms  of  the  Commission,  Number  154  Nassau  Street, 
Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainant  and  the  said  New  York  Central  and 
Hudson  River  Railroad  Company  be  given  at  least  ten  (lo)  days'  notice  of  such  hear- 
ing, by  service  upon  said  H.  B.  Corwin  and  upon  the  New  York  Central  and  Hudson 
River  Railroad  Company,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order, 
and  that  at  such  hearing  said  complainant  and  said  company  be  afforded  all  reasonable 
opportunity  for  presenting  evidence  and  examining  and  cross-examining  witnesses  as 
to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

The  Qiairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 

(20) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  have  been  duly 
approved  by  Commissioner  Maltbie,  as  Committee  on  Audit,  for  the  month  of  March, 
whereupon,  on  motion  duly  seconded,  it  was 
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Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment : 


Voucher 

No.                    In  Favor  of.                                                Services  or  Material.  Amount. 

830  Bion  J.  Arnold Professional  services,  account  preliminary  report  on 

subway  and  investigating  sizes  of  subways,  Bills 

Nov.  30,  1907;  Mar.  3,  1908 $3,63000 

831  William  T.  Baker Candles,  Bills  Feb.  26,  Mar.   10,  1908 xi  25 

832  Martin  B.   Brown  Co Stationery,  Printing,  &c.,  Bills  Mar.  5  (6)»  1908..  1,190  50 

833  Chambers   Printing  Co Stationery,  Printing,  &c..  Bills  Feb.  11,  14,  24  (3), 

Jan.  21,  25,   1908 28900 

834  Donchian   Brothers. Rug,  Bill  Mar.  10,  1908 8000 

835  William  E.  Davies Appraisals    of    various    properties    Brooklyn    Loop 

route,  Bill  Mar.  3,   1908 100  00 

836  Commissioner  of  Bridges....     Drawing  tables.  Bill  Mar.  4,  1908 120  00 

837  Empire  City  pavings  Bank..     Rent  231  W.  125th  St.  Mon.  of  March,  1908 83  33 

838  E.   Belcher  Hyde Maps,  Bill  Mar.  9,   1908 4500 

839  Knickerbocker  Blue  Print  Co.     Blue  prints.  Bill  Mar.  2,  1908 9  49 

840  John   Loew Professional     services    in    organizing     Bureau    of 

Franchises,  Bill  Mar.  7,  1908 604  87 

841  Legislative  Index  Pub.  Co. . .     Subscription  to  Legislative  Index  for  the  Legisla- 

ture of  1908 50  00 

842  Library    Bureau Furniture  and  sUtionery  Bills  Feb.  s   (2),  27,  29, 

Mar.  10,  1908 13570 

843  The  New  York  Edison  Co..     Lighting,  Bills  Feb.  5,  18,  1908 5  " 

844  Progressive    Age Subscription  from  Jan.  i,  to  Dec.  15,  1908 3  »• 

845  Schneider    Brothers Repairs  to    Psychrometers,  Bill  Mar.  4,   1908 760 


Total $6,354  84 

846      George  N.    Young Services  as  clerk  to  Commissioners  of  Appraisal, 

Easements   under   Joralemon   and    other   streets, 
Brooklyn  Feb.   i  to  Mar.  x,  1908 100  00 


The  following  payrolls  were  approved  by  Commissioner  McCarroll  as  Acting  Chair- 
man: 


Voucher 

No.                    In  Favor  of.                                               Services  or  Material.  AmounL 

826  Gas  Meter  Testers Week  ending  March  1 1,  1908 $312  m 

827  Inspectors  of  Masonry Week  ending  March  11,  1908 1,472  91 


Total $1,784  91 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 
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(21)  0-347 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
ivas  duly  seconded : 

Hearing  Order  (No.  347). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on    the    Question    of    Improve- 
ments in  andf  Additions  to  the   Service 
and  Equipment  of  the  Brooklyn  Heights 
Railroad    Company    in    respect    to    the 
Flatbush  Avenue  line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  27th  day  of  March,  1908,  at 
2  130  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  ad- 
journed, at  the  rooms  of  the  Commission,  at  No.  154  Nassau  Street,  Borough  of  Man- 
hattan, City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations, 
equipment,  appliances  and  service  of  the  Brooklyn  Heights  Railroad  Company  in  re- 
spect to  transportation  of  persons  in  the  First  District  are  unjust,  unreasonable,  im- 
proper or  inadequate,  and  whether  the  said  Company  runs  ears  enough  or  with  suffi- 
cient frequency,  or  possesses  or  operates  motive  power  enough  reasonably  to  accommo- 
date passenger  traffic  transported  by  it  or  offered  for  transportation  to  it,  and  if  such 
be  found  not  to  be  the  fact,  then  to  determine  whether  it  is  reasonably  necessary  to 
accommodate  and  transport  the  said  traffic  transported  or  offered  for  transportation, 
and  is  and  will  be  just,  reasonable,  proper  and  adequate  to  direct  that  the  service  of 
said  Brooklyn  Heights  Railroad  Company  on  its  Flatbush  Avenue  line  be  increased  and 
supplemented  at  the  points  and  times  and  in  the  particulars  following,  that  is  to  say : 

A. — Westbound. 

Leaving  depot  at  Avenue  "N"  and  48th  Street  and  running  at  least  as  far  west  as 
City  Hall. 

(i)  Between  6:00  and  6:30  A.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  5  to  6  cars. 

(2)  Between  6:30  and  7:00  A.  M.,  by  an  increase  of  two  cars,  or  by  an  increase 
from  9  to  II  cars. 

(3)  Between  7:00  and  7:30  A,  M.,  by  an  increase  of  two  cars,  or  by  an  increase 
of  10  to  12  cars. 

(4)  Between  7:30  and  8:00  A.  M.,  by  an  increase  of  five  cars,  or  by  an  increase 
from  II  to  16  cars. 

(5)  Between  8:00  and  8:30  A.  M.,  by  an  increase  of  six  cars,  or  by  an  increase 
from  II  to  17  cars. 

(6)  Between  8  '.30  and  9  too  A.  M.,  by  an  increase  of  three  cars,  or  by  an  increase 
from  9  to  12  cars. 

(7)  Between  9:00  and  9:30  A.  M.,  by  an  increase  of  four  cars,  or  by  an  increase 
from  8  to  12  cars. 
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(8)  Between  9:30  and  io:cx)  A.  M.,  by  an  increase  of  three  cars,  or  by  an  increase 
from  7  to  10  cars. 

(9)  Between  10  :oo  and  10 130  A.  M.,  by  an  increase  of  two  cars,  or  by  an  increase 
from  8  to  10  cars. 

(10)  Between  10:30  and  11  :oo  A.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  8  to  9  cars. 

(11)  Between  11  :oo  and  11  .-30  A.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  7  to  8  cars. 

(12)  Between  12:30  and  i  :oo  P.  M.,  by  an  increase  of  two  cars,  or  by  an  increase 
from  8  to  10  cars. 

(13)  Between  i  :oo  and  i  :30  P.  M.,  by  an  increase  of  two  cars,  or  by  an  increase 
from  7  to  9  cars. 

(14)  Between  1:30  and  2:00  P.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  8  to  9  cars. 

(15)  Between  2:00  and  2:30  P.  M..  by  an  increase  of  five  cars,  or  by  an  increase 
from  9  to  14  cars. 

(16)  Between  7:00  and  7:30  P.  M.,  by  an  increase  of  two  cars,  or  by  an  increase 
from  10  to  12  cars. 

(17)  Between  7:30  and  8:00  P.  M.,  by  an  increase  of  one  car,  or  by  an  increasr 
from  7  to  8  cars. 

B. — Eastbound. 
Leaving  City  Hall,  and  running  at  least  as  far  east  as  Vanderveer  Park  (Flatbush 
and  Nostrand  Avenues). 

(18)  Between  2:15  and  2:45  P.  M.,  by  an  increase  of  two  cars,  or  by  an  increase 
from  6  to  8  cars. 

(19)  Between  2:45  and  3:15  P.  M.,  by  an  increase  of  three  cars,  or  by  an  increase 
from  9  to  12  cars. 

(20)  Between  3:15  and  3:45  P.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  II  to  12  cars. 

(21)  Between  3:45  and  4:15  P.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  12  to  13  cars. 

(22)  Between  4:15  and  4:45  P.  M.,  by  an  increase  of  three  cars,  or  by  an  increase 
from  13  to  16  cars. 

(23)  Between  4:45  and  5:15  P.  M.,  by  an  increase  of  three  cars,  or  by  an  increase 
from  15  to  18  cars. 

(24)  Between  5  :i5  and  5 :45  P.  M.,  by  an  increase  of  three  cars,  or  by  an  increase 
from  15  to  18  cars. 

(25)  Between  5:45  and  6:15  P.  M.,  by  an  increase  of  four  cars,  or  by  an  increase 
from  14  to  18  cars. 

(26)  Between  6:15  and  6:45  P.  M.,  by  an  increase  of  five  cars,  or  by  an  increase 
from  13  to  18  cars. 
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(27)  Between  6:45  and  7:00  P.  M.,  by  an  increase  of  three  cars,  or  by  an  increase 
from  5  to  8  cars. 

(a8)  Between  10:15  and  10:45  P.  M.,  by  an  increase  of  four  cars,  or  by  an  increase 
from  6  to  10  cars. 

(29)  Between  10:45  and  11 :45  P.  M...  by  an  increase  of  two  cars,  or  by  an  increase 
from  8  to  10  cars. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made,  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Brooklyn  Heights  Railroad  Company  be  given  at 
least  nine  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy  of  this  order  and  that  at  such  hearing  said  Company  be  afforded  all 
reasonable  opportunit}'  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  take  charge  of  the  hearing. 

(22)  2125 
As  to  the  suggestion  of  Joseph  G.  Robin,  submitted  at  the  Commission's  last 

meeting,  Commissioner  Eustis  filed  a  memorandum  stating  that  this  would  involve 
the  laying  out  of  a  new  route,  and  recommending  that  the  matter  be  filed,  to  be  taken 
up  later  in  connection  with  additional  subway  routes. 

(23)  1265 
Commissioner  Eustis  presented  the  following  jeport,  of  which  a  copy  was  or- 
dered transmitted  to  the  Board  of  Aldermen: 

To  the  Public  Service  Commission  for  the  First  District: 

Gentlemen' — In  the  matter  of  the  resolution  of  the  Board  of  Aldermen  referred 
to  us  by  the  Corporation  Counsel  on  March  loth  relating  to  the  stoppage  of  work  on 
the  Broadway  Extension  of  the  subway,  and  which  was  referred  to  me  for  report,  1 
beg  to  say  that  1  have  inquired  into  the  facts  through  the  engineer's  department  and 
find  that  this  work  was  stopped  in  November  last  on  account  of  the  failure  of  the  Com- 
pany to  get  the  steel  needed  for  the  construction  of  the  231st  and  238th  Street  stations, 
and  for  the  further  reason  that  at  that  time  the  owner  of  a  part  of  the  property  in 
231st  Street  that  is  to  be  taken  in  the  widening  of  the  street  refused  to  allow  the  con- 
struction to  go  on  at  that  time  as  the  title  to  the  property  had  not  vested  in  the  city.  I  un- 
derstand that  after  the  work  stopped  this  gentleman  changed  his  mind  and  sent  word 
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through  the  Alderman  for  the  district  that  he  was  willing  to  allow  the  work  to  pro- 
ceed at  that  point,  and  as  soon  as  this  information  was  received  orders  were  given  to 
the  Rapid  Transit  Construction  Company  to  proceed  at  once  with  their  work,  which 
was  done  on  March  2nd.  They  are  now  working  four  gangs  of  riveters  and  expect 
more  to  be  at  work  in  a  few  days,  that  most  of  the  steel  work  has  been  delivered  and 
the  rest  will  be  on  hand  as  soon  as  needed,  and  the  work  will  be  pushed  rapidly  until 
the  same  is  completed,  which  the  company  expect  will  be  done  before  the  first  of 
June. 

Dated  March  17th,  1908. 

Respectfully  submitted, 
(Signed)  J.   E.  EUSTIS,  Commissioner. 

(24)  2137 
The  Secretary  presented  the  following  summary  of  accidents  during  the  month  of 
February: 

Car  collisions  203 

Persons  and  vehicles  struck  by  cars 945 

Boarding  412 

Alighting    286 

Contact  with  electricity 36 

Other  accidents 2^ 

Total  3^951 

Injuries. 
Passengers M'9 

Persons  not  passengers 462 

Employees    ^ 

2,157 

Serious  Injuries  Included  in  Above. 

Killed   ^ 

Fractured  skulls '5 

Amputated  limbs  5 

Broken  limbs *4 

Other  serious    61 

Total    139 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE  COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  March  20,  1908, 
Tribune  Building,  154  Nassau  Street, 
Borough  of  Manhattan,  City  of  New  York. 


Present— Chairman  William  R.  Willcox,  Commissioners  William  McCarroll, 
Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E    Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  March  13,  igo8, 
as  printed  in  the  City  Record  for  March  17,  1908,  was  corrected  so  as  to  change  the 
figures  "2Sth"  to  "28th"  in  the  ninth  line  from  the  bottom,  second  column,  page  3075; 
and  to  change  the  figures  ''25th"  to  "28th"  in  the  fourth  line  from  the  bottom,  first 
column,  page  3076,  and  as  so  printed  and  corrected,  was  re-approved. 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  March  17,  1908, 
as  printed  in  the  City  Record  for  March  20,  1908,  was  approved. 

(2)  2093 

The    Secretary   presented    the    following   communication    from    the    Comptroller, 

which  was  ordered  filed : 

Department  of  Finance,  City  of  New  York,  I 

March  13,  I9C^.     J 

William  R.  Willcox,  Chairman,  Public  Service  Commission: 

Sir — The  City  on  the  13th  day  of  March  acquired  title  by  purchase  to  property 
No.  402  Broome  Street,  which  is  bounded  and  described  as  follows,  for  the  use  of  the 
Public  Service  Commission: — 

All  that  certain  lot,  piece  or  parcel  of  land  with  the  buildings  thereon,  situate 
in  the  City  of  New  York,  known  as  No.  402  Broome  Street,  described  as  follows : — 

Beginning  on  the  northerly  side  of  Broome  Street  at  the  dividing  line  between 
said  house  and  the  house  and  lot  on  the  corner  of  Broome  and  Marion  Streets,  known 
as  No.  404  Broome  Street,  which  dividing  line  is  at  the  distance  of  25  feet  4  inches 
easterly  from  the  easterly  side  of  Marion  Street;  thence  running  along  said  dividing 
line  in  a  northerly  direction  parallel  or  nearly  so  to  Marion  Street  71  feet  4  inches 
(21) 

[Form  2011]  [i  M   (B)] 
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to  the  continuation  of  the  southerly  side  of  a  brick  building;  thence  along  the  said 
continuation  and  said  side  of  said  brick  building  24  feet  10  inches,  as  "far  as  the  rear 
of  said  brick  building  extends  on  said  southei;ly  side  thereof;  thence  in  a  southerly 
direction  along  the  dividing  line  between  said  house  and  lot  No.  402  Broome  Street 
and  the  house  and  lot  No.  400  Broome  Street  75  feet  3  inches  more  or  less  to  the 
northerly  side  of  Broome  Street;  thence  in  a  westerly  direction  along  said  side  of 
Broome  Street  25  feet  3  inches  more  or  less  to  the  point  or  place  of  beginning,  be 
the  said  distances  and  dimensions  more  or  less. 

The  property  is  taken  subject  to  a  lease  which  expires  May  ist,  next,  the  rent 
being  at  the  rate  of  $2,000.  The  Collector  of  City  Revenue  has  been  directed  to  collect 
the  rent  at  that  rate  until  the  first  day  of  May,  1908. 

Respectfully, 

H.  A.  METZ,  Comptroller. 

(3)  3^14 
Commissioner  Bassett  presented  a  report  of  the  Transit  Inspection  Department 

with  reference  to  the  removal  of  stairways  at  the  corner  of  Sands  and  Washington 
Streets,  Brooklyn,  as  requested  by  a  resolution  of  the  Board  of  Aldermen,  and  on 
motion,  duly  seconded,  it  was  directed  that  the  following  form  of  letter  be  trans- 
mitted to  the  Board  of  Aldermen  in  relation  thereto : 

March  19,  1908. 

Mr.  Patrick  F.  McGowan,  Pres.,  Board  of  Alderman,  City  Hall,  New  York  City: 

Dear  Sir — A  resolution  was  passed  by  the  Board  of  Aldermen  on  February  i8th, 

1908,  relative  to  removal  of  elevated  stairs  at  the  corner  of  Sands  and  Washington 

Streets,  Borough  of  Brooklyn.    Enclosed  find  a  report  thereon  made  by  our  inspection 

department.    Further  investigation  shows  that  these  stairs  will  be  useful  in  connections 

to  be  made  with  the  Sands  Street  Viaduct.     The  officials  of  the  Bridge  Departn^ent 

consider  that  it  will  be  unwise  to  have  the  stairs  taken  down.   . 

If  this  preliminary  report  is  unsatisfactory  to  the  introducer  of  the  resolution  and 

the  board  desires  that  an  issue  should  be  formed  and  testimony  taken,  please  let  the 

Commission  know  ahd  order  will  be  issued  to  the  owning  company  for  satisfaction  or 

answer. 

Yours  very  truly, 

(Signed)        WILLIAM  R.  WILLCOX,  Chairman. 

(4)  3102 
The  Secretary  presented  a  report   of  Commissioner  McCarroll,  with  regard  to 

changing  the  name  of  the  subway  station  at  Hoyt  Street,  Brooklyn,  which,  on  motion, 
duly  seconded,  was  approved.    The  report  was  as  'follows : 

Report  Regarding  IIoyt  Street  Station  of  the  Brooklyn  Subway. 
Referring  to  the  matter  of  the  designation  of  the  station  at  Hoyt  Street,  of  the 
Brooklyn  Subway,  which  was  referred  to  me  as  Committee  to  consider  the  suggestion 
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of  Messrs.  Frederick  Loeser  &  Company,  for  a  change  in  the  name  to  Hoyt-Duffield, 
I  have  to  report  having  carefully  considered  the  matter  and  made  some  enquiries  rc- 
S^arding  same. 

Duffield  Street  has  had  for  a  long  period  a  station  on  the  elevated  railroad  and  is 
well  known  to  the  traveling  public  as  being  the  most  convenient  to  reach  the  retail 
shopping  district.  Hoyt  Street  on  the  other  hand  is  not  so  marked  and,  while  a  well 
known  street,  has  not  the  significance  in  the  same  respect  that  Duffield  street  has. 

The  station  has  an  exit  on  both  of  these  streets,  so  that  it  is  entirely  proper  that 
either  or  both  names  should  be  used. 

A  good  deal  of  confusion  'has  been  caused  in  some  stations  of  the  Manhattan 
Subway  where  there  are  exits  on  two  different  streets,  as  for  instance,  in  Fulton  and 
John  Streets.  It  is  noticed  that  many  people  do  not  know  of  the  exit  at  John  Street, 
which  is  not  so  well  known  a  street  as  Fulton  Street,  and  are  often  carried  a  block 
beyond  the  one  most  convenient. 

In  view  of  these  considerations  and  of  the  further  one  that  there  are  obvious 

objections  to  using  the  name  Bridge  Street,  at  which  there  is  also  an  exit,  I  have 

to  recommend  that  the  station  be  designated  as  the  Hoyt-Duffield  Street  station. 

Respectfully  submitted, 

(Signed)        WM.  McCARROLL,  Commissioner. 
March  17,  1908. 

(S)  C-1490 

The  Secretary  presented  the  following  opinion  of  the  Counsel  to  the  Commission, 

as  to  the  power  of  the  Commission  to  order  the  installation  of  an  elevator  or  escalator 

at  tile  iSSth  Street  station  of  the  Ninth  Avenue  elevated  line,  which  was  referred  to 

Commissioner  Eustis : 

March  6,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — Referring  to  your  Secretary's  letters  of  February  nth  and  March  3rd, 
asking  whether  the  Commission  has  power  to  order  the  installation  of  an  elevator  or 
escalator  at  the  155th  Street  Elevated  Railroad  Station,  I  beg  to  advise  you  as  follows : 

Under  sections  49  and  50  of  the  Public  Service  Commissions  iLaw,  your  Commis- 
sion, whenever  existing  conditions  warrant  your  action,  may  determine  the  reasonable, 
adequate  and  proper  regulations,  practices,  equipment,  appliances  and  service,  or  your 
Commission  may  direct  improvements,  changes  or  additions  in  tracks,  terminals  or  in 
any  other  property  or  device  in  use. 

It  is  a  well  settled  rule  of  law  that  common  carriers  are  obliged  to  equip  their 
roads  witfc  all  improvements  which  are  recognized  by  railroad  engineers  as  necessary 
to  keep  the  road  up  to  the  modern  standard  of  safety  and  efficiency.  The  mere  fact 
that  escalators  and  elevators  used  in  connection  with  tlie  operation  of  elevated  rail- 
roads are  comparatively  new  and  were  not  contemplated  at  the  time  the  elevated  rail- 
road franchises  were  granted  is  not  a  sufficient  ground  for  the  conclusion  that  your 
Commission  cannot  order  their  installation. 
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The  question  is  one  of  reasonableness  and  while  the  fact  that  escalators  are  now 
in  use  at  23rd  Street,  34th  Street,  sgtli  Street,  iioth  Street  and  other  stations  on  the 
elevated  roads  and  in  the  Subway  does  not  prove  that  an  order  for  the  construction 
of  an  escalator  or  elevator  at  155th  Street  is  necessary  or  would  be  reasonable,  yet  in 
my  opinion  the  fact  that  escalators  or  elevators  are  used  on  similar  lines  where  the 
tracks  are  a  considerable  distance  above  or  below  the  street  level,  is  evidence  that 
escalators  and  elevators  are  recog^nized  features  of  modem  passenj^er  transportation 
in  New  York  City  and  I  believe  that  your  Commission  has  power  to  order  tlieir  in- 
stallation and  operation. 

An  order  issued  by  your  Commission,  compellinfj  the  erection  of  additional  struc- 
tures in  or  over  the  public  streets,  is  not  permission  or  authority  for  their  erection.  If 
additional  burdens  are  to  be  placed  on  the  street  the  company  must  secure  the  neces- 
sary consents  and  your  Commission's  order  should  contain  a  clause  requiring  the  com- 
pany to  make  and  diligently  prosecute  applications  for  the  proper  consents  to  the  addi- 
tional burden,  unless  you  are  satisfied  that  the  company  now  has  the  necessary  local 

consents. 

Respectfully  yours, 

GEO.  S.  COLEMAN,  Counsel  to  the  Commission. 

(6)  2090 

The  Secretary  presented  a  report  from  Henry  B.  Seaman,  Chief  Engineer,  setting 
forth  the  steps  that  had  been  taken  to  secure  conformity  between  the  plans  of  the 
Brooklyn  Loop  Line  now  imder  construction,  and  those  of  the  terminals  of  the  Brook- 
lyn Bridge,  the  Manhattan  Bridge  and  the  Williamsburg  Bridge,  which  wis  ordered 
filed. 

(7)  2113 
The  Secretary  referred  to  the  application  of  the  New  York  Mail  and  Newspaper 

Transportation  Company  for  permission  to  alter  the  roof  of  the  subway  between  bents 
Xos.  755  and  756,  at  124th  Street  and  Lenox  Avenue,  for  the  purpose  of  laying  two 
eight-inch  pneumatic  mail  tubes ;  and  presented  a  report  from  Henry  B.  Seaman,  Chief 
Engineer,  stating  that  the  drawing  submitted  was  satisfactory,  and  recommending  that 
permission  be  granted.  The  report  was  ordered  filed. 

(8)  .IW 
The  Secretary  presented  a  resolution  adopted  by  the  State  Civil  Service  Commission 

on  March  12,  1908,  allowing  the  employment  of  John  R.  MacNeille,  expert  accountant, 
at  a  compensation  not  to  exceed  the  sum  of  $500,  which  was  ordered  filed, 

(9)  3.!08 
The  Secretary  stated  that  the  following  letter  Had  been  transmitted  by  the  Chair- 
man to  Hon,  J.  M.  Wainwright,  Chairman  of  the  Assembly  Committee  on  Railroads 
with  regard  to  Assembly  Bills  Nos.  17,  21,  22,  24,  25,  221  and  395: 
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March  i6th,  1908. 
Hon.   J.   M.  Wainwright,  Chairman  Committee  on  Railroads,  Assembly   Chamber, 
Albany,  N.  Y.: 
Dear  Sir — Pursuant  to  your  request  of  March  5th,  1908,  we  have  carefully  con- 
sidered Assembly  Bills  Nos.  17,  21,  22,  24,  25,  221  and  395,  which  you  submitted  to  the 
Commission. 

Int  No.  17  Assembly,  Mr.  Gluck,  requires  that  all  cars  or  trains  in  the  city  of 
New  York  should  operate  at  intervals  of  not  more  than  fifteen  minutes  during  the 
t^wenty-four  hours  of  each  day.  No  rule  such  as  this  caii  with  fairness  be  applied 
to  the  different  lines  in  this  city.  Some  suburban  lines  may  properly  be  operated  at 
longer  intervals  than  the  lines  in  crowded  lc>calities.  As  a  different  headway  rule 
should  apply  to  different  lines  by  reason  of  locality  and  amount  of  patronage,  it 
would  seem  proper  that  this  subject  should  not  be  made  the  subject  of  legislation. 

Int.  No.  24  Assembly,  Mr.  Gliick,  provides  that  a  guard  on  the  rear  platform  of 
all  street  railroad  cars  within  the  counties  of  Kings  and  New  York  be  maintained 
during  the  rush  hours.  This  requirement  would  mean  that  each  street  car  in  these 
two  counties  during  the  rush  hours  should  be  manned  by  three  employes  instead  of 
two.  as  is  now  the  case.  The  bill  fixes  6:00  A.  M.  to  9:00  A.  M.  as  the  morning  rush 
period 'and  5:00  P.  M.  to  8:00  P.  M.  as  the  evening  rush  period.  Our  investigations 
have  shown  that  different  parts  of  the  city  have  different  rush  hours.  For  instance, 
the  morning  rush  hour  in  some  localities  will  occur  between  5  :oo  and  6  :oo,  and  in 
the  same  locality  there  will  be  little  travel  between  8:00  and  9:00.  In  some  other 
locality  there  may  be  practically  no  travel  between  5  :oo  and  6  :oo  A.  M.,  but  the  rush 
hour  occurs  between  8:00  and  9:00  A.  M.  The  provision  of  this  bill  would  require 
an  unnecessary  car  crew  in  many  parts  of  the  city  both  morning  and  evening.  It 
would  seem  to  the  Commission  that  a  general  rule  on  this  subject  would  be  improper 
and  oppressive.  It  may  be  found  that  on  certain  congested  lines,  such  as  the  Man- 
hattan crosstown  lines,  some  method  like  that  outlined  in  this  bill  will  be  proper. 
The  cars  known  as  pay-as-you-enter  cars  have  been  introduced  in  Buffalo  and  are 
about  to  be  introduced  in  Manhattan.  These  cars  are  a  rational  compliance  with  the 
demand  expressed  by  this  bill.  If  they  prove  successful  and  gradually  take  the  place 
of  the  present  form  of  car  the  object  sought  to  be  attained  by  this  bill  will  be  reached 
without  legislation. 

Int.  No.  21  Assembly,  Mr.  Gliick,  provides  for  guard  rails  on  elevated  railroad 
stations  in  the  Borough  of  Brooklyn  to  keep  passengers  from  falling  off  the  platform 
to  the  track.  The  observations  of  the  Commission  since  its  inception  point  to  the 
undesirability  of  such  a  step.  The  accident  schedules  of  the  Commission  do  not  show 
that  the  lack  of  guard  fences  is  a  cause  of  accidents.  Train  movement  would  be  made 
slower  by  reason  of  slow  stops  to  adjust  gates  to  the  openings  in  the  fence.  There 
are  special  instances  where  such  guard  fences  are  desirable  and  they  should  be 
treated  by  orders  of  the  Commission  as  the  occasions  arise.     If  the  Legislature  should 
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consider  that  guard  rails  are  necessary  on  all  elevated  platforms  the  law  should 
be  general  and  apply  to  the  whole  state.  The  proper  function  of  the  Commission  in 
that  case  would  be  to  have  a  hearing,  if  requested  so  to  do  by  the  Legislature,  and 
report  either  facts  or  opinions  to  the  Legislature  for  its  assistance  in  framing  such  a 
statute. 

Int.  No.  22  Assembly,  Mr.  Gluck,  requires  every  railroad  passenger  car  to  carry 
a  medical  and  surgical  chest  containing  bandages,  &c.  We  infer  that  it  relates  to 
steam  railroads  and  not  to  street  railroads.  As  the  requirement  if  deemed  wise  would 
plainly  apply  to  all  cars  of  a  certain  class  within  the  state  it  would  seem  proper  to  the 
Commission  that  it  should  be  made  the  subject  of  a  general  law.  The  function  of  the 
Commission  irt  this  regard  would  be  to  report  to  the  Legislature  on  the  practicability 
of  keeping  medicine  and  medical  appliances  constantly  on  hand  in  such  chests  and  a 
tabulation  of  actual  accidents  where  such  appliances  close  at  hand  would  have  been 
helpful.  This  for  the  purpose  of  assisting  the  Legislature  in  framing  proper  legisla- 
tion. 

Int.  No.  25  Assembly,  Mr.  Gluck,  requires  toilet  rooms  containing  water  closets 
in  every  railroad  station  in  the  Borough  of  Brooklyn.  The  need  of  toilet  rooms 
varies  according  to  the  location  and  use  of  elevated  stations.  Stations  at  junctions 
where  passengers  transfer  and  in  the  downtown  localities,  especially  in  the  shopping 
districts,  should  have  toilets.  Many  stations  in  residential  districts  where  there  is 
substantially  no  waiting,  excepting  by  people  who  have  just  left  their  homes,  have  no 
need  of  toilets,  and  it  might  be  claimed  that  they  were  more  of  a  drawback  in  such 
localities  than  they  were  a  benefit.  It  would  seem  proper  that  this  subject  should  be 
left  to  the  Commission  to  investigate  the  needs  of  each  station  upon  complaint  made. 

Int.  No.  218  Assembly,  Mr.  Gluck,  provides  for  two  motormen  on  every  elevated 
or  subway  passenger  car  in  Brooklyn,  Manhattan  or  the  Bronx.  The  Commission 
is  collating  material  on  this  subject  and  preserving  tabulations  of  all  accidents  that 
occur  by  reason  of  one  motorman  instead  of  two.  This  subject  has  been  studied  in 
connection  with  the  operation  of  trains  in  the  subway  and  is  related  to  the  use  of 
block  signals  and  automatic  stop  devices.  It  is  already  apparent  that  some  roads 
not  having  automatic  stop  devices  attached  to  the  track  might  more  properly  require 
two  motormen  than  roads  that  had  such  devices.  It  is  claimed  that  on  the  subway 
and  all  elevated  lines,  if  the  motorman  should  be  stricken  while  on  duty  the  lever 
would  automatically  swing  back  and  stop  the  train.  If,  in  addition  to  this  pre- 
caution, a  track  automatic  stop  is  used  in  connection  with  the  block  signal  system, 
there  would  be  no  need  of  two  men  in  the  box.  In  other  words,  two  men  may 
prove  to  be  needed  on  some  roads  and  not  needed  on  others.  Our  opinion  is  that 
this  subject  can  properly  be  left  to  the  Commission. 

Yours  very  truly, 
(Signed)  WM.  R.  WILLCOX,  Chairman. 
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Cio)  0-348 

G>inniissioner  Eustis  presentecj  the  following  order: 

Complaint  Order  (No.  348). 

W.  F.  Vulz,  Complainant, 

against 

New  York  Central  and  Hudson  River  Rail- 
road Company,  Defendant. 

Order  No.  348,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  excess 
charge  upon  payment  of  cash  fare  upon  the  Harlem  Division  within  the  City  limits, 
'was  approved,  coiifirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(11)  0-349 
The  Secretary  presented  the  following  order: 

Discontinuance  Order  (No.  349)- 

J.  Irving  Bums,  Complainant, 

against  \ 

Interborough  Rapid  Transit  Company,  De- 
fendant. 

Order  No.  349,  discontinuing  proceedings  upon  Complaint  Order  No.  306,  as  to  the 
inconvenient  location  of  the  ticket  box  at  the  Kingsbridge  Subway  station,  said  com- 
plaint having  been  satisfied,  was  approved,  confirmed  and  ordered  filed  in  the  office 
of  the  Commission. 

(12)  O-319 

The  Secretary  presented  the  following  order: 

Tariff  Order  (No.  319). 
Order  No.  319,  permitting  the  Baltimore  and   Ohio  Railroad  Company  to  put 
into  eflFect,  ten  (10)  days  after  filing  with  the  (Commission  and  publication  at  stations. 
Official  Classification  No.  31  and  Supplements  i,  2,  and  3  thereto,  was  approved,  con- 
finned  and  ordered  filed  in  the  office  of  the  Commission. 

(13)  0-320 
The  Secretary  presented  the  following  order : 

Tariff  Order  (No.  320). 
Order  No.  320,  authorizing  the  New  York  Central  and  Hudson  River  Railroad 
Company,  and  any  other  carrier  within  the  jurisdiction  of  this  Commission,  to  put 
into  effect,  within  15  days  after  filing  with  this  Commission,  and  publication  at 
stations,  Supplement  No.  5  to  Official  Classification  No.  31,  was  approved,  confirmed 
and  ordered  filed  in  the  office  of  the  Commission. 
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(i8)  0352 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order  (No.  352). 

Scott  MacReynolds, 

Complainant, 
ag^st 
Coney  Island  and  Brooklyn  Railroad  Com- 
ply* ,.  .     ^ 

Defendant. 

"Ten  cent  fare  to  Coney  Island." 

Upon  the  complaint  herein,  upon  which  Order  No.  275  was  issued  on  or  about  the 
2 1st  day  of  February,  1908,  and  the  answer  of  the  Coney  Island  and  Brooklyn  Railroad 
Company  thereto,  verified  the  fourteenth  day  of  March,  1908,  it  is 

Ordered,  That  upon  the  matters  contained  therein  a  hearing  be  had  on  the  26th 
day  of  March,  1908,  at  2  .-30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  Number  154  Nassau 
Street,  Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainant  and  the  said  Coney  Island  and 
Brooklyn  Railroad  Company  be  given  at  least  five  (5)  days'  notice  of  such  hearing,  by 
service  upon  said  Scott  MacReynolds,  224  Seventy-eighth  Street,  Brooklyn,  New  York, 
.and  upon  the  said  Coney  Island  and  Brooklyn  Railroad  Company,  either  personally  or 
.by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  complainant 
.and  said  company  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and 
examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Conmiissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 

'(19)  0-353 

Commissioner  McCarroll   moved   the   adoption   of  the   following  hearing  order, 

>which  was  duly  seconded: 

Hearing  Order  (No.  353). 

Scott  MacReynolds, 

Complainant, 
against 
Broolclyn  Union  Elevated  Railroad  Com- 
pany, Brooklyn  Heights  Railroad  Com- 
pany, Nassau  Electric  Railroad  Com- 
pany, Brooklyn,  Queens  Co.  &  Suburban 
Railroad  Company,  Coney  Island  and 
Gravesend  Railway  Company, 

Defendants. 

Upon  the  complaint  herein,  upon  which  Order  No.  276  was  issued  on  or  about 
the  21  St  day  of  February,  1908,  and  the  answers  of  the  Bklyn.  Union  Elev.  RR.  Co., 
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Bklyn.  Hts.  RR.  Co.,  Nassau  Elec.  RR.  Co.,  Bklyn.,  Queens  Co.  &  Suburban  RR-  Co., 
and  the  Coney  Island  &  Gravesend  Ry.  Co.  verified  on  the  i6th  day  of  March,  1908, 
it  is 

Ordered,  That  upon  the  matters  therein  a  hearing  be  had  on  the  twenty-sixth 
<Iay  of  March,  1908,  at  2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to 
^which  the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  Number  154 
Nassau  Street,  Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainant  and  the  said  Brooklyn  Union  Elev. 
RR.  Co.,  Bklyn.  Hts.  RR.  Co.,  Nassau  Elec.  RR.  Co.,  Bklyn.,  Queens  Co.  &  Suburban 
RR.  Co.,  and  the  Coney  Island  and  Gravesend  Ry.  Co.,  be  given  at  least  five  (s) 
days'  notice  of  such  hearing,  by  service  upon  said  Scott  MacReynolds,  and  upon 
each  of  said  companies,  either  personally  or  by  mail,  of  a  certified  copy  of  this 
order,  and  that  at  such  hearing  said  complainant  and  said  companies  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
mritnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  McCarroll  to  conduct  the  hearing. 

(20)  0-354 

Commissioner  McCarroll  moved  the  adoption  of  the  following  re-hearing  order, 
which  was  duly  seconded: 

Rehearing  Order  (No.  354)- 

In  the  Matter 
of 
The  hearing  on  the  Motion  of  the  Com- 
mission on  the  question  of  improvement 
in  and  addition  to  the  Service  and  Equip- 
ment of  the  Richmond  Light  and  Rail- 
road Company. 

Matter  of  Rehearing  on  Matters  contained 
in  Order  No.  185,  entered  January  4. 
1908. 

An  order  having  been  made  and  filed  herein  on  January  ^th,  1908,  No.  185, 
under  and  pursuant  to  an  order  for  hearing  made  November  11,  1907,  No.  75,  and 
thereafter  having  been  duly  served  upon  the  Richmond  Light  and  Railroad  Company, 
the  same  to  take  effect  immediately,  and  in  and  by  said  order  the  said  Richmond  Light 
and  Railroad  Company  having  been  required  to  notify  this  Commission  before  Janu- 
ary 10,  1908,  whether  the  terms  of  said  order  No.  185  are  accepted  and  will  be  obeyed, 
and  the  said  Richmond  Light  and  Railroad  Company  having,  on  March  12,  1908,  applied 
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to  this  Commission  for  a  rehearing  in  respect  to  some  of  the  matters  contained  m 
said  Order  No.  185,  and  sufficient  reason  for  said  rehearing  being  made  to  appear, 

Ordered,  That  the  said  request  for  a  rehearing  be  granted  and  that  such  rehearing 
upon  the  matters  contained  in  said  Order  No.  185,  entered  and  filed  on  January  #1 
1908,  be  held  on  the''  2Sth  day  of  March,  1908,  at  12.30  o'clock  in  the  afternoon,  or  at 
any  time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Com- 
mission, No.  154  Nassau  street.  Borough  of  Manhattan,  City  and  State  of  New  York, 
to  determine  after  such  rehearing  and  after  consideration  of  thq  facts,  including  those 
arising  since  the  making  of  Order  No.  185.  whether  the  original  Order  No.  185  or  any 
part  thereof  is  in  any  respect  unjust  or  unwarranted  and  whether  the  said  Order  No. 
18s  should,  in  any  respects,  be  abrogated,  changed  or  modified,  and  if  any  such 
abrogation,  changes  or  modifications  are  found  to  be  such  as  ought  to  be  made,  then 
to  determine  the  nature  and  extent  of  such  changes  or  modifications  of  the  said  order 
and  to  determine  the  time  of  taking  effect  of  the  order  as  changed  or  modified. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Richmond  I,^ight  and  Railroad  Company  be  given 
at  least  three  days'  notice  of  such  rehearing  by  service  upon  it,  either  personally  or 
by  mail,  of  a  certified  copy  of  this  order  and  that  at  such  hearing  the  said  company 
shall  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining 
and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  McCarroll  to  conduct  the  rehearing. 

(21)  0-355 

Commissioner  McCarroll  moved  the  adoption  of  the  following  re-hearing  order, 
which  was  duly  seconded:  / 

Rehearing  Order  (No.  355). 
In  the  Matter 
of 
The  hearing  on  the  Motion  of  the  Com- 
mission on  the  question  of  improvement 
in  and  addition  to  the  Service  and  Equip- 
ment of  the  Staten  Island  Midland  Rail- 
way Company. 
Matter  of  Rehearing  on  Matters  contained 
in   Order    No.    186,   entered   January  4. 
1908. 

An  order  having  been  made  and  filed  herein  on  January  4,  1908,  No.  186, 
under  and  pursuant  to  an  order  for  hearing  made  November  11,  1907,  No.  76,  and 
thereafter  having  been  duly  serv^ed  upon  the  Staten  Island  Midland  Railway  Com- 
pany, the  same  to  take  effect  immediately,  and  in  and  by  said  order  the  said  Staten 
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Island  Midland  Railway  Company  having  been  required  to  notify  this  Commission 
before  January  lo,  1908,  whether  the  terms  of  said  Order  No.  186  are  accepted  and 
^irill  be  obeyed,  and  the  said  Staten  Island  Midland  Railway  Company  having,  on 
March  12,  1908,  applied  to  this  Commission  for  a  rehearing  in  respect  to  some  of  the 
matters  contained  in  said  Order  No.  186.  and  sufficient  reason  for  said  rehearing 
being  made  to  appear. 

Ordered,  That  the  said  request  for  a  rehearing  be  granted  and  that  such  rehearing 
upon  the  matters  contained  in  said  Order  No.  186,  entered  and  filed  on  January  4, 
igo8,  be  held  on  the  2Sth  day  of  March.  1908,  at  12.30  o'clock  in  the  afternoon,  or  at 
any  time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Com- 
mission, No.  154  Nassau  street.  Borough  of  Manhattan,  City  and  State  of  New  York, 
to  determine  after  such  rehearing  and  after  consideration  of  the  facts,  including  those 
arising  since  the  making  of  Order  No.  186,  whether  the  original  Order  No.  186  or  any 
part  thereof  is  in  any  respect  unjust  or  unwarranted  and  whether  the  said  Order  No. 
186  should,  in  any  respects,  be  abrogated,  changed  or  modified,  and  if  any  such 
abrogation,  changes  or  modifications  are  found  to  be  such"  as  ought  to  be  made,  then 
to  determine  the  nature  and  extent  of  such  changes  or  modifications  of  the  said  order 
and  to  determine  the  time  of  taking  effect  of  the  order  as  changed  or  modified. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Staten  Island  Midland  Railway  Company  be  given 
at  least  three  days*  notice  of  such  rehearing  by  service  upon  it,  either  personally  or 
by  mail,  of  a  certified  copy  of  this  order  and  that  at  such  hearing  the  said  company 
shall  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining 
and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  McCarroll  to  conduct  the  rehearing. 

<22)  0-356 

The  Secretary  presented  the  following  order: 

Extension  Order  (No.  356). 

Bird     S.     Coler,     President,     Borough    of 
Brooklyn, 

Complainant, 
against 
Nassau  Electric  Railroad  Company, 
Defendant. 

Order  No.  356,  extending  the  time  within  which  the  Defendant  may  answer  Final 
Order  No.  316,  as  to  repairs  on  Farragut  Road,  to  and  including  March  24,  1908,  was 
approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 
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(23)  0-357 
The  Secretary  presented  the  following  order: 

Extension  Order  (No.  357). 

Bird    S.    Colcr,    President,    BorouRh    of 
Brooklyn, 

Complainant, 
against 

Brooklyn  City  Railroad  Company,  Brooklyn 
Heights  Railroad  Company,  Nassau  Elec- 
tric Railroad  Company, 

Defendants. 

Order  No.  357.  extending  the  time  within  which  the  Defendant  may  answer  Final 
Order  No.  318,  as  to  repairs  on  Nassau  avenue.  Franklin  street,  etc.,  to  and  including 
March  24,  1908,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Com- 
mission. 

(24)  0-j# 
Commissioner  Eustis  presented  the  following  order : 

Complaint  Order  (No.  358). 

Jared   J.   Chambers, 

Complainant, 
against 

Brooklyn  Union  Elevated  Railroad  Com- 

Defendant. 
Order  No.  358,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  an  addi- 
tional stairway  at  Marcy  Avenue  station  on  Broadway  route,  was  approved,  confirmed 
and  ordered  filed  in  the  office  of  the  Commission. 

(25)  0-359 
Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  whicb 

was  dulv  seconded: 

Hearing  Order. (No.  359). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on   the   Question   of    Improve- 
ments in  and  Additions  to  the  Service 
and     Transportation    Facilities    of    the 
South  Brooklyn  Railway  Company. 
Extension  of  Short  Line  Service  to  Park- 
ville  Station. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  ist  day  of  April,  1908^  at  2:30  o'clock  in 
the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  at  Number  154  Nassau  Street,  Borough  of  Manhattan, 


677 

City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices 
and  services  of  the  South  Brooklyn  Railway  Company,  in  respect  to  transportation 
of  persons  in  the  First  District,  are  unjust,  unreasonable,  improper  or  inadequate,  and 
whether  said  Company  does  not  run  trains  enough  or  cars  enough  or  with  sufficient 
frequency,  reasonably  to  accommodate  passenger  traffic  transported  by  it,  or  offered 
for  transportation  to  it,  and  if  such  be  found  to  be  the  fact,  then  to  determine  whether 
it  is  reasonably  necessary  to  accommodate  and  transport  the  said  traffic  transported  or 
offered  for  transportationi  and  is  and  will  be  just,  reasonable,  proper  and  adequate 
to  direct  that  the  service  of  said  South  Brooklyn  Railway  Company  be  increased  and 
supplemented  at  the  points  and  times  and  in  the  particulars  following,  that  is  to  say : — 

That  the  said  South  Brooklyn  Railway  Company  cause  all  trains  now  operated 
on  the  short  line  service  between  Sands  Street  and  Kensington  Station  to  be  operated 
beyond  Kensington  Station  to  and  as  far  as  Farkville  Station. 

And  if  such  change,  addition  and  improvement  be  found  to  be  such  as  ought  to^ 
be  made  as  aforesaid,  then  to  determine  the  details  of  such  change,  addition  and  im- 
provement and  to  determine  what  period  would  be  a  reasonable  time  within  which  the 
same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  South  Brooklyn  Railway  Company  be  given  at  least 
ten  days'  notice  of  such  hearing,  by  service  upon  it,  either  personally  or  by  mail,  of  a 
certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  afforded  all 
reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 

(26)  1810 

Commissioner  Maltbie  stated  that  the  Commission  had  on  March  19th,  at  2:30, 
given  John  R.  Owens,  a  gas  meter  tester,  an  opportunity  to  explain  or  to  make  a 
statement  as  to  charges  duly  served  upon  him  of  absence  without  leave,  and  that 
after  listening  to  his  explanation  and  asking  him  with  regard  thereto,  the  Commission 
had  determined  to  recommend  that  he  be  discharged  for  absence  without  leave. 

Thereupon,  motion  was  made,  and  duly  carried,  that  John  R.  Owens  be  discharged 
for  absence  without  leave  and  that  all  of  the  papers  in  the  matter,  including  a  tran- 
script of  the  meeting  of  the  Commission  at  which  he  made  his  explanation,  and  the 
testimony,  be  filed  in  the  office  of  the  Commission. 
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(27)  0-360 

Commissioner  McCarroll  moved  the  adoption  of  the  following  hearing  order, 
which  was  duly  seconded : 

Hearing  Order  (No.  360). 

In  the  Matter 

of 

The  hearing  on  the  motion  of  the  Commis- 
sion on  the  Question  of  Improvements  in 
and  Additions  to  the  Service  and  Equip- 
ment of  the  Nassau  Electric  Railroad 
Company,  in  respect  to  the  Seventh  Ave- 
nue Line  and  in  respect  to  the  Flatbush- 
Seventh  Avenue  Line. 

It  is  hereby  ordered  that  a  hearing  be  had  on  the  9th  day  of  April,  1908,  at  2:30 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  be  adjourned,  at 

•the  rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Manhattan,  City  and 
State  of  New  York,  to  inquire  whether  the  regulations,  equipment,  appliances  and  ser- 
vice of  the  Nassau  Electric  Railroad  Company,  in  respect  to  transportation  of  persons 

'  in  the  First  District,  are  unjust,  unreasonable,  improper  and  inadequate,  and  whether 
the  said  company  runs  cars  enough  or  with  sufficient  frequency  or  possesses  or  operates 
motive  power  enough  reasonably  to  accommodate  the  passenger  traffic  transported  bj 
it  or  offered  for  transportation  to  it  and  if  such  be  found  not  to  be  the  fact,  then  to 
determine  whether  it  is  reasonably  necessary  to  accommodate  and  transport  the  said 
traffic  transported  or  offered  for  transportation  and  is  and  will  be  just,  reasonable, 
proper  and  adequate  to  direct  that  the  service  of  the  said  Nassau  Electric  Railroad 
Company  on  its  Seventh  Avenue  Line  and  on  its  Flatbush-Seventh  Avenue  Line  be 
increased  and  supplemented  at  the  points  and  times  and  in  the  particulars  following; 
that  is  to  say: 

As  to  Seventh  Avenue  Line. 

(a)   Westbound,  leaving  Seventh  Avenue  and  20th  Street. 

(1)  Between  6:15  and  6:45  A.  M.  by  an  increase  of  one  cai*  in  the  New  York 
Service,  making  a  total  of  8  cars  to  New  York. 

(2)  Between  6:45  and  7:15  A.  M.  by  an  mcrease  of  2  cars  in  the  New  York  Ser- 
vice, making  a  total  of  10  cars  to  New  York  and  one  car  to  South  Ferry. 

(3)  Between  7 -15  and  7:45  A.  M.  by  an  increase  of  3  cars  in  New  York  service 
and  one  car  in  the  South  Ferry  service,  making  a  total  of  10  cars  to  New  York  and  2 
cars  to  South  Ferry. 

(4)  Between  7:45  and  8:15  A.  M.  by  an  increase  of  4  cars  in  the  New  York  ser- 
vice and  2  ,cars  in  the  South  Ferry  service,  making  a  total  of  10  cars  to  New  York 
and  4  cars  to  South  Ferry. 

(5)  Between  8:15  and  8:45  A.  M.  by  an  increase  of  3  cars  to  the  New  York  ser- 
vice and  2  cars  to  die  South  Ferry  service,  making  a  total  service  of  10  cars  to  New 
York  and  4  cars  to  South  Ferry. 
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(6)  Between  8:45  and  9:15  A.  M.  by  an  increase  of  3  cars  to  New  York  service, 
making  a  total  of  9  cars  to  New  York. 

(7)  Between  9:15  and  9:45  A.  M.  by  an  increase  of  3  cars  to  the  Niew  York  ser- 
vice, making  a  total  service  of  8  cars  to  New  York. 

(8)  Between  9:45  and  10:15  A.  M.  by  an  increase  of  one  car  to  New  York  ser- 
vice, making  a  total  service  of  4  cars  to  New  York. 

(b)  Eastbound,  leaving  New  York  to  Seventh  Avenue  and  20th  Street 

(9)  Between  3  :oo  and  3 130  P.  M.  by  an  increase  of  one  car  or  by  an  increase  of 
from  5  to  6  cars. 

(10)  Between  3:30  and  4:00  P.  M.  by  an  increase  of  one  car  or  by  an  increase 
from  5  to  6  cars. 

(11)  Between  4:00  and  4:30  P.  M.  by  an  increase  of  one  car  or  by  an  increase 
from  8  to  9  cars. 

(12)  Between  4:30  and  5:00  P.  M.  by  an  increase  of  2  cars  or  by  an  increase 
from  8  to  10  cars. 

(13)  Between  5:00  and  5:30  P.  M.  by  an  increase  of  2  cars  or  by  an  increase 
from  8  to  10  cars. 

( 14)  Between  5 130  and  6  :oo  P.  M.  by  an  increase  of  2  cars  or  by  an  increase  from 
8  to  ID  cars. 

(15)  Between  6:00  and  6:30  P.  M.  no  increase;  ten  cars  were  operated. 

(16)  Between  9:30  and  10:00  P.  M.  by  an  increase  of  one  car  or  by  an  increase 
from  3  to  4  cars^ 

(17)  Between  10:00  and  10:30  P.  M.  by  an  increase  of  one  car  or  by  an  increase 
from  3  to  4  cars. 

(18)  Between  10:30  and  11  :oo  P.  M.  by  an  increase  of  one  car  or  by  an  increase 
from  4  to  5  cars. 

{19)     Between  11  :oo  and  11 :30  P.  M.  by  an  increase  of  one  car  or  by  an  increase 
from  2  to.  3  cars. 

(c)  Eastbound,  leaving  South  Ferry  to  Seventh  Avenue  and  20th  Street. 

(20)  Between  4:45  and  5:15  P.  M.  by  an  increase  of  2  cars  or  by  an  increase 
from  2  to  4  cars. 

(21)  Between  5:15  and  5:45  P.  M.  by  an  increase  of  4  cars  or  by  an  increase 
from  3  to  7  cars. 

(22)  Between  5:45  and  6:15  P.  M.  by  an  increase  of  4  cars  or  by  an  increase  from 
3  to  7  cars. 

(23)  Between  6:15  and  6:45  P.  M.  by  an  increase  of  3  cars  or  by  an  increase 

from  2  to  5  cars. 

As  to  F laf bush-Seventh  Avenue  Line. 

(d>   Westbound,  leaving  Seventh  Avenue  and  20th  Street, 
(i)     Between  6:45  and  7:15  A.  M.  by  an  increase  of  one  car  in  the  Fulton  Ferry 
service,  making  a  total  service  of  7  cars,  i.  e.,  3  to  Fulton  Ferry  and  4  to  City  Hall. 
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(2)  Between  7:15  and  7:45  A.  M.  by  an  increase  of  one  car  in  the  Fulton  Fcny 
service,  and  2  cars  in  the  City  Hall  service,  makinj?  a  total  service  of  9  cars,  i.  e.,  3  to 
Fulton  Ferry  and  6  to  City  Hall. 

(3)  Between  7:45  and  8:15  A.  M.  by  an  increase  of  one  car  in  the  Fulton  Ferry 
service  and  3  cars  in  the  City  Hall  service,  making  a  total  service  of  12  cars,  i.  &,  4 
to  Fulton  Ferry  and  8  to  City  Hall. 

(4)  Between  8:15  and  8:45  A.  M.  by  an  increase  of  2  cars  in  the  Fulton  Ferry 
service  and  4  cars  in  the  City  Hall  service,  makinpf  a  total  service  of  12  cars,  i.  c,  4  to 
Fulton  Ferry  and  8  to  City  Hall. 

(5)  Between  8:45  and  9:15  A.  M.  by  an  increase  of  2  cars  in  the  City  Hall  ser- 
vice, making  a  total  service  of  10  cars.  i.  e.,  4  to  Fulton  Ferry  and  6  to  Gty  HalL 

(6)  Between  9:15  and  9:45  A.  M.  by  an  increase  of  one  car  in  the  Fulton  Ferry 
service  and  2  cars  in  the  City  Hall  service,  making  a  total  service  of  8  cars,  i.  e.,  4  to 
Fulton  Ferry  and  4  to  City  Hall. 

(7)  Between  9:45  and  10:15  A.  M.  by  an  increase  of  4  cars  in  the  City  Hall  ser- 
vice, making  a  total  service  of  9  cars,  i.  e..  4  to  Fulton  Ferry  and  5  to  City  Hall. 

(8)  Between  10:15  and  10:45  A.  M.  by  an  increase  of  3  cars  in  the  City  Hall 
service,  making  a  total  service  of  7  cars,  i.  e.,  4  cars  to  Fulton  Ferry  and  3  cars  to 
City  Hall. 

(9)  Between  10:45  and  11:15  A.  M.  by  an  increase  of  3  cars  in  the  City  Hall 
service  making  a  total  of  7  cars,  i.  e.,  4  to  Fulton  Ferry  and  3  to  Qty  Hall. 

(10)  Between  11:15  and  11:45  A.  M.  by  an  increase  of  one  car  in  the  City  Hall 
service,  making  a  total  service  of  5  cars,  i.  e.,  4  to  Fulton  Ferry  and  one  to  City  Hall. 

(11)  Between  12:45  and  1:15  P.  M.  by  an  increase  of  2  cars  in  the  City  Hall 
service,  making  a  total  service  of  6  cars,  i.  e.,  4  to  Fulton  Ferry  and  2  to  City  HalL 

(12)  Between  i  :i5  and  i  :45^  P.  M.  by  an  increase  of  3  cars  in  the  Gty  Hall  sc^ 
vice,  making  a  total  service  of  8  cars,  i.  e.,  5  to  Fulton  Ferry  and  3  to  City  Hall. 

(13)  Between  i  :45  and  2:15  P.  M.  by  an  increase  of  2  cars  in  the  City  Hall  ser- 
vice, ihaking  a  total  service  of  7  cars,  i.  e.,  5  to  Fulton  Ferry  and  2  to  Gty  Hall. 

(14)  Between  2:15  and  2:45  P.  M.  by  an  increase  of  3  cars  in  the  Gty  Hall  ser- 
vice, making  a  total  service  of  8  cars,  i.  e.,  5  to  Fulton  Ferry  and  3  to  City  Hall. 

(r5)  Between  2:45  and  3:15  P.  M.  by  an  increase  of  3  cars  in  the  City  Hall  ser- 
vice, making  a  total  service  of  8  cars,  i.  e.,  5  to  Fulton  Ferry  and  3  to  City  Hall. 

(16)  Between  7:iS  and  7:45  P.  M.  by  an  increase  of  5  cars  in  the  City  Hall  ser- 
vice, making  a  total  service  of  14  cars,  i.  e.,  5  to  Fulton  Ferry  and  9  to  Gty  Hall. 

(17)  Between  7:45  and  8:15  P.  M.  by  an  increase  of  3  cars  in  the  City  Hall 
service,  making  a  total  service  of  6  cars,  i.  e.,  3  cars  to  Fulton  Ferry  and  3  cars  to 
City  Hall. 

(e)  Eastbound,  leaving  City  Hall  to  Seventh  Avenue  and  20th  Street 

(18)  Between  10:45  and  11  :i5  A.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  4  to  5  cars. 
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(19)  Between  11:15  and  11:45  A.  M.  by  an  increase  of  2  cars,  or  by  an  increase 
from  4  to  6  cars. 

(20)  Between  11:45  A.  M.  and  12:15  P.  M.  by  an  increase  of  2  cars  or  by  an 
increase  from  5  to  7  cars. 

(21)  Between  12:15  and  12:45  P-  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  6  to  7  cars. 

(22)  Between  12:45  and  i  :i5  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  6  to  7  cars. 

{23)     Between  i  :i5  and  i  :45  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  5  to  6  cars. 

(24)  Between  1:45  and  2:15  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  5  to  6  cars. 

(25)  Between  2:15  and  2:45  P.  M.  by  an  increase  of  2  cars,  or  by  an  increase 
from  5  to  7  cars. 

(26)  Between  2:45  and  3:15  P.  M.  by  an  increase  of  3  cars,  or  by  an  increase 
from  4  to  7  cars. 

(27)  Between  3:15  and  3:45  P.  M.  by  an  increase  of  3  cars,  or  by  an  increase 
from  6  to  9  cars. 

(28)  Between  3:45  and  4:15  P.  M.  by  an  increase  of  2  cars,  or  by  an  increase 
from  8  to  10  cars. 

(29}     Between  4:15  and  4:45  P.  M.  by  an  increase  of  3  cars,  or  by  an  increase 
from  8  to  II  cars. 

(30)  Between  4:45  and  5:15  P.  M.  by  an  increase  of  4  cars,  or  by  an  increase 
from  8  to  12  cars. 

(31)  Between  5:15  and  5:45  P.  M.  by  an  increase  of  3  cars,  or  by  an  increase 
from  9  to  12  cars. 

(32)  Between  5:45  and  6:15  P.  M.  by  no  increases;  12  cars  were  operated. 

(33)  Between  6:15  and  6:45  by  an  increase  of  2  cars,  or  by  an  increase  from  10 
to  12  cars. 

(34)  Between  6:45  and  7:i5  P-  M.  by  an  increase  of  2  cars,  or  by  an  increase 
from  9  to  II  cars. 

(35)  Between  9:15  and  9:45  P-  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  3  to  4  cars. 

(36)  Between  9:45  and  10:15  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  3  to  4  cars. 

(37)  Between  10:15  and  10:45  P.  M.  by  an  increase  of  4  cars,  or  by  an  increase 
from  4  to  8  cars. 

(38)  Between  10:45  and  11:15  P-  M.  by  an  increase  of  4  cars,  or  by  an  increase 
from  4  to  8  cars. 

(39)  Between  11:15  and  11:45  P.  M.  by  an  increase  of  4  cars,  or  by  an  increase 
from  4  to  8  cars. 
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And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made,  as  aforesaid,  then  to  determine  what  period  will  be  reasonable  time  within 
which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Nassau  Electric  Railroad  Company  be  given  it 
least  10  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy. of  this  order  and  that  at  such  hearing  said  Company  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
\yitnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett.  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  McCarroll  to  conduct  the  hearing. 


TRAVIS  H.  WHITNEY,  Secretaby. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  March  24,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  Edward  M.  Bassett,  Milo 
R.  Maltbie. 

Commissioners  McCarroll  and  Eustis  were  excused  because  of  absence  on  business 
of  the  Commission. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  March  20,  1908, 
as  printed  in  the  Citt  Record  for  March  24,  1908,  was  approved. 

(2)  3331 

The  Secretary  presented  a  communication  from  the  Board  of  Estimate  and  Appor- 
tionment, transmitting  a  resolution  adopted  March  20,  1908,  relative  to  the  application 
of  the  Brooklyn  Union  Elevated  Railroad  Company  for  a  franchise  to  the  exclu- 
sive use  of  two  of  the  tracks  provided  for  elevated  railroads  upon  and  across 
the  Manhattan  Bridge  and  approaches,  and  an  opinion  of  the  Corporation  Counsel 
thereon,  which  were  ordered  filed.    The  resolution  was  as  follows : 

Whereas,  The  Brooklyn  Union  Elevated  Railroad  Company  has,  under  date  of 
September  9,  1907,  made  application  to  this  Board  for  the  right  or  franchise  to  the 
exclusive  use  of  two  of  the  tracks  provided  for  elevated  railroads  upon  and  across  the 
Manhattan  Bridge  and  approaches   when  constructed   across  the  East  River;  and 

Whereas,  The  Corporation  Counsel,  in  an  opinion  dated  March  18,  1908,  has 
advised  that  such  application  should  be  made  to  the  Public  Service  Commission  for  the 
First  District,  instead  of  to  this  Board,  now,  therefore,  be  it 

Resolved,  That  the  petition  of  the  Brooklyn  Union  Elevated  Railroad  Company  be 
filed,  and  that  the  Secretary  be  directed  to  notify  the  Company  of  the  opinion  of  the 
Corporation  Counsel,  and  also  to  furnish  a  copy  of  the  opinion  of  the  Corporation 
Counsel  to  the  Public  Service  Commission  for  the  First  District  for  its  information. 
(22) 

[Form  2013]  [i  M  (B)] 
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And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ouRht 
to  be  made,  as  aforesaid,  then  to  determine  what  period  will  be  reasonable  time  within 
which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Conmiission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Nassau  Electric  Railroad  Company  be  given  at 
least  TO  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy. of  this  order  and  that  at  such  hearing  said  Company  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
\yitnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  McCarroll  to  conduct  the  hearing. 


TRAVIS  H.  WHITNEY,  Secretabv. 
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^^*3,030  bonds  issued  by  The  City  of  New 
"•otinj?  that  part  of  said  Rapid  Transit 

•^lon  durinR  said  year $426^9  30 


om  July  31,  1906,  to  October 

York  of   Rapid  Transit 

^apid  Transit  Subway 

*^if  ■'>rk,  dated  July  21, 

V  elemental  thereto, 

Y',     "^  'd  payment  on 

'>urpose  of 
^tructed 

'ly  ....  $7,160  8S 


/. 


V  \ 

1 1        I . 


*1    . 


<i         ' 


/      ', -^       "  '  3094 

from  the  Counsel  to  the 

\  March  21,  1908. 

a: 

ji  the  i2th  inst.,  I  am  advised  by  the  Cor- 

^  on  proceeding:  affecting  certain  parcels  of  prop- 

/.  -  and  Mulberry  Streets  has  now  beien  discontinued. 

>  .a  new  maps  or  plans,   including  a   memorandum   and 

,  ,  ..ared  in  accordance  with  the  changes  in  the  route.    As  stated 

*,  this  new  proceeding  contemplates  the  condemnation  of  the  fee 

^  Place,  404  Broome  Street,  402  Broome  Street,  400  Broome  Street, 

.oCrry  Street,  a  certain  plot  described  as  "Plot  X,"  and  permanent  and 

casements  in  parcels  7-1 1  Cleveland  Place,  398  and  396  Broome  Street  and 

Vbcrry  Street. 
M^^  Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN. 

Counsel  to  the  Commission. 

*^    vras  thereupon   moved  and  duly  seconded  that   the   following  resolution  be 

adopted  • 

VVbcreas,  The  Chief  Engineer  has  made  and  submitted  four  similar  maps  or  plans 

j.j3in  parcels  of  property  in  The   City  of  New  York.  Borough  of  Manhattan, 

*^        'red  ^o'*  ^^^  construction,  maintenance  and  operation  of  a  part  of  the  proposed 

^         klyn  Loop  Lines  of  the  Rapid  Transit  Railroad  to  be  constructed  by  the  Bradley 

g^cting  Company,  in  pursuance  of  a  certain  contract  known  as  Contract  9-0-4, 

.^fore  made  by  The  City  of  New  York,  acting  by  the  Board  of  Rapid  Transit 
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(3)  '  CiTfo 
The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March  i8,  1908,  and  transmitted  to  this  Commission,  which  was  referred  to 
Commissioner  Eustis: 

Whereas,  The  great  influx  of  residents  and  increase  of  population  on  our  peat 
East  Side  has  naturally  created  a  greater  demand  for  facilities  of  travel;  and 

Whereas,  The  Second  Avenue  Branch  of  the  Interborough  Elevated  Railroad 
system  do  not  run  any  passenger  trains  between  i  A.  M.  and  5  A.  M.,  thus  causing 
great  inconvenience  to  thousands  of  the  East  Side  traveling  public;  be  it 

Resolved,  That  the  above  conditions  fully  warrant  the  aforesaid  company  to  meet 
the  demands  of  the  great  East  Side,  and  run  trains  regularly  during  i  A.  M.  and  5 
A.  M.,  thus  granting  a  demand  which  w^ill  be  of  great  convenience  to  the  pubb'c  and 
profit  to  the  company;  further 

Resolved,  That  the  conditions  hereinabove  set  forth  are  respectfully  called  to  the 
attention  of  the  Public  Service  Commission  for  the  First  District,  with  the  request  that 
the  same  be  given  such  consideration  as  may  be  proper. 

(4)  C-I7S9 
The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March  18,  1908,  and  transmitted  to  this  Commission,  which  was  referred  to 
Commissioner  Eustis : 

Resolved,  That  the  Board  of  Aldermen  hereby  requests  the  Public  Service  Com- 
mission (First  District)  to  recommend  to  the  Interborough  Railway  Company  the 
erection  of  an  additional  platform  at  the  City  Hall  station  of  the  elevated  railroad, 
such  platform  to  be  constructed  west  of  the  tracks,  similar  to  the  existing  platform 
cast  of  the  tracks,  and  that  this  Board  further  requests  that  the  Public  Service  Com- 
mission shall  recommend  also  that  conspicuous  signs  be  displayed  at  the  said  station, 
notifying  passengers  that  none  other  than  Third  avenue  trains  leave  that  station,  and 
that  in  order  to  take  Second  avenue  trains  they  must  change  cars  at  Chatham  Square, 
the  next  station. 

(5)  2622 
The   Secretary  presented    a  communication    from   the   Comptroller,   transmittinR 

copies  of  receipts  given  to  the  Interborough  Rapid  Transit  Company  for  payment  of 
1%  annual  sinking  fund  payment  of  the  Rapid  Transit  Railroad   (the  subway)  for 
the  year  ending  October  .31,  1907,  for  the  Manhattan.  The  Bronx  and  the  Brookl}Ti- 
Manhattan  Divisions,  respectively,  showing  the  following  payments: 
March  12,  1908.    For  rental  for  the  year  ending  October  31,  1907,  under 
lease  by  The  City  of  New  York  of  Rapid  Transit  Railroad  constructed 
under  contract  between  John  B.  McDonald  and  the  City  of  New  York, 
dated  February  21,  iqoo,  and  the  agreements  amendatory  thereof  and 
supplemental  thereto,  assigned  to  the  above  company,  being  the  1% 
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sinking  fund  payment  on  $42,643,930  bonds  issued  by  The  City  of  New 
York  for  the  purpose  of  constructing  that  part  of  said  Rapid  Transit 
Railroad  constructed  and  in  operation  during  said  year $426,439  30 


March  12,  1908.  For  rental  for  the  period  from  July  3i»  1906,  to  October 
31,  I907i  under  lease  by  the  City  of  New  York  of  Rapid  Transit 
Railroad  constructed  under  contract  between  Rapid  Transit  Subway 
Construction  Company  and  the  City  of  New  York,  dated  July  21, 
1902,  and  the  agreements  amendatory  thereof  and  supplemental  thereto, 
assigned  to  the  above  company,  being  the  1%  sinking  fund  pasrment  on 
$525,529  bonds  issued  by  the  City  of  New  York  for  the  purpose  of 
constructing  that  part  of  said  Rapid  Transit  Railroad  constructed 
and  in  operation  during  said  period $7fi6o  85 


(6)  2094 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

March  21,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — Referring  to  my  letter  to  you  of  the  12th  inst.,  I  am  advised  by  the  Cor- 
poration Counsel  that  the  condemnation  proceeding  affecting  certain  parcels  of  prop- 
erty in  Cleveland  Place,  Broome  and  Mulberry  Streets  has  now  beien  discontinued. 
I  therefore  transmit  herewith  new  maps  or  plans,  including  a  memorandum  and 
proposed  resolution,  prepared  in  accordance  with  the  changes  in  the  route.  As  stated 
in  my  previous  letter,  this  new  proceeding  contemplates  the  condemnation  of  the  fee 
of  3-5  Qeveland  Place,  404  Broome  Street,  402  Broome  Street,  400  Broome  Street, 
187-189  Mulberry  Street,  a  certain  plot  described  as  "Plot  X,"  and  permanent  and 
temporary  easements  in  parcels  7-1 1  Cleveland  Place,  398  and  3Q6  Broome  Street  and 
18s  Mulberry  Street. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

It  was  thereupon  moved  and  duly  seconded  that  the  following  resolution  be 
adopted : 

Whereas,  The  Chief  Engineer  has  made  and  submitted  four  similar  maps  or  plans 
of  certain  parcels  of  property  in  The  City  of  New  York,  Borough  of  Manhattan, 
required  for  the  construction,  maintenance  and  operation  of  a  part  of  the  proposed 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  to  be  constructed  by  the  Bradley 
Contracting  Company,  in  pursuance  of  a  certain  contract  known  as  Contract  9-0-4, 
heretofore  made  by  The  City  of  New  York,  acting  by  the  Board  of  Rapid  Transit 
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Railroad  Commissioners  and  bcarinR  date  June  t^j^  1907.  which  said  parcels  of  prop- 
erty consist  of  certain  lots  designated  on  said  maps  or  plans  as  follows: 

Lot  No.  4,  Block  No.  481,  Section  2.  known  as  Nos.  7-1 1  Cleveland  Place;  Lot 
No.  I,  Block  No.  481,  Section  2,  known  as  .3-5  Cleveland  Place;  Lot  No.  43.  Block 
No.  481,  Section  2,  known  as  i  Cleveland  Place  and  404  Broome  Street ;  Lot  No.  42. 
Block  No.  481,  Section  2,  known  as  402  Broome  Street ;  Lot  No.  41,  Block  No.  481, 
Section  2,  known  as  400  Broome  street;  Lot  No.  40,  Block  No.  481,  Section  2,  known 
as  398  Broome  Street;  Lot  No.  39,  Block  No.  481,  Section  2,  known  as  396  Broome 
Street;  Lot  No.  33,  Block  No.  481,  Section  2,  known  as  185  Mulberry  Street;  Lot 
Nos.  31  and  32,  Block  No.  481,  Section  2.  known  as  187-189  Mulberry  Street;  and  a 
certain  Plot  X  situated  on  the  south  side  of  Delancey  Street  Extension  between 
Cleveland  Place  and  Mulberry  Street;  and 

Whereas,  A  memorandum  accompanying  said  maps  or  plans,  and  deemed  a  part 
thereof,  has  been  made  by  authority  of  this  Commission,  clearly  indicating  the 
particular  estate  or  estates,  rights,  terms,  privileges,  franchises  or  easements  \o  be 
acquired  or  extinguished  for  the  purposes  of  such  construction,  maintenance  and 
operation  in  relation  to  said  parcels  of  property  shown  upon  said  maps  or  plans, 
said  memorandum  being  substantially  in  the  form  following,  to  wit: 

"Public  Service  Commission  for  the  First  District.  Memorandum  indicatinff  ^^ 
particular  estate  or  estates,  rights,  terms,  privileges,  franchises  or  easements  to  be  ac- 
quired or  extinguished  in  relation  to  each  and  every  piece  or  parcel  of  property  shown 
upon  these  maps  or  plans.    March  24,  1908. 

An  estate  in  fee  simple  absolute,  free  from  all  liens  or  encumbrances,  in  and  to 
certain  of  said  parcels  oi  property  shown  upon  these  maps  or  plans,  which  said 
parcels  are  described  as  follows : 

Lot  No.  I.  All  that  certain  lot,  piece  or  parcel  of  land,  situate,  lying  and  being 
in  the  Borough  of  Manhattan,  City  of  New  York.  Beginning  at  a  point  on  the  easterly 
side  of  Geveland  Place  (formerly  Marion  Street),  distant  65  feet  10  inches  northerly 
from  the  corner  formed  by  the  intersection  of  the  easterly  side  of  Cleveland  Place 
with  the  northerly  side  of  Broome  Street ;  running  thence  northerly  along  the  easterly 
side  of  Cleveland  Place  79  feet  3  inches  to  the  northerly  side  of  the  northerly  wall  of 
the  building  erected  upon  the  premises  hereby  described;  thence  easterly  at  right 
angles,  or  nearly  so,  to  Cleveland  Place  and  along  the  northerly  side  of  said  wall  and 
along  the  southerly  side  of  lot  known  as  No.  1079  upon  the  map  of  Bayard's  East 
Farm,  made  by  Gerard  Bancker,  98  feet  7  inches ;  thence  southerly  parallel  or  nearly 
so  with  Cleveland  Place  50  feet  to  a  point  distant  100  feet  2^  inches  westerly  froJ" 
the  westerly  side  of  Mulberry  Street,  measured  along  a  line  drawn  at  right  angles  to 
Mulberry  Street;  thence  westerly  at  right  angles  or  nearly  so  to  Cleveland  Pla^ 
43  -feet  aYa  inches ;  thence  southerly  parallel  or  nearly  so  with  Cleveland  Place  n 
inches;  thence  westerly  at  right  angles  or  nearly  so  to  Qeveland  Place  6  feet ,6 inches 
to  a  point  distant  48  feet  6}/2  inches  easterly  from  the  easterly  side  of  Cleveland  ^^ 
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measured  along  a  line  drawn  at  right  angles  to  Cleveland  Place;  thence  southerly 
parallel,  or  nearly  so,  with  Cleveland  Place  29  feet  7^  inches  to  a  point  distant  48 
feet  9  inches  easterly  from  the  easterly  side  of  Cleveland  Place  measured  along  a  line 
drawn  at  right  angles  to  Cleveland  Place,  said  point  being  also  distant  76  feet  5  inches 
northerly  from  the  northerly  side  of  Broome  Street  measured  along  a  line  drawn 
parallel  with  Cleveland  Place;  thence  westerly  at  right  angles,  or  nearly  so,  to  Qeve- 
land  Place  and  part  of  the  way  along  the  southerly  side  of  the  southerly  wall  of  said 
building  erected  on  the  premises  hereby  described  48  feet  9  inches  as  the  said  premises 
are  now  in  possession,  be  said  several  distances  and  dimensions  more  or  less.  The 
premises  hereby  intended  to  be  described  being  the  same  premises  which  were  conveyed 
to  James  P.  Decker  by  two  certain  deeds,  one  made  by  William  Leggat  and  wife,  dated 
Nov.  6,  1848,  recorded  March  7,  1863,  in  Liber  867  of  Cons,  page  509,  and  the  other 
made  by  Hannah  Baldwin  and  others  as  executors  under  the  last  will  and  testament 
of  Enos  Baldwin,  deceased,  dated  May  24,  1858,  recorded  Dec.  7,  1864,  in  Liber  922 
of  Cons,  page  192,  being  the  same  premises  conveyed  by  said  James  P.  Decker  to  Emil 
Black  by  deed  dated  Dec.  i,  1864,  recorded  Dec.  7,  1864,  in  Liber  922  of  Cons,  page 
203,  and  being  the  same  premises  which  were  conveyed  by  Emil  Gramm  and  Gustav 
Giimprecht  as  executors  of  and  trustees  under  the  last  will  and  testament  of  Emil 
Black  deceased  to  F.  MacDonald  Sinclair  and  Theodore  S.  Valentine,  by  deed  March 
3,  1902,  recorded  on  the  same  date  in  Sect.  2  of  Cons.  Liber  93,  page  471. 

Lot  No.  43.  All  that  certain  lot,  piece  or  parcel  of  land,  with  the  building  and 
improvements  thereon  erected,  situate,  lying  and  being  at  the  northeasterly  corner 
of  Broome  Street  and  Marion  (formerly  Orange)  Street,  in  the  14th  late  6th  Ward 
of  the  Borough  of  Manhattan,  City  of  New  York,  part  of  lot  of  land  known  on  a 
map  of  the  estate  of  Nicholas  Bayard,  known  by  the  name  of  Bayard's  Farm  as 
No.  1044,  which  lies  next  south  a  large  wooden  or  frame  building,  which  fronts  on 
Marion  Street,  and  was  formerly  long  used  as  a  plane  -factory,  said  premises  being 
bounded  and  described  as  follows :  Beginning  at  the  comer  aforesaid ;  thence  running 
northerly  along  the  easterly  side  of  Marion  Street  65  feet  10  inches,  more  or  less,  to 
the  southerly  side  of  said  frame  building;  thence  running  easterly  along  the  last 
mentioned  line  23  feet  10  inches  more  or  less  to  premises  of  John  Gilchrist;  thence 
running  southerly  along  the  westerly  side  of  Gilchrist's  premises  71  feet  4  inches 
more  or  less  to  the  northerly  side  of  Broome  Street;  thence  running  westerly  along 
the  northerly  side  of  Broome  Street  25  feet  3  inches  more  or  less  to  the  easterly  side  of 
Marion  Street,  at  the  poipt  or  place  of  beginning. 

Lot  No.  42.  All  that  certain  lot,  piece  or  parcel  of  land,  with  the  building  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan, 
City  of  New  York,  in  the  County  and  State  of  New  York,  known  as  No.  402  Broome 
Street,  bounded  and  described  as  follows: —  Beginning  on  the  northerly  side  of 
Broome  Street  at  the  dividing  line  between  said  house  and  the  house  and  lot  on  the 
corner  of   Broome  and   Marion   Streets,  known   as   No.   404  Broome   Street,   which 
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dividing  line  is  at  the  distance  of  25  feet  3  inches  easterly  -from  the  easterly  side  of 
Marion  Street;  thence  running  along  said  dividing  line  in  a  northerly  direction 
parallel  or  nearly  so  to  Marion  Street  71  feet  4  mches  to  the  continuation  of  the 
southerly  line  of  a  brick  building;  thence  along  said  continuation  and  said  line  of 
said  brick  building  24  feet  10  inches  as  far  as  the  rear  of  said  brick  building  extends 
on  said  southerly  line  thereof;  running  thence  in  a  southerly  direction  along  the 
dividing  line  between  said  house  and  lot  No.  402  Broome  Street,  and  the  house  and 
lot  No.  400  Broome  Street  75  feet  3  inches  more  or  less  to  the  northerly  side  0^ 
Broome  Street;  thence  running  in  a  westerly  direction  along  said  side  oi  Broome 
Street  25  feet  3  inches  more  or  less  to  the  point  or  place  of  beginning,  be  the  said 
distances  and  dimensions  more  or  less. 

Lot  No.  41.  All  that  certain  lot,  piece  or  parcel  of  land,  situate,  lying  and  being 
in  the  Borough  of  Manhattan,  City  of  New  York,  and  being  known  as  Lot  No.  1046 
upon  a  map  of  the  farm  of  Nicholas  Bayard,  made  by  Casimer  Th.  Goerck,  C.  S. 
and  being  bounded  southerly  by  Broome  (formerly  William,  late  Bullock)  .  Street; 
westerly  by  lot  No.  1045  on  said  map;  northerly  in  the  rear  by  lot  No.  1081  on  said 
map;  easterly  by  lot  No.  1047  on  said  map.  Being  25  feet  3  inches  more  or  less  in 
width  in  -front  and  rear,  106  feet  more  or  less  along  the  westerly  side  and  112  feet  3 
inches  more  or  less  along  the  easterly  side.  Being  the  same  premises  conveyed  to 
Edward  Brenen  and  Catharine  his  wife,  by  Herman  Wronkow  and  Serena  his  wife, 
by  deed  dated  Dec.  28,  1898,  and  recorded  Jan.  3,  1899  in  Section  2  of  Cons.  Liber  66, 
page  254, 

Lot  No.  31  and  No.  32.  All  those  certain  lots,  pieces  or  parcels  of  land  situate, 
lying  and  being  in  the  Borough  of  Manhattan  of  The  City  of  New  York,  in  the 
County  and  State  of  New  York,  situated  on  the  westerly  side  of  Mulberry  Street 
between  Broome  Street  and  Delancey  Street  Extension  and  being  formerly  known 
as  Lot  1053  2ind  part  of  Lot  1054  upon  a  map  of  Bayard's  Farm,  recorded  in  the 
Office  of  the  Secretary  of  State  on  June  29th,  1795,  which  said  lots  are  bounded  and 
described  as  follows:  Beginning  at  a  point  on  the  westerly  side  of  Mulberry  Street 
distant  one  hundred  and  forty-one  (141)  feet  three  and  one-half  (3j4)  inches  northerly 
from  the  northerly  side  of  Broome  Street;  thence  running  westerly  at  right  angles 
to  the  westerly  side  of  Mulberry  Street  and  along  the  boundary  line  between  Lot  No. 
32,  Lot  No.  33  and  Lot  No.  39,  as  shown  on  said  maps  or  plans,  one  hundred  (100) 
feet  two  and  one-quarter  (2%)  inches;  thence  running  northerly  parallel  with  Mul- 
berry Street  and  along  the  boundary  line  between  Lot  No.  i  and  Lot  No.  31  and  No. 
32,  a  distance  of  fifty  (50)  feet;  thence  running  easterly  a  distance  of  eight  (8)  feet 
eight  and  three-quarters  (8^)  inches  to  the  southerly  side  of  Delancey  Street  Ex- 
tension; thence  running  easterly  along  the  southerly  side  of  Delancey  Street  Extension 
a  distance  of  ninety^one  (91)  feet  nine  and  five-eighth  (9^)  inches  to  the  westerly 
side  of  Mulberry  Street;  thence  running  southerly  along  the  westerly  side  of  Mo^ 
berry  Street  thirty-live  (35)  feet  to  the  point  or  place  of  beginning,  be  said  several 
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dimensions  more  or  less,  it  being  intended  to  describe  that  part  of  said  premises 
known  as  Nos.  187-189  Mulberry  Street,  title  to  which  has  not  been  acquired  by  The 
City  of  New  York  for  the  extension  of  Delancey  Street. 

Plot  X.  All  that  certain  lot,  piece  or  parcel  of  land,  with  the  buildings  and  im- 
provements thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  the  City  of  New  York,  in  the  County  and  State  of  New  York,  bounded  and  de- 
scribed as  follows:  Beginning  at  a  point  on  the  southerly  side  of  Delancey  Street 
Extension  distant  ninety-one  (91)  feet  nine  and  five-eighth  (95^)  inches  from  the 
westerly  side  of  Mulberry  Street  and  running  thence  westerly  along  the  southerly 
side  of  Delancey  Street  Extension  a  distance  of  nine  (9)  feet  and  seven-eighths  (H) 
inches;  thence  running  southerly  along  the  easterly  boundary  line  of  Lot  No.  4  a  dis- 
tance of  one  (i)  foot  five  and  five-eighths  (5^)  inches  and  thence  running  easterly 
along  the  northerly  boundary  line  of  Lot  No.  i  and  Lot  No.  31  a  distance  of  eight 
(8)  feet  eleven  and  three-quarter  (11^)  inches  to  the  point  or  place  of  beginning,  be 
the  said  several  dimensions  more  or  less. 

Also  a  perpetual  and  permanent  underground  right,  easement  and  right  of  way 
and  also  a  temporary  right  or  easement  in  and  to  certain  other  parcels  of  property 
shown  upon  said  maps  or  plans,  which  said  parcels  are  described  as  follows: 

Lot  No.  4.  All  that  certain  lot,  piece  or  parcel  of  land  with  the  buildings  and 
improvements  thereon  erected  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York  in  the  County  and  State  of  New  York  and  bounded  and 
described  as  follows:  Beginning  at  a  point  on  the  southerly  line  of  Delancey  Street 
Extension  distant  eighty-three  (83)  feet  seven  and  three-quarter  (7^)  inches  from  the 
intersection  formed  by  the  southerly  line  of  Delancey  Street  Extension  and  the 
easterly  line  of  Cleveland  Place,  running  thence  in  a  southwesterly  direction  along  a 
curve  drawn  with  a  radius  of  three  hundred  and  fourteen  and  sixteen  hundredths 
(314.16)  feet,  with  its  convexity  towards  the  north  a  distance  of  eight  (8)  feet  four 
(4)  inches,  to  the  boundary  line  between  Lot  No.  4  and  Lot  No.  i;  running  thence 
easterly  along  said  boundary  line  a  distance  of  twenty-two  (22)  feet  nine  (9)  inches; 
running  thence  northerly  a  distance  of  one  (i)  foot,  five  and  five-eighths  (sH)  inches 
to  the  southerly  line  of  Delancey  Street  Extension;  thence  running  westerly  along 
said  southerly  line  of  Delancey  Street  Extension  a  distance  of  fifteen  (15)  feet  nine 
and  one-half  (9J^)  inches  to  the  point  of  beginning,  be  said  several  dimensions  more 
or  less. 

Lot  No.  40.  All  that  certain  lot,  piece  or  parcel  of  land  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York,  in  the  County  and  State  of  New  York  and  bounded  and 
described  as  follows:  Beginning  at  a  point  on  the  boundary  line  between  Lot  No-  41 
and  Lot  No.  40,  distant  sixty-six  (66)  feet  five  and  one-half  (5J/2)  inches  from  the 
northerly  line  of  Broome  Street;  running  thence  in  a  northeasterly  direction  along  a 
curved  line  drawn  with  a  radius  of  two  hundred  and  forty-one  and  fifty-eight  hun- 
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drcdths  (241.58)  feet,  with  its  convexity  towards  the  north,  a  distance  of  thirty-three 
(33)  feet  seven  (7)  inches,  to  the  boundary  line  between  Lot  No.  40  and  Lot  No.  39; 
thence  running  northerly  along  said  last  mentioned  boundary  line  a  distance  of 
twenty-three  (23)  feet  (5)  inches,  to  the  boundary  line  between  Lot  No.  40  and  Lot 
No-  I ;  thence  running  westerly  along  said  last  mentioned  boundary  line  a  distance  of 
twenty-four  (24)  feet  seven  and  three-quarter  (7^)  inches,  to  said  first  mentioned 
boundary  line  and  thence  running  southerly  along  said  last  mentioned  boundary  line 
a  distance  of  forty-five  (45)  feet  nine  and  one-half  (9V^)  inches  to  the  point  of  be- 
ginning, be  said  several  dimensions  more  or  less. 

Lot  No.  39.  All  that  certain  lot,  piece  or  parcel  of  land,  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhattan 
of  The  City  of  New  York,  in  the  County  and  State  of  New  York  and  bounded  and 
described  a.?  follows:  Beginning  at  a  point  on  the  boundary  line  between  Lot  No. 
40  and  Lot  No.  39  distant  ninety-four  (94)  feet  seven  (7)  inches  from  the  northerly 
line  of  Broome  Street;  thence  running  in  a  northeasterly  direction  along  a  curved  line 
drawn  with  a  radius  of  two  hundred  and  forty-one  and  fifty-eight  hundredths  (241.58) 
feet,  with  its  convexity  towards  the  north,  a  distance  of  thirty-one  (31)  feet  five  (5) 
inches  to  the  boundary  line  between  Lot  No.  39  and  Lot  No.  33;  thence  running 
northerly  along  said  last  mentioned  boundary  line  a  distance  of  six  (6)  feet  nine  and 
one-half  (95^)  inches,  to  the  boundary  line  between  Lot  No.  39  and  Lot  No.  32; 
thence  running  westerly  along  said  last  mentioned  boundary  line  a  distance  of  twenty- 
six  (26)  feet  one  and  one-eighth  (ij^)  inches  to  the  first  mentioned  boundary  line 
between  Lot  No.  40  and  Lot  No.  39;  thence  running  southerly  along  said  last  men- 
tioned boundary  line  a  distance  of  twenty-three  (23)  feet  five  (5)  inches  to  the  point 
of  beginning,  be  said  several  dimensions  more  or  less. 

Lot  No.  33.  All  that  certain  lot,  piece  or  parcel  of  land,  with  the  buildings  and 
improvements  thereon  erected,  situate,  lying  and  being  in  the  Borough  of  Manhat- 
tan of  The  City  of  New  York,  in  the  County  and  State  of  New  York  and  bounded 
and  described  as  follows:  Beginning  at  a  point  on  the  boundary  line  between  Lot 
No.  39  and  Lot  No-  33,  distant  one  hundred  and  seventeen  (117)  feet  one  and  three- 
quarter  (i^)  inches  from  the  northerly  line  of  Broome  Street;  thence  running  in  a 
northeasterly  direction  along  a  curved  line  drawn  with  a  radius  of  two  hundred  and 
forty-one  and  fifty-eight  hundredths  (241.58)  feet,  with  its  convexity  towards  the 
-north,  a  distance  of  fourteen  (14)  feet  eleven  (11)  inches,  to  the  boundary  line  be- 
tween Lot  No.  33  and  Lot  No.  32;  thence  running  westerly  along  said  last  men- 
tioned boundary  line  a  distance  of  thirteen  (13)  feet  to  the  said  first  mentioned 
boundary  line ;  thence  running:  southerly  along  said  first  mentioned  boundary  line  a 
distance  of  six  (6)  feet  nine  and  one-half  (9^)  inches,  to  the  point  or  place  of  be- 
ginning, be  said  several  dimensions  more  or  less. 

The  premises  subject  to  such  temporary  rights  or  easements  for  the  purposes  of 
construction  of  said  railroad  are  described  as  follows: 
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One  parcel  of  land  on  the  northwesterly  side  of  and  adjacent  to  said  part  of  Lot 
No.  4  hereinabove  described,  and  within  a  line  distant  not  more  than  ten  feet  north- 
ivcsterly  therefrom  and  wholly  within  Lot  No.  4;  and  also  the  land  over  and  above 
said  permanent  and  perpetual  underground  right,  easement  and  right  of  way  in  Lot 
No.  4,  with  the  right  to  tear  down  all  buildings  or  any  part  thereof  erected  over  and 
above  said  last  mentioned  permanent  and  perpetual  underground  right,  easement  and 
right  of  way,  and  over  and  above  said  adjacent  parcel  of  land. 

Another  parcel  of  land  on  the  southeasterly  side  of  and  adjacent  to  said  part  of 
Lot  No.  40,  hereinabove  described,  and  within  a  line  distant  not  more  than  ten  feet 
southeasterly  therefrom,  and  wholly  within  Lot  No.  40;  and  also  the  land  over  and 
above  said  permanent  and  perpetual  underground  right,  easement  and  right  of  way  in 
Lot  No.  40,  with  the  right  to  tear  down  all  buildings  or  any  part  thereof  erected  over 
and  above  the  said  last  mentioned  permanent  and  perpetual  underground  right,  ease- 
ment and  right  of  way  and  over  and  above  said  last  mentioned  adjacent  parcel  of  land. 

Another  parcel  of  land  on  the  southeasterly  side  of  and  adjacent  to  said  part  of 
Lot  No.  39,  hereinabove  described,  and  within  a  line  distant  not  more  than  ten  feet 
southeasterly  therefrom,  and  wholly  within  Lot  No.  39,  and  also  the  land  over  and 
above  said  permanent  and  perpetual  underground  right,  easement  and  right  of  way 
in  Lot  No.  39,  with  the  right  to- tear  down  all  buildings  or  any  part  thereof  erected 
over  atid  above  said  last  mentioned  permanent  and  perpetual  underground  right,  ease- 
ment and  right  of  way  and  over  and  above  said  last  mentioned  adjacent  parcel  of  land. 

And  another  parcel  of  land  on  the  southerly  side  of  and  adjacent  to  said  part  of 
Lot  No.  33  hereinabove  described  and  within  a  line  distant  not  more  than  ten  feet 
southeasterly  therefrom  and  wholly  within  Lot  No.  33;  and  also  the  land  over  and 
above  said  permanent  and  perpetual  underground  right,  easement  and  right  of  way 
in  Lot  No.  33,  with  the  right  to  tear  down  all  buildings  or  any  part  thereof  erected 
over  and  above  said  last  mentioned  permanent  and  perpetual  underground  right,  ease- 
ment and  right  of  way  and  over  and  above  said  last  mentioned  adjacent  parcel  of  land. 

All  of  said  adjacent  parcels  of  land  hereinabove  described  subject  to  such  tem- 
porary rights  or  easements  are  shown  on  these  maps  or  plans  in  yellow. 

The  extreme  top  of  said*  subway  or  structure  is  to  be  not  less  than  six  and  eight 
tenths  feet  below  the  present  grade  of  Broome  Street,  where  the  centre  line  of  Centre 
Street  intersects  the  centre  line  of  Broome  Street;  and  the  base  of  the  rails  of  said 
railroad  is  to  be  not  less  than  twenty-six  and  six  tenths  feet  below  said  present  grade. 

The  temporary  rights  or  easements  hereinabove  described  continue  until  December 
If  1909,  and  include  the  right  to  enter  upon  and  occupy  said  adjacent  parcels  of  land 
hereinabove  described  and  said  land  over  and  above  said  permanent  and  perpetual 
underground  rights,  easements  and  rights  of  way  hereinabove  described. 

The  subway  or  structure  of  said  railroad  is  to  be  constructed  substantially  as 
shown  in  said  contract  and  upon  these  maps  or  plans,  which  are  marked  as  follows : 

'Public  Service  Commission  for  the  First  District,  Chief  Engineer's  Office,  Route 
No.  9-0-4,  Drawing  No.  14,  March  2,  1908.    Henry  B.  Seaman,  Chief  Engineer.' 
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(3)  '  C-I760 
The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March  i8,  1908,  and  transmitted  to  this  Commission,  which  was  referred  to 
Commissioner  Eustis: 

Whereas,  The  great  influx  of  residents  and  increase  of  population  on  our  great 
East  Side  has  naturally  created  a  greater  demand  for  facilities  of  travel;  and 

Whereas,  The  Second  Avenue  Branch  of  the  Interborough  Elevated  Railroad 
system  do  not  run  any  passenger  trains  between  i  A.  M.  and  S  A.  M.,  thus  causing 
great  inconvenience  to  thousands  of  the  East  Side  traveling  public ;  be  it 

Resolved,  That  the  above  conditions  fully  warrant  the  aforesaid  company  to  meet 
the  demands  of  the  great  East  Side,  and  run  trains  regularly  during  i  A.  M.  and  5 
A.  M.,  thus  granting  a  demand  which  will  be  of  great  convenience  to  the  public  and 
profit  to  the  company;  further 

Resolved,  That  the  conditions  hereinabove  set  forth  are  respectfully  called  to  the 
attention  of  the  Public  Service  Commission  for  the  First  District,  with  the  request  that 
the  same  be  given  such  consideration  as  may  be  proper. 

(4)  C-1759 
The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  March  18,  1908,  and  transmitted  to  this  Commission,  which  was  referred  to 
Commissioner  Eustis : 

Resolved,  That  the  Board  of  Aldermen  hereby  requests  the  Public  Service  Com- 
mission (First  District)  to  recommend  to  the  Interborough  Railway  Company  the 
erection  of  an  additional  platform  at  the  City  Hall  station  of  the  elevated  railroad, 
such  platform  to  be  constructed  west  of  the  tracks,  similar  to  the  existing  platfonn 
east  of  the  tracks,  and  that  this  Board  further  requests  that  the  Public  Service  Com- 
mission shall  recommend  also  that  conspicuous  signs  be  displayed  at  the  said  station, 
notifying  passengers  that  none  other  than  Third  avenue  trains  leave  that  station,  and 
that  in  order  to  take  Second  avenue  trains  they  must  change  cars  at  Chatham  Square, 
the  next  station. 

(5)  2622 
The   Secretary  presented    a   communication    from   the   Comptroller.   transmittinR 

copies  of  receipts  given  to  the  Interborough  Rapid  Transit  Company  for  payment  of 
1%  annual  sinking  fund  payment  of  the  Rapid  Transit  Railroad   (the  subway)  for 
the  year  ending  October  31,  igo7,  for  the  Manhattan.  The  Bronx  and  the  Brooklyn- 
Manhattan  Divisions,  respectively,  showing  the  following  payments: 
March  12,  1908.    For  rental  for  the  year  ending  October  31,  1907,  under 
lease  by  The  City  of  New  York  of  Rapid  Transit  Railroad  constructed 
under  contract  between  John  B.  McDonald  and  the  City  of  New  York, 
dated  February  21,  1900,  and  the  agreements  amendatory  thereof  and 
supplemental  thereto,  assigned  to  the  above  company,  being  the  1% 
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sinking?  fund  payment  on  $42,643,0.30  bonds  issued  by  The  City  of  New 
York  for  the  purpose  of  constructing:  that  part  of  said  Rapid  Transit 
Railroad  constructed  and  in  operation  durinfi:  said  year $426439  30 


March  12.  1908.  For  rental  for  the  period  from  July  31,  1906,  to  October 
31,  1907,  imder  lease  by  the  City  of  New  York  of  Rapid  Transit 
Railroad  constructed  under  contract  between  Rapid  Transit  Subway 
Construction  Company  and  the  City  of  New  York,  dated  July  21, 
1902,  and  the  agreements  amendatory  thereof  and  supplemental  thereto, 
assigned  to  the  above  company,  being  the  1%  sinking  fund  payment  on 
$525,529  bonds  issued  by  the  City  of  New  York  for  the  purpose  of 
constructing  that  part  of  said  Rapid  Transit  Railroad  constructed 
and  in  operation  during  said  period $7ii6o  85 


(6)  2094 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

March  21,  1908. 
Public  Service  Commission  for  the  First  District: 

SiRS—Referring  to  my  letter  to  you  of  the  12th  inst.,  I  am  advised  by  the  Cor- 
poration Counsel  that  the  condemnation  proceeding  affecting  certain  parcels  of  prop- 
erty in  Cleveland  Place,  Broome  and  Mulberry  Streets  has  now  been  discontinued. 
I  therefore  transmit  herewith  new  maps  or  plans,  including  a  memorandum  and 
proposed  resolution,  prepared  in  accordance  with  the  changes  in  the  route.  As  stated 
in  my  previous  letter,  this  new  proceeding  contemplates  the  condemnation  of  the  fee 
of  3-5  Cleveland  Place,  404  Broome  Street,  402  Broome  Street,  400  Broome  Street, 
187-189  Mulberry  Street,  a  certain  plot  described  as  "Plot  X,"  and  permanent  and 
temporary  easements  in  parcels  7-1 1  Cleveland  Place,  398  and  .396  Broome  Street  and 
i8s  Mulberry  Street. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

It  was  thereupon  moved  and  duly  seconded  that  the  following  resolution  be 
adopted : 

Whereas,  The  Chief  Engineer  has  made  and  submitted  four  similar  maps  or  plans 
of  certain  parcels  of  property  in  The  City  of  New  York,  Borough  of  Manhattan, 
required  for  the  construction,  maintenance  and  operation  of  a  part  of  the  proposed 
Brookljm  Loop  Lines  of  the  Rapid  Transit  Railroad  to  be  constructed  by  the  Bradley 
Contracting  Company,  in  pursuance  of  a  certain  contract  known  as  Contract  9-0-4. 
heretofore  made  by  The  City  of  New  York,  acting  by  the  Board  of  Rapid  Transit 
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(lo)  O-361 

The  Secretary  presented  the  following  final  order,  and  it  was  moved  and  duly 
seconded  that  the  same  be  adopted  by  the  Commission : 

Final  Order  (No.  361). 
In  the  Matter 
of 

The  hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improve- 
ments in  and  Additions  to  the  Service 
and  Equipment  of  the  Interborough 
Rapid  Transit  Company  in  the  Particulars 
herein  below  mentioned. 

Second  Avenue  Elevated. 

Under  Order  for  Hearing  No.  151,  made 
December  11,  1907. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  23rd 
day  of  December,  1907  and  the  adjournments  thereof,  and  it  appearing  that  the  said 
hearing  was  held  by  and  pursuant  to  an  order  of  this  Commission,  No.  151,  made 
December  11,  1907,  and  returnable  on  the  23rd  day  of  December,  1907,  and  that  the 
said  order  was  duly  served  upon  the  Interborough  Rapid  Transit  Company,  and  that 
the  said  ser\dce  was  by  it  duly  acknowledged,  and  that  the  said  hearing  was  held 
by  and  before  the  Commission  on  the  matters  in  said  order  specified,  on  the  23rd  day 
of  December,  1907,  and  by  adjournment  duly  had  on  the  9th  day  of  January,  1908, 
and  by  adjournment  duly  had  on  the  21st  day  of  January,  1908,  and  by  adjournment 
duly  had  on  the  29th  day  of  January,  1908,  and  by  adjournment  duly  had  on  the  Sth 
day  of  February,  1908,  and  by  adjournment  duly  had  on  the  13th  day  of  February, 
1908,  Mr.  Commissioner  Eustis  presiding  at  each  of  said  sessions,  and  proof  being 
taken,  and  Grosvenor  H.  Backus,  Esq.,  i^sistant  Counsel,  appearing  for  the  Commis- 
sion at  each  of  said  sessions,  and  Alfred  A.  Gardner,  Esq.,  and  Alfred  E.  Mudge,  Esq., 
appearing  for  said  Interborough  Rapid  Transit  Company, 

Now  it  being  made  to  appear,  after  the  proceeding  upon  the  said  hearing,  that 
the  service  of  the  Interborough  Rapid  Transit  Company  on  its  Second  Avenue  Elevated 
line  is  unreasonable  and  inadequate  in  that  said  company  does  not  operate  trains 
enough  or  cars  enough  reasonably  to  accommodate  passenger  traffic  transported  by  it 
or  offered  for  transportation  to  it  at  the  times  hereinafter  specified,  and  it  appearing 
that  it  would  be  just,  reasonable  and  proper  that  the  said  service  of  the  Interborough 
Rapid  Transit  Company,  on  its  Second  Avenue  Elevated  line,  should  be  supplemented 
in  the  particulars  hereinafter  set  forth  at  the  points  and  at  the  times  so  hereinafter 
set  forth. 

Therefore  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 
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Ordered,  That  said  Interborough  Rapid  Transit  Company  increase  its  said  service 
on  its  Second  Avenue  Elevated  line  so  that  said  Company,  daily  except  Saturday 
afternoons,  Sundays  and  legal  holidays,  shall  operate  at  least  as  many  trains  and  cars 
as  are  specified  in  the  following  schedules  at  the  hours  and  in  the  manner  provided 
in  said  schedules,  to  wit: 

Southbound  Service. 
(i)     At  least  forty-nine  (49)  trains  of  at  least  seven  (7)  cars  each  and  at  least 
twenty-one   (21)  trains  of  at  least  five   (5)  cars  each,  southbound,  past  34th  Street 
station  between  7:00  A.  M.  and  9:00  A.  M.,  said  seven  car  trains  to  be  operated 
from  129th  Street,  or  beyond,  to  South  Ferry. 

Northbound  Service. 

(2)  At  least  sixteen  (16)  trains  of  at  least  three  (3)  cars  each,  northbound, 
past  42nd  Street  station  between  3  :oo  P.  M.  and  4  :oo  P.  M.,  said  trains  to  be  operated 
from  South  Ferry  to  129th  Street,  or  beyond. 

(3)  At  least  three  (3)  trains  of  at  least  three  (3)  cars  each,  and  at  least 
fourteen  (14)  trains  of  at  least  five  (5)  cars  each,  northbound,  past  42nd  Street 
station  between  4:00  P.  M.  and  5:00  P.  M.,  said  trains  to  be  operated  from  South 
Ferry  to  129th  Street,  or  beyond. 

(4)  At  least  forty-eight  (48)  trains  of  at  least  seven  (7)  cars  each  and  at  least 
twenty  (20)  trains  of  at  least  five  (5)  cars  each,  northbound,  past  42nd  Street  station 
between  5  :oo  P.  M.  and  7  :oo  P.  M.,  said  seven  car  trains  to  be  operated  from  South 
Ferry  to  129th  Street,  or  beyond,  and  said  five  car  trains  to  be  operated  from  a 
point  as  far  south  as  Canal  Street  station  10  Freeman  Street. 

(5)  At  least  two  (2)  trains  of  at  least  five  (5)  cars  each,  and  at  least  nine 
(9)  trains  of  at  least  three  (3)  cars  each,  northbound,  past  42nd  Street  between  9 
P.  M.  and  10:00  P.  M.,  said  trains  to  be  operated  from  South  Ferry  to  129th  Street, 
or  beyond.    And  it  is  further 

Ordered,  That  this  order  shall  take  effect  on  or  before  the  5th  day  of  April, 
1908,  and  shall  remain  in  force  until  modified  by  the  further  order  of  this  Commission. 
And  it  is  further 

Ordered,  That  on  or  before  the  30th  day  of  March,  1908,  the  Interborough  Rapid 
Transit  Company  notify  the  Public  Service  Commission  for  the  First  District  whether 
the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 
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(ii)  ,  0-230  D-i 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  230  D-i). 
In  the  matter  of  the  applicatioq 
of 

The  City  of  New  York  relative  to  open- 
ing across  the  tracks  of  the  Manhattan 
Beach  Branch  of  the  Long  Island  Rail- 
road Company  and  the  Brooklyn  Union 
Elevated  Railroad  Company  the  follow- 
ing street:  Hegeman  Avenue  between 
East  Ninety-eighth  Street  and  New  Jer- 
sey Avenue,  in  the  Borough  of  Brook- 
lyn, City  of  New  York. 

An  application  iiaving  been  made  by  the  City  of  New  York,  under  Section  61 
of  the  Railroad  Law,  to  this  Commission,  to  determine  whether  a  certain  proposed 
new  street,  namely,  Hegeman  Avenue,  between  East  Ninety-eighth  Street  and  New 
Jersey  Avenue,  in  the  Borough  of  Brooklyn,  City  of  New  York,  shall  pass  over 
or  under  or  at  grade  of  the  tracks  of  the  Manhattan  Beach  Branch  of  the  Long 
Island  Railroad  Company  and  the  Brooklyn  Union  Elevated  Railroad  Company,  and 
application  having  been  made  to  the  Public  Service  Commission  for  the  First  District 
by  the  City  of  New  York  for  the  appointment  of  a  time  and  place  for  a  hearing:  in 
relation  thereto. 

Resolved,  That  a  hearing  be  had  on  the  said  application  in  the  Hearing  Room, 
in  the  ofl5ce  of  the  Public  Service  Commission  for  the  First  District,  at  Na  I54 
Nassau  Street,  Borough  of  Manhattan,  City  of  New  York,  at  2:30  o'clock  in  the 
afternoon  on  the  sixteenth  day  of  April,  1908;  and  it  is  further 

Resolved,  That  notice  of  said  hearing  be  gfiven  to  all  owners  of  land  on  the  pro- 
posed extension  of  Hegeman  Avenue  between  East  Ninety-eighth  Street  and  New 
Jersey  Avenue,  Borough  of  Brooklyn,  City  of  New  York,  and  to  all  owners  of  land 
adjoining  the  tracks  of  the  Long  Island  Railroad  Company  and  the  tracks  of  the 
Brooklyn  Union  Elevated  Railroad  Company  at  or  near  the  point  of  intersection 
of  the  said  proposed  extension  of  Hegeman  Avenue  with  the  said  railroads,  by  pub- 
lishing daily  in  the  City  Record  for  two  weeks  prior  to  the  date  of  hearing,  the 
notice  set  forth  below;  that  notice  of  the  said  hearing  be  served  upon  the  Long 
Island  Railroad  Company  and  upon  the  Brooklyn  Union  Elevated  Railroad  Com- 
pany by  a  service  of  a  copy  of  said  notice  personally  upon  an  officer  of  each  of  the 
said  railroad  companies,  at  least  ten  (10)  days  in  advance  of  the  date  set  for  said 
hearing;  that  notice  of  the  said  hearing  be  served  upon  the  City  of  New  York  by 
a  service  of  a  copy  of  the  said  notice  upon  the  Corporation  Counsel,  at  least  ten 
Xio)  days  prior  to  the  date  set  for  the  said  hearing. 
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The  notice  for  publication  above  indicated  was  as  follows: 

Notice  to  Property  Owners. 
Pursuant  to   Section  Sixty-one    (6i)    of   the  Railroad  Law  the   Public   Service 
Commission  for  the  First  District  hereby  gives  public  notice  to  the  City  of   New 
York,  the  Long  Island  Railroad   Company,  the  Brooklyn  Union  Elevated   Railroad 
-Company,  and  to  all  owners  of  land  adjoining  the  said  railroads  and  that  part  of 

Hegeman  Avenue, 
Borough  of  Brooklyn,  City  of  New  York, 
to  be  opened  or  extended  from  East  98th  Street  to  New  Jersey  Avenue;  that  the 
Public  Service  Commission  for  the  First  District  will  hold  a  public  hearing  in  its 
iiearing  room  on  the  third  floor  of  the  Tribune  Building,  No.  154  Nassau  Street, 
Borough  of  Manhattan,  City  of  New  York,  on  April  i6th,  1908,  at  2:30  o'clock  in 
the  afternoon,  for  the  purpose  of  hearing  an  application  made  by  the  City  of  New 
York  to  the  said  Public  Service  Commission  to  determine  whether  the  proposed  ex- 
tension of  Hegeman  Avenue  from  East  98th  Street  to  New  Jersey  Avenue  shall  pass 
over  or  under  or  at  grade  of  the  tracks  of  the  Long  Island  Railroad  Company  and 
of  the  Brooklyn  Union  Elevated  Railroad  Company,  and  to  determine  the  manner 
and  method  of  extending  Hegeman  Avenue  across  the  said  railroad  tracks,  the  grade 
or  grades  of  the  street  and  such  other  matters  pertaining  thereto  as  may  be  brought 
l)efore  the  Commission  under  the  provisions  of  the  Railroad  Law. 

Dated,  March      ,  1908. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 

<I2)  0-362 

The  Secretary  presented  the  following  order: 

Complaint  Order  (No.  362). 

Board  of  Aldermen, 

Complainants, 
against 
Interborough  Rapid  Transit  Company, 

Defendant. 

Order  No.  362,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  an  addi- 
tional stairway  at  the  Sgthr  Street  station  of  the  Third  Avenue  elevated  line,  was 
approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(13)  0-336 

The  Secretary  stated  that  a  communication  had  been  received  from  the  Union 

Railway  Company  of  New  York  City,  upon  Final  Order  No.  336  of  the  Commission, 

with  regard  to  the  overhauling  of  all  that  Company's  cars,  notifying  the  Coramis- 
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sion  that  the  terms  of  the  order  were  accepted  and  would  be  complied  with.    The 
answer  was  ordered  filed. 

(14)  0-363 
The  Secretary  presented  the  following  order: 

Tariff  Order  (No.  363). 
Order  No.  363,  permitting  the  Long  Island  Railroad  Company  to  put  into  effect 
upon  three  days    notice,   after  filing  with  this  Commission   and  publication  at  sta- 
tions, freight  tariff  P.  S.  C.  i  N.  Y.  No.  81,  was  approved,  confirmed  and  ordered 
filed  in  the  office  of  the  Commission. 

(15)  ,  0-364 
Commissioner  Bassett  presented  the  following  opinion: 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in  and  Addition  to  the  service  of  the 
Long  Island  Railroad  Company,  in  re- 
spect to  the  Safety  Precautions  at  the 
Grade  Crossing  at  Fresh  Pond  Road  and 
Sherman  Street,  Borough  of  Queens,  City 
of  New  York. 

OPINION. 

This  matter  was  brought  to  the  attention  of  the  Commission  by  the  Board  of 
Aldermen  and  after  examination  of  the  premises,  the  Bureau  of  Inspection  recom- 
mended that  gates  be  operated  at  this  point  during  the  entire  year,  for  the  following 
reasons : 

(i)  Because  a  public  school  within  three  blocks  of  this  crossing  on  Fresh  Pond 
Road  is  about  to  be  opened. 

(2)  Because  by  tabulations  made,  traffic  is  considerably  heavier  at  this  point  than 
at  other  roads  now  guarded  by  flagmen. 

(3)  Because  of  obstructions  which  prevent  a  view  of  approaching  trains. 

(4)  Because  drivers  approaching  this  crossing  from  the  north  are  unable  to  see 
eastbound  trains. 

The  Long  Island  Railroad  Company  operates,  during  the  summer  months,  from 
about  the  first  of  June  to  the  early  part  of  September,  a  large  number  of  trains  across 
Fresh  Pond  Road,  to  the  various  race  tracks.  During  the  winter  months  only  four 
trains  a  day,  in  each  direction,  are  operated  across  this  road,  no  gateman  or  flagman  is 
on  duty  and  the  gates  dismounted  from  their  pedestals.  There  is  a  sign  and  an  alarm 
bell  at  the  crossing. 

The  testimony  of  the  railroad  officials  is  to  the  effect  that  the  entire  cost  of  ma®" 
taining  a  flagman  at  this  crossing  during  the  winter  months  is  not  over  $50  a  month 
and  as  they  have  the  gates  there  would  be  no  additional  expense.    At  the  end  of  the 
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hearing  it  was  stated  by  the  railroad  officials  that  there  had  been  an  accident  at  this 
point  in  which  an  automobile  was  run  into,  but  that  the  accident  occurred  at  a  time 
when  the  gates  were  in  operation  and  when  a  flagman  was  stationed  there.  It  was  also 
stated  by  the  railroad  officials  that  they  would  rather  send  a  flagman  ahead  of  each 
train  operated  across  this  crossing  during  the  winter  months  than  station  a  flagman  at 
the  road  crossing. 

While  it  might  be  less  expensive  for  the  railroad  company  to  send  its  brakeman 
ahead  of  each  train  with  a  flag  at  this  point,  I  believe,  nevertheless,  that  in  practice  t^ie 
employees  would  be  apt  to  neglect  this  precaution  and  I  do  not  favor  an  order  of  this 
Commission  directing  this  means  of  reducing  the  danger.  I  recommend  the  adoption 
of  an  order  directing  the  company  to  maintain  a  flagman  at  this  crossing  and  operate 
the  gates  from  May  i,  1908,  for  a  period  of  two  years.  The  school  mentioned  in  the 
testimony  will  undoubtedly  be  opened  by  the  middle  of  September  and  until  it  appears 
that  the  Fresh  Pond  Road  will  not  be  much  used  by  these  school  children,  it  will,  in 
my  opinion,  be  reasonable  to  require  an  expenditure  of  $50  a  month  on  the  part  of  the 
railroad  company. 

Dated,  New  York,  March  23,  1908. 

E.  M.  BASSETT,  Commissioner. 

Commissioner  Bassett  thereupon  moved  the  adoption  of  the  following  final  order, 
which  was  duly  seconded : 

Final  Order  (No.  364). 

In  the  Matter 

of 

The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in  and  Addition  to  the  service  of  the 
Long  Island  Railroad  Company,  in  re- 
spect to  Safety  Precautions  at  the 
Grade  Crossing  at  Fresh  Pond  Road  and 
Sherman  Street,  Borough  of  Queens,  City 
of  New  York. 

Under   Order    for    Hearing   No.   283, 
made  February  21,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  March  5, 
igo8»  and  it  appearing  that  said  hearing  was  held  by  and  pursuant  to  an  order  of  this 
Commission  made  February  21,  1908,  No.  283,  and  returnable  on  the  5th  day  of  March, 
1908,  and  that  the  said  order  was  duly  served  upon  the  Long  Island  Railroad  Company 
and  that  the  said  service  was  by  it  duly  acknowledged,  and  that  the  said  hearing  was 
held  by  and  before  the  Commission  on  the  matters  in  said  order  specified,  on  March 
5,  1908,  and  by  adjournment  duly  had  on  March  13,  1908,  at  both  of  which  sessions  Mr. 
Commissioner  Bassett  presided  and  Arthur  DuBois,  Esq.,  appearing  for  the  Commis- 
sion and  John  Keeney,  Esq.,  appearing  for  the  Long  Island  Railroad  Company,  and 
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proof  having  been  taken  at  both  of  said  sessions  and  it  being  made  to  appear  after  the 
proceedings  on  the  said  hearing  that  during  certain  winter  months  no  flagman  was  sta- 
tioned and  no  gates  were  operated  at  tlie  grade  crossing  of  the  Long  Island  Railroad 
Company  with  the  Fresh  Pond  Road  and  it  being  made  to  appear  after  the  proceed- 
ings on  said  hearing  that  the  regulations,  practices,  service  and  equipment  of  the  said 
Railroad  Company  in  respect  to  the  transportation  of  persons  upon  said  Long  Island 
Railroad,  in  the  First  District,  has  been  and  is  unsafe,  unreasonable,  improper  and  in- 
adequate, because  of  the  fact  that  insufficient  precautions  are  taken  for  6e  safety  of 
the  public  at  the  grade  crossing  at  Fresh  Pond  Road,  and  it  further  appearing  that 
changes,  improvements  and  additions  ought  reasonably  to  be  made  in  the  manner  be- 
low set  forth,  in  order  to  promote  the  security  or  convenience  of  the  public  or  of  tvic 
railroad  employees,  or  in  order  to  secure  adequate  service  and  facilities  for  the  trans- 
portation of  passengers,  and  it  being  the  judgment  of  the  Commission  that  the  changes, 
additions  and  improvements  in  the  regulations,  equipment,  appliances  and  service  of 
the  said  company,  as  below  set  forth  are  such  as  are  just,  reasonable,  safe,  adequate 
and  proper  and  ought  reasonably  to  be  made,  in  order  to  promote  the  security  and 
convenience  of  the  public  and  employees  of  the  Railroad  Company, 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  the  Long  Island  Railroad  Company  be  and  it  hereby  is  directed 
and  required  to  maintain,  during  the  entire  year,  a  gateman  or  flagman  at  the  crossing 
of  its  tracks  with  the  Fresh  Pond  Road,  in  the  Borough  of  Queens,  and  that  the 
safety  gates  at  this  grade  crossing  be  operated  by  said  gatemen  or  flagman  during  all 
hours  in  which  trains  are  scheduled  to  pass  this  point. 

It  is  further  Ordered,  That  said  service  be  put  iri^o  effect  by  the  said  Long  Island 
Railroad  Company  not  later  than  May  i,  1908,  and  that  it  be  continued  for  a  period  0/ 
two  years. 

And  it  is  further  Ordered,  That  the  said  Long  Island  Railroad  Company  notify 
the  Public  Service  Commission  for  the  First  District  within  S  days  after  service  of 
this  order  upon  it  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 
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(i6)  0.365 

Commissioner  Maltbie  presented  the  following  opinion: 

In  the  Matter 
of 
The  Hearing  on  Ihe  Motion  of  the  Com- 
mission on  the  Question  of  whether  the 
Order  heretofore  made  by  the  Commis- 
sion on  Februaiy  14,  1908,  known  as 
Order  No.  260,  directing  the  Third  Ave- 
nue Railroad  Company^  Drj'  Dock,  East 
Broadway  and  Battery  Railroad  Com- 
pany and  the  42nd  Street,  Manhattan- 
ville  and  St.  Nicholas  Avenue  Railway 
Company,  or  Frederick  W.  Whitridge, 
their  Receiver,  to  turn  out  not  fewer 
than  three  closed  cars  daily,  not  includ- 
ing Sundays  and  holidays,  over-hauled 
and  repaired,  as  provided  in  said  Order, 
and  also  to  have  all  their  open  cars  so 
over-hauled  and  repaired  on  or  prior  to 
the  1st  day  of  May,  1908,  should  be  mod- 
ified in  any  respect  because  of  lack  of 
materials  or  facilities. 

OPINION. 

Upon  February  14th,  this  year,  the  Commission  adopted  an  order  requiring  the 
Third  Avenue  Railroad  Company,  the  Dry  Dock,  East  Broadway  and  Battery  Railroad 
and  the  42nd  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway  Company,  or 
their  receiver,  to  thoroughly  inspect,  overhaul  and  repair  the  cars  operated  upon  these 
lines  prior  to  May  ist,  1908.  The  order  also  provided  that  the  companies,  or  their 
receiver,  should  notify  the  Commission  daily  in  writing,  in  the  form  prescribed  by  the 
Commission,  of  the  number  of  cars  overhauled  and  repaired  upon  that  day;  and,  fur- 
ther, that  the  companies,  or  their  receiver,  should  forward  daily,  from  and  after  the 
ist  of  March,  a  transcript  of  the  entries  in  the  "run-in"  book  or  books. 

Some  time  after  the  adoption  of  the  order  the  receiver  notified  the  Commission 
that  he  would  be  unable  to  comply  with  the  order  so  far  as  the  overhauling  and  repair- 
ing of  the  cars  were  concerned  within  the  time  provided  because  of  lack  of  materials 
and  facilities.  Accordingly  an  order  was  issued  upon  March  13th,  directing  that  a 
hearing  be  held  to  consider  whether  the  original  order  adopted  upon  February  14th 
should  be  modified. 

At  the  hearing  held  upon  March  21st,  Mr.  Edward  A.  Maher  appeared  for  the 
receiver  of  the  three  companies  affected  and  testified  to  the  lack  of  facilities  and  ma- 
terials. The  evidence  given  by  Mr.  Maher  and  Mr.  McWhirter  showed  that  it  would 
probably  be  possible  for  the  companies  or  their  receiver,  to  overhaul  and  repair  all  of 
the  cars  to  be  used  during  the  summer  months  by  the  isth  of  May,  and  certainly  by 
the  31st  of  May;  and  to  overhaul  and  equip  all  of  their  closed  cars  by  the  20th  of  Sep- 
tember. I  have,  therefore,  directed  that  an  order  be  drawn  modifying  the  original 
order  in  these. respects. 
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As  to  the  two  other  provisions  in  the  original  order,  relating  to  daily  reports  of 
repaired  cars  and  transcript  of  the  daily  entries  in  the  "run-in"  books,  Mr.  Maher  tes- 
tified that  he  knew  of  no  reason  why  such  notices  and  transcripts  should  not  be  filed 
as  required  by  the  order.  I  have  directed,  therefore,  that  the  original  order,  No.  26(^ 
he  left  to  stand  as  it  is. 

(Signed)  MILO  R.  MALTBIE,  Commissioner. 

Commissioner  Maltbie  thereupon  moved  the  adoption  of  the  following  final  order. 

which  was  duly  seconded : 

Final  Order  (No.  365). 
In  the  Matter 
of 

The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  whether  the 
Order  heretofore  made  by  ihe  Commis-  - 
sion  on  February  14,  1908,  known  as 
Order  No.  260,  directing  the  Third  Ave- 
nue Railroad  Company,  Dry  Dock,  East 
Broadway  and  Battery  Railroad  Com- 
pany and  the  42nd  Street,  Manh.ittan- 
ville  and  St.  Nicholas  Avenue  Railway 
Company,  or  Frederick  W.  Whitridge, 
their  Receiver,  to  turn  out  not  fewer 
than  three  closed  cars  daily,  not  includ- 
ing Sundays  and  holidays,  over-hauled 
and  repaired,  as  provided  in  said  Order, 
and  also  to  have  all  their  open  cars  so 
over-hauled  and  repaired  on  or  prior  to 
the  1st  day  of  May,  1908,  should  be  mod- 
ified in  any  respect  because  of  lack  of 
materials  or  facilities. 

An  order,  known  as  No.  260,  having  been  duly  made  by  the  Commission  on  Febru- 
ary 14,  1908,  directing,  among  other  things,  the  Third  Avenue  Railroad  Company,  Dry 
Dock,  East  Broadway  and  Battery  Railroad  Company,  and  the  42nd  Street,  Manhat- 
tanville  and  St.  Nicholas  Avenue  Railway  Company,  or  Frederick  W.  Whitridge,  their 
receiver,  to  turn  out  not  fewer  than  three  closed  cars  daily,  not  including  Sundays  and 
holidays,  overhauled  and  repaired  as  provided  in  said  order,  and  also  to  have  all  their 
open  cars  so  overhauled  and  repaired  on  or  prior  to  May  i,  1908,  and  thereafter  a 
certain  order  known  as  Order  No.  34T,  having  been  made  by  the  Commission  on  March 
13,  1908,  directing  that  a  hearing  be  held  on  the  question  of  whether  said  order  No.  260 
should  be  modified  in  any  respect,  and  said  order  having  been  duly  served  on  said 
Frederick  W.  Whitridge,  as  said  receiver,  on  March  14,  1908,  and  said  hearing  having 
been  duly  had  in  pursuance  thereof,  and  in  pursuance  of  adjournments,  on  March  21, 
1908,  Commissioner  Maltbie  presiding,  Mr.  Henry  H.  Whitman  appearing  as  counsel 
for  the  Commission,  Mr.  Edward  A.  Mahar,  General  Manager  for  said  Frederick  W. 
Whitridge,  as  said  receiver,  having  attended  at  said  hearing,  and  it  appearing  in  the 
opinion  and  judgment  of  the  Commission  that  because  of  lack  of  materials  and  facH- 
'!ies  said  order  No.  260  ought  reasonably  to  be  modified  as  hereinafter -provided;  it  »^ 
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Ordered,  That  the  Third  Avenue  Railroad  Company,  Dry  Dock,  East  Broadway 
and  Battery  Railroad  Company  and  the  42nd  Street,  Manhattan vi He  and  St.  Nicholas 
Avenue  Railway  Company,  and  Frederick  W.  Whitridge,  their  Receiver,  overhaul  and 
repair,  as  provided  in  said  order,  on  or  before  May  31,  1908,  all  of  their  open  cars,  and 
also  that  they  overhaul  and  repair,  as  provided  in  said  order,  on  or  before  May  31, 
1908,  so  many  of  their  closed  cars  as  are  required  for  use  during  the  summer  months, 
and  also  that  they  overhaul  and  repair,  as  provided  in  said  order,  on  or  before  Septem- 
ber ao,  1908,  all  of  their  remaining  closed  cars;  and  it  is  further 

Ordered,  That  except  as  hereinbefore  expressly  modified,  said  Order  No.  260 
stand  unchanged  and  unmodified  as  respects  said  Third  Avenue  Railroad  Company, 
Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  and  the  42nd  Street,  Man- 
hattanville  and  St.  Nicholas  Avenue  Railway  Company,  and  their  said  Receiver;  and 
it  is  further 

Ordered,  That  the  Third  Avenue  Railroad  Company,  Dry  Dock,  East  Broadway 
and  Battery  Railroad  Company  and  the  42nd  Street,  Manhattanville  and  St.  Nicholas 
Avenue  Railway  Company,  or  their  said  Receiver,  notify  the  Commission  in  writing 
within  five  days  after  the  service  of  this  order  whether  its  terms  are  accepted  and  will 
be  obeyed. 

Ayes — ^Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None.  • 

Carried. 

(17) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  have  been  duly 
approved  by  Commissioner  Maltbie,  as  Committee  on  Audit,  for  the  month  of  March, 
whereupon,  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 

and  forwarded  to  the  Comptroller  of  The  City  of  New  York  for  pajmient. 

I 

Voucher 

No.  In  Favor  of.  Services  or  Material.  Amount. 


$17.90 


850  Buff  &  Buff  Mfg.  Co Repairing  Transit,  Bill  March  13,  1008 

851  H.  F.   Bindseil Rent,  88  Centre  St.,  Month  March,  Bill  March  5, 

1908 60.00 

85  a       The  Central  District  ft  Print- 
ing Telegraph  Co Telegraph  service  mos.  Jan.   Feb.  Mar.   1908  Bill 

Feo.  13,  1908 X3*7S 

853  The  Canton  Art  Metal  Co..     Stationery  supplies.  Bill  Mar.  14,1908 ao.41 

854  Cortlandt  Engineering  Co...     Electric  wiring,  etc..  Bill  March  9,  1908 9.99 

855  Herbert  DuPuy Rent   Empire   Bldg.   Pittsburg  Pa.   mos.   Jan.   Feb. 

Mar.,  Bill  Feb.  z,  1908 ^93. 75 

856  Finn  Brothers Furniture  repairs,  Bills  Feb.  35,  Mar.  10,  1908...  13 •45 

857  Great  Bear  Spring  Co Spring  water.  Bill  Feb.  39,   1908 15.00 

858  Knickerbocker  Blue  Print  Co.     Blue  and  white  prints,  Bill  Mar.  9,  1908 5.58 

859  Koller  &  Smith Map  case.  Bill  March  1 1,  1908 65 .00 
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Voucher 

No.                    In  Favor  of.  Services  or  Material.                                 Amout 

860  The     Lawyers*     Co-operative 

Publ'sbg  Co Interstate  Commerce  Reports,  Bill  Jan.  21,  1908..          52.M 

861  August  fuller Janitor  service^  mon.  Feb.  Bill  Mar.  i,  1908 8.00 

862  William    H.    Miller Janitor  service,  mon.  Feb.  Bill  Feb.  29,  1908 26.00 

863  The    New    York    Blue    Print 

Paper    Co Prints,  bills  Jan.  2   (2)    Feb.    i,   13,   14,  Mar.    12, 

X908 34584 

864  Philip    Prince Janitor  service,  mon.  Feb.  Bill  Feb.  29,  1908 15-00 

86s       The    Twinlock   Co Stationery  supplies  Bill  Mar.  13,  1908 la.oo 

866       Union  Towel   Supply  Co....     Tqwel  service  mon.  Feb.  Bill  Feb.   29,   1908 26.83 

"             'lent.    123   Schermerhorn  St.   Brooklyn,  mon.  Feb. 

Bill  March   i,   1908 3a.<» 


867  George   W.   White Rent.    123   Schermerhorn  St.   Brooklyn,  mon.  Feb. 

"'"   Ma    * 

868  A.  A.  Wccks-Hoskins  Co Furniture,  bills  Feb.  15.  17,  25,  Mar.  7,  1908 a37-7S 

869  W.  A.  White Rent   317   Furman  St.   Bk*n  mos.  Jan.  Feb.   Mar. 

Bill  March  4,  1908 39-00 

870  W.  A.  Aiken General  Inspector  of  Material,  Disbursements  Feb- 

ruary,  1908 '. 1 29. So 

871  George   llallett    Clark Division  Engineer  Disbursements  Feb.  1908 9-^5 

872  George    F.    Daggett Chief   Clerk,    Bureau   of  complaints  and  accidents 

Disbursements  Feb.   1908 82.23 

873  Arthur   DuBois Assistant  Counsel,  Disbursements  Feb.  1908 12.68 

874  H.  A.  D.  Ilollmann Auditor,   Disbursements  Feb.  1008 97-^ 

875  Thomas  D.  Hoxscy Secretary.  Bureau  of  Gas  and  Electricity,  Disburse- 

ments Feb.  1908 5»-02 

876  Milo  R.  Maltbie Commissioner,  Disbursements  Jan.  &  Feb.  1908 28.30 

877  Andrew   W.    McLiraont Electrical  Engineer,  Disbursements  Feb.   1908 40-91 

878  John    II.    Myers Division  Engineer,  Disbursements  Feb.  1908 4-6o 

879  Frederick  C.  Noble Division  Engineer,  Disbursements  Feb.  1908 14-57 

880  C.  V.   V.   Powers Division  Engineer,  Disbursements  Feb.  1908 27-^' 

881  Amos  L.  Schaeffer Division  Engineer,  Disbursements  Feb.  1908 12M 

882  Henry  B.  'Seaman Chief  Engineer,  Disbursements  Jan.  &  Feb.  1908. . .  SS-o^ 

883  D.   L.   Turner Gen'l    Inspector    of    Stations,    Disbursements    Feb. 

1908 27.90 

884  D.   L.   Turner Gen'l   Inspector   of   Stations,   Disbursements,  Aug. 

Oct.  Nov.  Dec,   1907  and  Feb.  1908 i45-9o 

885  D.  L.  Turner Gen'l    Inspector    of    Stations,    Disbursements    Feb. 

X908 361-44 

Total $2,410.10 

886  John  J.    Friedman Services    as    Com'r    of    Appraisal, — Easements    in 

Westchester  Ave.,  etc.  etc $1,090.00 

887  Frank  J.  Dupignac Services    as    Com'r    of    Appraisal — Easements    in 

Westchester  Ave.  etc.  etc 1,040.00 

888  Moses  H.  Moses Services    as    Com'r    of    Appraisal — ^Easements    in 

Westchester  Ave.  etc.  etc 630.00 

Total $2,760.00 

889  Herbert  C.   Plass Services  as  an  expert  to  Com'rs  of  appraisal — Ease- 

ments at  Joralemon  and  Furman  Sts.  Bk'ln....    $2,000.00 

890  The    Chauncey    Real    Estate 

Co Services  as  expert  to   Com'rs  of  Appraisal — Ease- 
ments at  Joralemon  and  Furman  Sts.  Bk'ln....      2,000.00 

Total $4,000.00 
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The  following  payrolls  were  approved  by  Commissioner  Bassett  as  Acting  Chair- 
man: 

V'oucher 

No.  In  Favor  of.  Services  or  Material.  Amount. 


848  Gas  Meter  Testers Week  ending  March  1 8,  1908 $279 .00 

849  Inspectors  of  Masonry Week  ending  March  18,  1908 1,491 .22 

The  following  payrolls  were  approved  by  Chairman  Willcox : 

847       Transportation  Bureau Supplementary  roll,  month  ending  Feb.  29,  1908..  $65.52 

913  Office  staff Month  ending  Mar.  31,  1 90S * 6,068.85 

914  Law  Department Month  ending  Mar.  31,  1908 3,056.66 

915  Bureau  of  Statistics  and  Ac- 

counts      Month  ending  Mar.  31,  1908 1,240.00 

916  Engineering    Corps Month  ending  Mar.  31,  1908 3i»7xo.55 

917  Transportation   Bureau Month  ending  Mar.  31,  1908 6,311.67 

918  Bureau    of     Gas    and    Elec- 

tricity      Month  ending  Mar.  31,  1908 1,070.74 

919  Transportation  Bureau  (Sup- 

plementary)       Month  ending  Mar.  31,  1908 45*  16 


Total $51,339.37 


To  State  Comptroller: 

920       Salaries     of     Commissioners, 

Counsel  and  Secretary. . . .     Month  ending  March  31,  1908 $7>s83 '33 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 


;,T^r*v-^ 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  March  27,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — ^Commissioner   Edward   M.    Bassett,   Acting   Chairman;    Commissioners 
William  McCarroll.  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  duly  seconded,  Commissioner  Bassett  was  elected  Acting  Chairman. 

(2)  \ 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  March  24,  1908, 
as  printed  in  the  City  Record  for  March  27,  1908,  was  approved. 

(3)  3099 
Commissioner  McCarroll,  to  whom,  on  January  28,  the  Commission  had  referred 

the  communication  from  Bird  S.  Coler,  President  of  the  Borough  of  Brooklyn,  with 
regard  to  the  changing  of  steps  in  front  of  the  Municipal  Building,  so  as  to  facilitate 
entrance  to  the  Subway,  reported  that  such  steps  had  now  been  changed.    The  papers  * 
were  ordered  filed. 

(4)  2063,  2532 
The  Secretary  presented  the  following  notices   of   deposit   from   H.   L.    Smith, 

Assistant  Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  filed: 

Dear  Sir — I  beg  to  advise  you  that  on  March  12th,  1908,  the  sum  of  Five  Thousand 
Dollars  ($5,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — F6r  the 
Public  Service  Commission  for  the  ist  District  New  York,  Expenses  of.  Authorized 
December  20th,  1907,  pursuant  to  the  provisions  of  Section  14  Chapter  429  of  the  Laws 
of  1907. 

Dear  Sir— I  beg  to  advise  you  that  on  March  i8th,  1908,  the  sum  of  Ten  Thousand, 
Two  Hundred  and  Six  and  38/100  Dollars  ($10,206.38)  was  deposited  to  the  credit 
of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines,  Borough  of  Man- 
(23) 

[Form  2016]  [I  M  (B)] 
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hattan,   (Sub-Title  No.  4).    Authorized  June  21,  1907,  pursuant  to  the  provisions  of 
Section  10  Chapter  4  Laws  of  1891. 

Principal $10,000.00 

Premium   206.38 


Dear  Sir — I  beg  to  advise  you  that  on  March  i8th,  1908,  the  sum  of  Eighteen 
Thousand,  Three  Hundred  and  Seventy-one  and  48/100  Dollars  ($18,37148)  was 
deposited  to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines, 
Borough  of  Manhattan  (Sub-Title  No.  3). 

Authorized  June  21,  1907.  pursuant  to  the  provisions  of  Section  10  Chapter  4 
Laws  of  1891. 

Principal   $18,000.00 

Premium   3/1. 48 

Dear  Sir— I  beg  to  advise  you  that  on  March  13th,  igo8,  the  sum  of  Six  Hundred 
and     Sixty-three    Thousand,    Four    Hundred    and    Fourteen    and    38/100    Dollars 
($663,414.38)    was  deposited   to  the  credit   of  Rapid  Transit   Construction   Fund— 
Brooklyn-Manhattan, 

Authorized  September  12,  1902 $334,500-«) 

June  23rd,  1905 3i5>50Q«) 

— pursuant  to  the  provisions  of  Chapter  4  Laws  of  1891  as  amended  by  Chapter  7 
Laws  of  1900  and  Sections  45,  169  and  170  of  the  Greater  New  York  Charter  as 
amended. 

Principal    $650,000.00 

Premium   13414.38 

Dear  Sir— -I  beg  to  advise  you  that  on  March  14th,  1908,  the  sum  of  Three  Thou- 
sand Dollars  ($3,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — ^For  the 
Public  Service  Commission  for  the  ist  District  New  York,  Expenses  of.  Authoriied 
December  20,  1907.  pursuant  to  the  provisions  of  Section  10  Chapter  4  Laws  of  1891, 
and  Section  14  Chapter  429  Laws  of  1907. 

De.\r  Sir— I  beg  to  advise  you  that  on  March  nth,  1908,  the  sum  of  Forty-one 
Thousand,  Seven  Hundred  and  Twenty-two  and  46/100  Dollars  ($41,722.46)  was 
deposited  to  the  credit  of  Rapid  Transit  Construction  Fund— Brooklyn  Loop  Lines. 
Borough  of  Manhattan,  (Sub-Title  No.  4).  Authorized  December  20,  1907,  pursuant 
to  the  provisions  of  Section  10,  Chapter  4,  Laws  of  1891,  as  amended  by  Section  14. 
Chapter  429,  Laws  of  1907. 

Principal    ^0,000.03 

Premium   y  722.46 
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Dear  Sir — I  beg  to  advise  you  that  on  March  17,  1908,  the  sum  of  Twenty-five 
Thousand,  Five  Hundred  and  Fifteen  and  94/icx)  Dollars  ($25,515.94)  was  deposited 
to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines,  Bor- 
ough of  Manhattan,  (Sub-Title  No.  2).  Authorized  May  24,  1907,  pursuant  to  the 
provisions  of  Section  10,  Chapter  4,  Laws  of  189 1  as  amended. 

Principal   v $25,000.00 

Premium  515-94 

Dear  Sir— I  beg  to  advise  you  that  on  March  i8th.  1908,  the  sum  of  Forty 
Thousand,  Eight  Hundred  and  Twenty-five  and  50/100  Dollars  ($40,825.50)  was 
deposited  to  the  credit  of  Rapid  Transit  Construction  Fund— Brooklyn  Loop  Lines, 
Borough  of  Manhattan  (Sub-Title  No.  5),  Authorized  June  21,  1907,  pursuant  to  the 
provisions  of  Section  10   Chapter  4   Laws  of  1891. 

Principal : $40,000.00 

Premium  825 .  50 

Dear  Sir — I  beg  to  advise  you  that  on  March  loth,  1908,  the  sum  of  Five  Thousand 
Dollars  ($5,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — For  the 
Public  Service  Commission  for  the  First  District,  New  York,  Expenses  of.  Authorized 
December  20,  1907,  pursuant  to  the  provisions  of  Section  10  Chapter  4  Laws  of  1891 
as  amended  by  Section  14  Chapter  429  Laws  of  1907. 

(5)  1521 
The    Secretary   presented   a   communication    from    George    S.    Coleman,    Counsel 

to  the  Commission,  in  regard  tp  an  application  of  the  City  of  New  York  to  determine 
whether  East  167th  Street.  Borough  of  The  Bronx,  shall  cross  the  tracks  of  the  New 
York  and  Harlem  Railroad  above  the  grade  of  such  railroad  tracks,  on  an  overhead 
bridge  for  general  traffic,  and  on  motion  duly  seconded  it  was 

Resolved,  That  the  Secretary  be  authorized  to  approve  in  the  name  of  the  Com- 
mission the  modified  plans  for  such  bridge,  and  that  notice  be  served  personally  or 
by  mail,  of  the  final  determination  of  the  Commission,  on  those  persons  to  whom 
notice  of  the  original  application  had  been  sent  by  the  former  Beard  of  Railroad  Com- 
missioners. 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(6)  2092 
The  Secretary'  stated  that  the  agreement  dated  February  18,  1908,  modifying  the 

contract  for  the  construction  of  Section  9-0-2  of  the  Brooklyn  Loop  Lines,  with  the 
Degnon  Contracting  Company,  had  been  fully  executed,  and  that  one  of  the  originals 
had  been  given  to  the  Degnon  Contracting  Company,  and  one  transmitted  to  the 
Comptroller  of  the  City  of  New  York. 
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(7)  2093 

The  Secretary  stated  that  the  agreement  dated  February  i8,  1908,  mcdil)inf?  the 
contract  for  the  construction  of  Section  Qo-^  of  the  Brooklyn  Loop  Lines,  with  the 
Cranford  Company,  had  been  fully  executed,  and  that  one  of  the  oriRinals  had  been 
given  to  the  Cranford  Company,  and  one  transmitted  to  the  Comptroller  of  the  City 
of  New  York. 


(8) 


2795 


On  motion,  duly  seconded,  it  was 

Resolved,   that   the   following   appointment  be    terminated: 


Name 


Position 


To  Take  Lltecl 


H.    Anderson . 


Janitor  (Exempt). 


February  29.  1908 


Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  that  the  following  appointment  be  made,  as  approved  by  the  State  Civil 
Service  Commission: 


Name 


Position 


Salary 


To  Take  Effect 


Joseph  B.   Wilson. 


Janitor  (Exempt)....         $6  per  month. 


Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


February  29,  1908 


(9) 


On  motion,  duly  seconded,  it  was 

Resolved,  that  the  following  appointment  be  terminated : 


Name 


Position 


2933 


To  Take  Effect 


Charles    Vollbracht. 


Gas  Meter  Tester  (Temporary). 


March  25.  ^9^ 


Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis, 

Nays — None. 

Carried. 


7if 

( lo)  3045 

On  motion,  duly  seconded,  the  following  promotion  of  an  employee  of  the  Com- 
mission who  has  beeri  with  the  Commission  for  more  than  six  months,  was  made,  to 
take  effect  April  i,  1908: 


Name                                                                   Position  Salary 

James  H.  Reynolds Gas  Meter  Tester,  ist  Grade $90  per  month 


Ayes— Commissioners  McCarrolI,  Bassett,  Maltbie.  Eustis. 

Nays — None. 

Carried. 

(II)  0-366 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  366). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Commis- 
sion on  the  Question  of  Improvements  in 
and  Additions  to  the  Service  and  Equip- 
ment of  the  Interborough  Rapid  Transit 
Company  in  the  Particulars  herein  below 
mentioned. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  13th  day  of  April,  1908,  at  3.30 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
at  the  Rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  inquire  whether  the  regulations,  equipment,  appliances  and 
service  of  the  Interborough  Rapid  Transit  Company,  in  respect  to  the  transportation  of 
persons  on  its  Second  Avenue  Elevated  Line,  within  the  First  District,  are  unjust,  un- 
reasonable, improper  or  inadequate,  and  if  it  be  so  found,  then  to  determine  whether 
changes  in  said  regulations,  practices,  equipment,  appliances  or  service  in  the  particu- 
lars following  will  be  just,  reasonable,  safe  and  proper,  and  whether  such  changes  shall 
be  put  in  force,  observed  and  used  on  the  Second  Avenue  Elevated  line  of  said  Com- 
pany, and  also  to  inquire  and  determine  whether  repairs,  improvements,  changes  or 
additions  to  or  in  the  tracks  or  other  property  or  devices  used  by  said  Company  ought 
reasonably  to  be  made  in  the  particulars  following  in  order  to  promote  the  security  or 
convenience  of  the  public,  or  in  order  to  secure  adequate  service  or  facilities  for  the 
transportation  of  passengers,  namely,  whether  said  Company  should  be  directed  to  con- 
struct and  maintain  a  station  or  stations,  completely  equipped  for  the  accommoda- 
tion of  passengers  in  both  directions,  at  the  intersection  of  Delancey  and  Allen  Streets 
on  the  Second  Avenue  Elevated  line  of  said  Company,  and  whether  said  Company 
should  be  directed  to  remove  the  present  stations  at  the   intersection   of  Allen  and 
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{  (7)  2093 

The  Secretary  stated  that  the  aRreement  dated  February  18,  1908,  modifying  the 

\r  contract  for  the  construction  of  Section  9-0-3  of  the  Brooklyn  Loop  Lines,  with  the 

Cranford  Company,  had  been  fully  executed,  and  that  one  of  the  originals  had  been 
given  to  the  Cranford  Company,  and  one  transmitted  to  the  Comptroller  of  the  City 
of  New  York. 

(8)  2795 

On  motion,  duly  seconded,  it  was 
Resolved,   that   the   foIlowinR   appointment   be   terminated: 


Name  Position  To  Take  Lffect 


H.    Anderson Janitor  (Exempt) February  29,  190S 


Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  that  the  following  appointment  be  made,  as  approved  by  the  State  Civil 
Service  Commission: 

Name  Position  Salary  To  Take  Effect 

Joseph  B.  Wilson Janitor  (Exempt) $6  per  month. . .         February  29,  x9«8 


Ayes — Commissioners  McCarroll,  Bassett,  Maltbie.  Eustis. 

Nays — None. 

Carried. 

(9)  ^  m 

On  motion,  duly  seconded,  it  was 

Resolved,  that  the  following  appointment  be  terminated : 


Name                                                                Position  To  Take  Effect 

Charles    Vollbracht Gas  Meter  Tester  (Temporary) March  25.  i9^' 


Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


r 


7if 

( lo)  3045 

On  motion,  duly  seconded,  the  following  promotion  of  an  employee  of  the  Com- 
mission who  has  beeil  with  the  Commission  for  more  than  six  months,  was  made,  to 
take  effect  April  i,  IQ08: 


Name                                                                      Position  Salary 

James  H.  Reynolds Gas  Meter  Tester,  ist  Grade $90  per  month 


Ayes— Commissioners  McCarroll.  Bassett,  Maltbie.  Eustis. 

Nays — None. 

Carried. 

(II)  0-366 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  366). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Commis- 
sion on  the  Question  of  Improvements  in 
and  Additions  to  the  Service  and  Equip- 
ment of  the  Interborough  Rapid  Transit 
Company  in  the  Particulars  herein  below 
mentioned. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  13th  day  of  April,  1908,  at  3.30 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
at  the  Rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  inquire  whether  the  regulations,  equipment,  appliances  and 
service  of  the  Interborough  Rapid  Transit  Company,  in  respect  to  the  transportation  of 
persons  on  its  Second  Avenue  Elevated  Line,  within  the  First  District,  are  unjust,  un- 
reasonable, improper  or  inadequate,  and  if  it  be  so  found,  then  to  determine  whether 
changes  in  said  regulations,  practices,  equipment,  appliances  or  service  in  the  particu- 
lars following  will  be  just,  reasonable,  safe  and  proper,  and  whether  such  changes  shall 
be  put  in  force,  observed  and  used  on  the  Second  Avenue  Elevated  line  of  said  Com- 
pany, and  also  to  inquire  and  determine  whether  repairs,  improvements,  changes  or 
additions  to  or  in  the  tracks  or  other  property  or  devices  used  by  said  Company  ought 
reasonably  to  be  made  in  the  particulars  following  in  order  to  promote  the  security  or 
convenience  of  the  public,  or  in  order  to  secure  adequate  service  or  facilities  for  the 
transportation  of  passengers,  namely,  whether  said  Company  should  be  directed  to  con- 
struct and  maintain  a  station  or  stations,  completely  equipped  for  the  accommoda- 
tion of  passengers  in  both  directions,  at  the  intersection  of  DelanceS^  and  Allen  Streets 
on  the  Second  Avenue  Elevated  line  of  said  Company,  and  whether  said  Company 
should  be  directed  to  remove  the  present  stations  at  the  intersection   of  Allen  and 
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Rivington  Streets  as  soon  as  said  station  or  stations  at  the  intersection  of  Allen  and 
Delancey  Streets  can  be  completed. 

And  if  such  changes,  improvements  and  additions  be  found  to  be  such  as  ought  to 
be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time  within 
which  the  same  should  be  directed  to  be  executed. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises  as 
shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Interborough  Rapid  Transit  Company  be  given  at 
least  ten  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  Company  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes— Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(12)  O'Tff! 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

He.\ring  Order  (No.  367). 

Henry  G.  Kost, 

Complainant, 

against 

New    York,    New    Haven    and    Hartford 
Railroad   Company, 

Defendant. 

Upon  the  complaint  herein,  upon  which  Order  No.  2Q  was  issued  on  or  about  the 
fourth  day  of  October,  1907,  and  the  answer  of  the  New  York,  New  Haven  and  Hart- 
•  ford  Railroad  Company  thereto,  verified  the  fourteenth  day  of  October,  1907,  it  is 

Ordered,  That  upon  the  matters  contained  therein  a  hearing  be  had  on  the  tenth 
day  of  April,  at  2.30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the 
-same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  Number  154  Nassau  Street 
Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainant  and  the  said  New  York,  New  Haven 
and  Hartford  Railroad  Company  be  given  at  least  five  (5)  days*  notice  of  such  hear- 
ing, by  service  upon  said  Henry  G.  Kost,  472  East  134th  Street,  New  York  City  and 
upon  the  said  New  York,  New  Haven  and  Hartford  Railroad  Company,  either  per- 
sonally or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  com- 
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plainant  and  said  company  be  afforded  all  reasonable  opportunity  for  presenting:  evi- 
dence and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(13)  0-368 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded:  , 

Hearing  Order  (No.  368). 

William    Henderson    and    One    Hundred 
and   Fifty   Others, 

Complainants, 
against 

Union  Railway  Companj^ 

Defendant. 

Inadequate  service  on  Fort  Schuyler 
Road,  We?tchcster  Village,  to  the  Eastern 
Boulevard. 

Upon  the  complaint  herein,  upon  which  Order  No.  323  was  issued  on  or  about  the 
tenth  of  March,  iQf.S,  and  the  answer  of  the  Union  Railway  Company  thereto,  verified 
the  twelfth  day  of  March,  1908,  it  is 

*  Ordered,  That  upon  the  matters  contained  therein  a  hearing  be  had  on  the  eighth 
day  of  April,  1908,  at  3 130  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  No.  154  Nassau  Street. 
Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainants  and  the  said  Union  Railway  Com- 
pany be  given  at  least  five  (5)  days'  notice  of  such  hearing,  by  service  upon  said 
William  Henderson,  Eastern  Boulevard,  and  upon  the  said  Union  Railway  Company, 
cither  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing 
said  complainants  and  said  company  be  afforded  all  reasonable  opportunity  for  present- 
ing evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  afore- 
said. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  designated  Commissioner  Eustis  to  conduct  the  hearing. 
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(14)  0-369 
Commissioner  Eustis  moved  the  adoption  of  the  following  complaint  order,  which 

was  duly  seconded: 

Complaint  Obder  ^No.  569). 
Patrick  J.  McGrath, 

Complainant, 
against 

Interborough     Rapid    Transit     Company, 

Defendant 

Order  No.  369,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  inadequate 
stairways  on  Second  Avenue  devated  road  at  8oth  Street,  was  approved,  confirmed 
and  ordered  filed  in  the  office  of  the  Commission. 

(15)  0-370 
Commissioner  Eustis  moved  the  adoption  of  the  following  complaint  order,  which 

was  duly  seconded: 

Complaint  Order  (No.  370). 
Ralph  Folks, 

Complainant,      ' 
against 

Interborough     Rapid     Transit     Company, 

Defendant. 

Order  No.  370,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  an  additional 
stairway  at  86th  Street,  on  the  Second  Avenue  elevated  road,  was  approved,  confirm^ 
and  ordered  filed  in  the  office  of  the  Commission. 

(16)  0-371 
Commissioner  Eustis  moved  the  adoption  of  the  following  dismissal  order,  which 

was  duly  seconded: 

Dismissal  Order   (No.  371). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission  on   the   Question   of    Improve- 
ments in  and  Additions  to  the  Service 
and    Equipment    of    the    Interborough 
Rapid  Transit  Company  in  the  Particu- 
lars mentioned. 

Order  No.  371,  dismissing  proceedings  upon  hearing  order  No.  135,  as  to  increase 
of  service  on  the  Ninth  Avenue  elevated  line,  the  reason  for  such  increase  having 
ceased  to  exist,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Com- 
mission. 
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(i7)  .  0-372 

Commissioner  McCarroll  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded : 

Hearing  Order   (No.  372). 
In  the  Matter 
of 

The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improve- 
ments in  and  Additions  to  the  Service 
and  Equipment  of  the  Brooklyn  Heights 
Railroad  Company,  in  respect  to  the 
Flatbush-Seventh  Avenue  Line. 

It  is  Hereby  Ordered,  That  a  hearing  be  had  on  the  8th  day  of  April,  1908,  at 
2 :30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be , 
adjourned,  at  the  rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Man- 
hattan, City  and  State  of  New  York,  to  inquire  whether  the  regulations,  equipment, 
appliances  and  service  of  the  Brooklyn  Heights  Railroad  Company,  in  respect  to 
transportation  of  persons  in  the  the  First  District,  are  unjust,  unreasonable,  im- 
proper and  inadequate,  and  whether  the  said  company  runs  cars  enough  or  with 
sufficient  frequency  or  possesses  or  operates  motive  power  enough  reasonably  to 
accommodate  the  passenger  traffic  transported  by  it  or  offered  for  transportation  to 
it  and  if  such  be  found  not  to  be  the  fact,  then  to  determine  whether  it  is  reason- 
ably necessary  to  accommodate  and  transport  the  said  traffic  transported  or  offered 
for  transportation  and  is  and  will  be  just,  reasonable,  proper  and  adequate  to  direct 
that  the  service  of  the  said  Brooklyn  Heights  Railroad  Company  on  its  Flatbush- 
Seventh  Avenue  line  be  increased  and  supplemented  at  the  points  and  times  and  in  the 
particulars  following,  that  is  to  say: 

(a)     Westbound,  leaving  Seventh  Avenue  and  20th  Street, 
(i)     Between  6:45  and  7:15  A.  M.  by  an  increase  of  one  car  in  the  Fulton  Ferry 
service,  making  a  total  service  of  7  cars,  i.  e.,  3  to  Fulton  Ferry  and  4  to  City  Hall. 

(2)  Between  7:15  and  7:45  A.  M.,  by  an  increase  of  one  car  in  the  Fulton  Ferry 
service,  and  2  cars  in  the  City!  Hall  service,  making  a  total  service  of  9  cars,  i.  e., 

3  to  Fulton  Ferry  and  6  to  City  Hall. 

(3)  Between  7:45  and  8:15  A.  M.,  by  an  increase  of  one  car  in  the  Fulton  Ferry 
service  and  3  cars  in  the  City  Hall  service,  making  a  total  service  of  12  cars,  i.  c., 

4  to  Fulton  Ferry  and  8  to  City  Hall. 

(4)  Betwee"h  8:15  and  8:45  A.  M.,  by  an  increase  of  2  cars  in  the  Fulton  Ferry 
service  and  4  cars  in  the  City  Hall  service,  making  a  total  service  of  12  cars,  i.  e., 
4  to  Fulton  Ferry  and  8  to  City  Hall. 

(5)  Between  8:45  and  9:15  A.  M.  by  an  increase  of  2  cars  in  the  City  Hall 
service,  making  a  total  service  of  10  cars,  i.  e.,  4  to  Fulton  Ferry  and  6  to  City 
Hall. 
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(6)  Between  9:15  and  9:45  A.  M.  by  an  increase  of  one  car  in  the  Fulton  Ferry 
service  and  2  cars  in  the  City  Hall  service,  making  a  total  service  of  8  cars,  i.  e, 
4  to  Fulton  Ferry  and  4  to  City  Hall. 

(7)  Between  9:45  and  10:15  A.  M.  by  an  increase  of  4  cars  in  the  City  Hall 
service,  making  a  total  service  of  9  cars,  i.  e.,  4  to  Fulton  Ferry  and  5  to  Cit>^  HaH 

(8)  Between  10:15  and  10:45  A.  M-  by  an  increase  of  3  cars  in  the  City  Hall 
service,  making  a  total  service  of  7  cars,  i.  e.,  4  cars  to  Fulton  Ferry  and  3  cars  to 
City  Hall. 

(9)  Between  10:45  and  11:15  A.  M.,  by  an  increase  of  3  cars  in  the  City  Hall 
service  making  a  total  of  7  cars,  i.  e.,  4  to  Fulton  Ferry  and  3  to  City  Hall. 

(10)  Between  11:15  and  11:45  A.  M.,  by  an  increase  of  one  car  in  the  City 
Hall  service,  making  a  total  service  of  5  cars,  i.  e.,  4  to  Fulton  Ferry  and  one  to 
City  Hall. 

(11)  Between  12:45  and  1:15  P.  M.,  by  an  increase  of  2  cars  in  the  City  Hall 
service,  making  a  total  service  of  6  cars,  i.  e.,  4  to  Fulton  Ferry  and  2  to  City  Hall. 

(12)  Between  1:15  and  1:45  P.  M.,  by  an  increase  of  3  cars  in  the  City  Hall 
service,  making  a  l:otal  service  of  8  cars,  i.  e.,  5  to  Fulton  Ferry  and  3  to  City  Hall. 

(13)  Between  1:45  and  2:15  P.  M.,  by  an  increase  of  2  cars  in  the  City  Hall 
service,  making  a  total  service  of  7  cars,  i.  e.,  5  to  Fulton  Ferr>'  and  2  to  City 
Hall. 

(14)  Between  2:15  and  3:45  P.  M.,  by  an  increase  of  3  cars  in  the  City  Hall 
service,  making  a  total  service  of  8  cars,  i.  e.,  5  to  Fulton  Ferry  and  3  to  City  HalL 

(15)  Between  2:45  and  3:15  P.  M.,  by  an  increase  of  3  cars  in  the  City  Hall 
service,  making  a  total  service  of  8  cars,  i.  e.,  5  to  Fulton  Ferry  and  3  to  City  Hall. 

(16)  Between  7:15  and  7:45  P.  M.,  by  an  increase  of  5  cars  in  the  City  Hall 
service,  making  a  total  service  of  14  cars,  i.  e.,  S  to  Fulton  Ferry  and  9  to  City  Hall. 

(17)  Between  7:45  and  8:15  P.  M.,  by  an  increase  of  3  cars  in  the  City  Hall 
service,  making  a  total  service  of  6  cars,  i.  e.,  3  cars  to  Fulton  Ferry  and  3  cars  to 
City  Hall. 

(b)     Eastbound,  leaving  City  Hall  to  Seventh  Avenue  and  20th  Street. 

(18)  Between  10:45  and  11:15  A.  M.,  by  an  increase  of  one  car,  or  by  an  in- 
crease from  4  to  5  cars. 

(19)  Between  11:15  and  11:45  A.  M.,  by  an  increase  of  2  cars,  or  by  an  in- 
crease from  4  to  6  cars. 

(20)  Between  11:45  A.  M.,  and  12:15  P-  ^li  by  an  increase  of  2  cars  or  by  an 
increase  from  5  to  7  cars.  ^ 

(21)  Between  12:15  and  12:45  P-  M.,  by  an  increase  of  one  car,  or  by  an  in- 
crease from  6  to  7  cars. 

(22)  Between  12:45  and  i  :i5  P.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  6  to  7  cars. 
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(23)  Between  1:15  and  1:45  P-  M.,  by  an  increase  of  one  car,  or  by  an  in- 
crease from  5  to  6  cars. 

(24)  Between  i  :45  and  2:15  P.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  5  to  6  cars. 

(25)  Between  2:15  and  2:45  P.  M.,  by  an  increase  of  2  cars,  or  by  an  increase 
from  5  to  7  cars. 

(26)  Between  2:45  and  3:15  P.  M..  by  an  increase  of  3  cars,  or  by  an  increase 
from  4  to  7  cars. 

(27)  Between  3:15  and  3:45  P.  M.,  by  an  increase  of  3  cars,  or  by  an  increase 
from  6  to  9  cars. 

(28)  Between  3:45  and  4:15  P.  M.,  by  an  increase  of  2  cars,  or  by  an  increase 
from  8  to  10  cars.  ^ 

(29)  Between  4:15  and  4:45  P.  M.,  by  an  increase  of  3  cars,  or  by  an  increase 
from  8  to  II  cars.  < 

(30)  Between  4:45  and  5:15  P.  M.,  by  an  increase  of  4  cars,  or  by  an  increase 
from  8  to  12  cars. 

(31)  Between  5:15  and  5:45  P.  M.,  by  an  increase  of  3  cars,  or  by  an  increase 
from  9  to  12  cars. 

(32)  Between  5:45  and  6:15  P.  M.,  by  no  increase,  12  cars  were  operated. 
^ZZ)     Between  6:15  and  6:45  P.  M.,  by  an  increase  of  2  cars,  or  by  an  increase 

from    10  to   12  cars. 

(34)  Between  6:45  and  7:15  P.  M.,  by  an  increase  of  2  cars,  or  by  an  increase 
from  9  to  II  cars. 

(35)  Between  9:15  and  9:45  P.  M.,  by  an  increase  of  one  car,  or  by  an  increase 
from  3  to  4  cars. 

(36)  Between  9:45  and  10:15  P.  M.,  by  an  increase  of  one  car.  or  by  an  in- 
crease from  3  to  4  cars. 

^yj^  Between  10:15  and  10:45  P-  M.,  by  an  increase  of  4  cars,  or  by  an  increase 
from  4  to  S  cars.    • 

{'S>)  Between  io:45,and  11:15  P.  M.,  by  an  increase  of  4  cars,  or  by  an  increase 
from  4  to  8  cars. 

(39)  Between  11:15  and  11:45  P-  M.,  by  an  increase  of  4  cars,  or  by  an  increase 
from  4  to  8  cars. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made,  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Brooklyn  Heights  Railroad  Company  be  given 
at  least  ten  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by 
mail,  of  a  certified  copy  of  this  order  and  that  at  such  hearing  said  Company  be 
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afforded  all  reasonable  opportunity  for  presenting?  evidence  and  examining  and  cross- 
examining:  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chaitman  designated  Commissioner  McCarroll  to  conduct  the  hearing. 

(i8)  0-373 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded. 

Hearing  Order  (No.  373). 
In  the  Matter 
of 
The    hearing  on   motion   of   the    Commis- 
sion as  to   regulations,   practices,   equip- 
ment  and    service    of    the    Interborough 
Rapid  Transit  Company  in  the  respect.*^ 
hereinafter  mentioned. 
Signs  and  additional  platform  at  the   City 
Hall     station     of     the     Third     Avenue 
Elevated  Road. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  13th  day  of  April,  1908,  at  2:30  o'clock 
in  the  afternoon  or  at  any  lime  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Manhattan,  City  and 
State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment,  appliances 
or  service  of  the  Interborough  Rapid  Transit  Company  at  the  City  Hall  station  upon 
its  Third  Avenue  Elevated  Road  in  respect  to  the  transportation  of  persons,  freight, 
or  property  within  the  State,  are  unjust,  unreasonable,  unsafe,  improper  or  inadequate, 
and  if  it  be  so  found,  then  to  determine  whetlier  changes  in  said  regulations,  practices, 
equipment  and  appliances  or  service  in  the  particulars  following,  at  the  place  or  places 
herein  nicnfioned,  would  be  just,  reasonable,  safe,  adequate  and  proper,  and  whether 
such  changes  shall  be  put  in  force,  observed  and  used  on  the  line  of  said  Company, 
and  also  to  inquire  and  determine  whether  repairs,  improvements,  changes  or  additions 
to  or  in  the  tracks,  switches,  terminal  facilities  or  other  property  or  device  used  by 
said  Company  in  the  jkrticulars  following,  ought  reasonably  to  be  made  in  order  to 
promote  the  security  or  convenience  of  the  public  or  employees  or  in  order  to  secure 
adequate  facilities  for  the  transportation  of  passengers,  freight  or  property,  ifamely: 

Whether  said  Companv  should  be  directed  to  erect  and  maintain  an  additional 
platform  at  said  City  Hall  station  on  the  Third  Avenue  Elevated  Railroad,  such 
platform  to  be  constructed  west  of  the  tracks,  similar  to  the  existing  platform  east  of 
the  tracks;  and 

Whether  said  Company  should  be  directed  to  display  conspicuously  signs  at 
the  said  station,  informing  passengers  that  none  other  than  Third  Avenue  trains  leave 
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that  station,  and  that  in  order  to  take  Second  Avenue  trains  they  must  change  cars 
at  Chatham  Square,  the  next  station. 

And  if  such  changes,  improvements  and  additions,  or  any  of  them,  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  the  extent  thereof  and  what  period 
would  be  a  reasonable  time  within  which  the  same  ought  to  be  directed?  to  be  executed. 

AH  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Interborough  Rapid  Transit  Company  be  given 
at  least  ten  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by 
mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  the  matters  hereinbefore  set  forth. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(19)  0-374 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order   (No.  374). 
In  the  matter 
of 
The  hearing  on  motion   of  the  Commis- 
sion  on  the  question  of  improvements 
in    and    additions    to    the    service    and 
equipment    of   the    Interborough    Rapid 
Transit  Company. 
Service  on   Second   Avenue   Elevated 
road  between  i  A.  M.  and  5  A.  M. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  14th  day  of  April,  1908,  at  2:30  o'clock  in 
the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  at  Number  154  Nassau  Street,  Borough  of  Manhattan, 
City  and  State  of  New  York,  to  inquire  whether  the  regulations,  equipment,  appli- 
ances, and  service  of  the  Interborough  Rapid  Transit  Company  in  respect  to  trans- 
portation of  persons  in  the  First  District  are  unjust,  unreasonable,  improper  or  in- 
adequate, in  that  no  cars  arc  run  between  the  hours  of  i  A.  M.  and  5  A.  M.  on  any 
day  upon  the  Second  Avenue  Elevated  Road  of  said  Company,  and  if  such  be  found 
to  be  the  fact,  then  to  determine  the  number  of  cars  that  should  be  operated  and  the 
frequency  of  their  operation,  or  the  number  of  seats  that  should  be  furnished,  within 
a  given  time  or  times  and  past  a  given  point  or  points,  upon  said  road  between  the 
hours  above  mentioned,  in  order  reasonably  to  accommodate  and  transport  the  traffic 
offered  for  transportation  on  said  road.  — 
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And  if  any  such  changes,  improvements  and  additions  be  found  to  be  such  as 
ought  to  be  made  as  aforesaid,  then  further  to  determine  what  period  will  be  a  rea- 
sonable time  within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 

Further  Ordered.  That  the  said  Interborough  Rapid  Transit  Company  be  given 
at  least  ten  (lo)  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or 
by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company 
be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  hereinbefore  set  forth. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Acting  Chairman  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(20)  0-375 

Commissioner   Bassett   moved   the   adoption   of  the  following  complaint  order, 

which  was  duly  seconded: 

Complaint  Order  (No.  375). 

West    End    Board    of   Trade,    by    D.    B. 
Seaver,  Second  Vice-President, 

Complainant, 
against 
Brooklyn   Union   Elevated   Railroad  Com- 
pany, Brooklyn  Heights  Railroad  Com- 
pany,   Nassau    Electric    Railroad    Com- 
pany. 

Defendants. 

Order  No.  375,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  the  opera- 
tion of  trains  and  surface  cars  at  Sixty -fifth  Street  and  Third  Avenue  Terminal, 
Brooklyn,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(21)  0-37t> 
Commissioner  Bassett  presented  the  following  report: 

In  the  Matter 
'       of 
The  Hearing  upon  Motion  of  the  Commis- 
sion on  the  Question  of  Changes  in  the 
Regulations.  Practices  and  Service  of  the 
Brooklyn  Heights  Railroad  Company. 
Cross-over  switches  on  the  Nostrand 
Avenue  Line  at  Church  Avenue. 

REPORT. 
This  matter  was  broug'ht  to  the  attention  of  the  Commission  by  the  complaints 
of  the  Flatbush   Tax  Payers'  Association  and   others.    Their  grievance  is  that  the 
railroad  company  switches  back  cars  at  Church  Avenue  which  should  run  through  to 


721 

Vanderveer  Park.    As  a  means  of  putting  an  end  to  this  abuse,  the  complainants  ask 
that  the  company  be  ordered  to  remove  the  cross-over  switch  at  Church  Avenue. 

After  hearing  the  testimony  of  the  complainants  and  of  the  railroad  Company,  I 
believe  that  there  is  cause  for  complaint,  but  I  do  not  believe  that  the  proper  method 
of  correcting  the  existing  abuses  is  to  order  the  switch  torn  up.  This  cross-over  or 
swich  has  its  proper  uses,  and  I  believe  that  in  this  case  and  in  all  similar  cases  the 
Commission  should  refuse  to  order  removal  of  cross-overs  as  a  means  of  correcting 
the    abuse  of  switching  cars  back  unnecessarily. 

From  the  company's  testimony  in  this  hearing,  it  would  appear  that  a  two  and 
one-half  minute  headway  is  maintained  in  rush  hours  under  normal  conditions  of 
travel.  This  I  believe  to  be  sufficient,  and  in  order  to  prevent  unnecessary  switching 
back  of  cars  I  present  herewith  an  order  limiting  the  cars  switched  back  to  those 
which  are  crippled  and  to  the  switching  back  of  one,  a^id  that  the  last  one,  of  a  num- 
ber of  cars  that  have  become  bunched.  The  practice  has  been  to  switch  back  the 
first  car,  and  this  almost  invariably  is  the  heaviest  loaded.  By  specifying  the  last  car 
I  have,  I  believe,  selected  the  one  carrying  the  smallest  number  of  passengers. 

I  believe  that  the  adoption  of  this  order  will  remedy  the  evil  complained  of,  es- 
pecially as  the  testimony  of  the  complainants  shows  that  since  the  service  of  the 
order  for  hearing  conditions  have  been  very  materially  bettered. 

Dated,  New  York,  March  25,  1908. 

E.  M.  BASSETT. 

Commissioner  Bassett  thereupon  moved  the  adoption  oi  the  following  final  order, 
which  was  duly  seconded: 

Final  Order  (No.  376). 

In  the  Matter 
of 
The   Hearing  on  the  Motion   of  the  Com- 
mission on   the  Question  of  Changes  in 
the  Regulations.  Practices  and  Service  of 
the  Brooklyn  Heights  Railroad  Company. 
r>n<;s-ovcr  .^wiic^i  on  the  Nostrard  Avenue 
Line  at  Church  Avenue. 

This  matter  cominjf  on  upon  the  report  of  tlie  hearing  had  herein  on  the  23rd  day 
of  March,  IQ08,  and  it  appearing  that  said  hearing  was  held  by.jand  pursuant  to  an 
order  of  this  Conimission,  No.  326,  made  March  ip.  1908,  and  returnable  on  the  23rd 
day  of  March.  1908,  and  that  the  said  order  was  duly  served  upon  the  Brooklyn 
Heights  Railroad  Company  and  that  the  said  service  was  by  it  duly  acknowledged 
and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters 
in  said  order  specified,  on  March  2^y  1908,  before  Mr.  Commissioner  Bassett,  presiding, 
Arthur  DuBois,  Esq.,  appearing  for  the  Commission  and  Arthur  N.  Dutton,  Esq., 
appearing  for  the  Brooklyn  Heights  Railroad  Company,  at  which  hearing  proof  was 
taken. 
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Now,  it  being  made  to  appear,  after  the  proceedings  upon  said  hearing,  that 
the  regulations,  practices  and  service  of  the  Brooklyn  Heights  Railroad  Company, 
in  respect  to  the  transportation  of  persons  in  the  First  District  on  its  Nostrand  Avenue 
line,  between  Church  Avenue  and  Vanderveer  Park,  has  been  and  is  unreasonable,  im- 
proper and  inadequate,  and  it  being  the  judgment  of  the  Commission  that  the  said 
Railroad  Company  does  not  run  cars  enough  reasonably  to  accommodate  the  passenger 
traffic  transported  by  or  offered  for  transportation  to  it,  on  its  Nostrand  Avenue 
line,  between  Church  Avenue  and  Vanderveer  Park,  and  that  the  said  Railroad  Com- 
pany does  not  run  its  cars  with  sufficient  frequency  between  the  said  points  on  its 
Nostrand  Avenue  line. 

Now,  therefore,  on  motion  of  George  S.  Coleman,  Counsel  to  the  Commission, 
it  is 

Ordered,  That  with  the  exception  of  such  cars  as  may  be  disabled  or  in  need 
of  immediate'  repair,  or  such  car  as  may  be  the  last  of  a  group  of  three  or  more 
cars  arriving  at  the  Church  Avenue  cross-over  at  one  time,  no  southbound  car  on 
the  Nostrand  Avenue  line  shall  be  switched  back  at  Church  Avenue. 

That  m  no  event  shall  the  first  car  of  a  group  of  three  or  more  cars  arriving 
at  Church  Avenue  at  one  time  be  switched  back  unless  disabled  or  in  need  of  im- 
mediate repair,  nor  shall  any  car  be  so  switched  back  unless  a  car  or  cars  ahead  are 
held  for  the  purpose  of  providing  sufficient  accommodation  to  carry  the  passengers 
transferring  from  the  car  switched  back  at  Church  Avenue. 

And  it  is  further  Ordered,  That  this  order  shall  take  effect  at  once  and  continue 
in  force  for  a  period  of  two  years  from  and  after  taking  effect  of  the  same,  but 
without  prejudice  for  an  order  for  further  or  additional  hearing  and  action  thereon 
by  the  Commission  in  respect  of  anything  herein  prescribed  or  in  respect  of  anything 
covered  by  the  order  for  hearing  herein,  prior  to  the  expiration  of  said  period  of 
two  years. 

And  it  is  further  Ordered,  That  before  April  3,  1908,  said  Brooklyn  Heights  Rail- 
road Company  notify  the  Public  Service  Commission  for  the  First  District  whether 
the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.  * 
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Caa)  0-377 

Commissioner  McCarroU  moved  the  adoption  of  the  following  final  order,  which 
was  duly  seconded: 

Final  Order  (No.  377). 

Made  after  Rehearing. 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in    and    Additions    to    the    Service   and 
Equipment  of  the  Richmond  Light  and 
Railroad  Company. 
Under  Order  for  IJehearing  No.  354,  made 
March  20,  1908. 

This  matter  coming  on  upon  the  report  of  the  rehearing  of  Order  No.  185,  had 
herein  on  the  25th  day  of  March,  1908,  and  it  appearing  that  the  said  rehearing  was 
held  by  and  pursuant  to  an  order  of  this  Commission,  dated  March  20,  1908/  No. 
354,  and  returnable  on  the  2Sth  day  of  March,  1908,  and  that  the  said  order  was 
duly  served  upon  the  Richmond  Light  and  Railroad  Company  and  that  said  service 
was  by  it  duly  acknowledged,  and  that  the  said  rehearing  was  held  by  and  before 
the  Commission  on  the  matters  in  said  order  for  rehearing  specified  on  March  :iS» 
1908,  before  Mr.  Commissioner  McCarroll,  presiding,  Adrian  H.  Larkin,  Esq.,"  ap- 
pearing for  the  Richmond  Light  and  Railroad  Company  and  Arthur  DuBois,  Esq.,  ap- 
pearing for  the  Commission,  and  the  said  Richmond  Light  and  Railroad  Company 
having  been  afforded  reasonable  opportunity  for  presenting  evidence  and  examining 
and  cross-examining  witnesses,  and  testimony  having  been  taken, 

Now,  after  the  proceeding  upon  said  rehearing  and  after  consideration  of  the 
facts,  including  those  arising  since  the  making  of  the  order,  the  Commission  being 
of  opinion  that  the  original  order  No.  185  for  the  improvement  in  and  additions  to  the 
service  and  equipment  of  the  Richmond  Light  and  Railroad  Company  should  be 
changed  and  modified  in  certain  particulars. 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  That  the  Order  No.  185,  entered  January  4,  1908,  and  directed  to  the 

improvement  in  and  additions  to  the  service  and  equipment  of  the  Richmond  Light 

and  Railroad  Company  be  and  the  same  is  changed  and  modified  to  read  as  follows: 

Order  No.  185. 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in    and    Additions    to    the    Service   and 
Equipment  of  the  Richmond  Light  and 
Railroad  Company 
Under  Order  for  Hearing  made  November 
II,  1907  and  Order  for  Rehearing  made 
March  20,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  21st 

day  of  November,   1907,  and  it   appearing  that  the  said  hearing  was  held  by  and 
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pursuant  to  an  order  of  this  Commission  made  November  ii,  1907,  and  returnable 
on  November  21,  1907,  and  that  the  said  order  was  duly  served  upon  the  Richmond 
Light  and  Railroad  Company,  and  that  the  said  service  was  by  it  duly  acknowledged, 
and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters 
in  said  order  specified  on  November  21,  1907,  and  by  an  adjournment  duly  had  on 
November  27,  1907;  and  by  an  adjournment  duly  had  on  December  4,  1907,  and  by 
adjournment  duly  had  on  December  6,  1907,  and  by  adjournment  duly  had  on  Decem- 
ber 9,  1907,  and  by  adjournment  duly  had  on  December  11,  1907,  and  by  adjourn- 
ment duly  had  on  December  17,  1907,  and  by  adjournment  duly  had  on  December 
20,  1907,  and  by  adjournment  duly  had  on  December  31,  1907,  apd  by  adjourmnent 
duly  had  again  on  December  31,  1907,  and  at  all  of  said  sessions  Mr.  Commissioner 
McCarroll  presiding,  and  Abel  E.  Blackmar,  Esq.,  Counsel  to  the  Commission,  ap- 
pearing for  the  Commission  at  the  session  of  November  21,  1907,  Adrian  H.  Larkin, 
Esq.,  appearing  for  the  Richmond  Light  and  Railroad  Company,  and  at  all  of  the  other 
sessions  Arthur  DuBois,  Esq.,  appearing  for  the  Commission,  and  Adrian  H.  Larkin, 
Esq.,  appearing  for  the  Richmond  Light  and  Railroad  Company,  and  proof  having 
been  taken  at  all  of  said  sessions,  except  at  the  two  sessions  of  December  31,  I907f 

Now  it  being  made  to  appear  after  the  proceedings  upon  said  hearing  that  changes, 
imprcvemer.ts  and  additions  in  and  to  the  regulations,  equipment,  appliances  and 
service  of  the  Richmond  Light  and  Railroad  Company  in  respect  to  the  transportation 
of  persons  in  the  First  District  upon  its  various  lines  ought  reasonably  to  be  made 
in  the  manner  below  set  forth  in  order  to  promote  the  security  or  convenience  of  the 
public,  or  of  its  employees,  or  in  order  to  secure  adequate  service  and  facilities 
for  the  transportation  of  passengers,  and  it  being  made  to  appear  that  the  changes, 
additions  and  improvements  in  regulations,  equipment,  appliances  and  service  of  the 
said  company,  as  below  set  forth,  are  such  as  are  just,  reasonable,  safe,  adequate  and 
proper,  and  ought  reasonably  to  be  made  in  order  to  promote  the  security  and  con- 
venience of  the  public  and  employees. 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered, 

(i)  That  the  service  of  the  Richmond  Light  and  Railroad  Company,  on  its  St. 
George  to  Elizabethport  Ferry  line,  be  supplemented  and  changed  as  follows: 

(a)  That  the  schedules  be  so  arranged  that  daily,  except  Sundays,  not  less  than 
two  (2)  cars  leave  St.  George  within  five  minutes  after  the  arrival  of  each  fero'- 
boat  from  Manhattan,  between  the  hours  of  5  and  7  P.  M.,  and  run  over  the  Rich- 
mond Terrace,  at  least  to  the  foot  of  Richmond  Avenue,  Port  Richmond.  One  of 
the  cars  must  continue  to  the  Elizabethport  Ferry. 

(b)  That  the  Sunday  schedules  be  so  arranged  that  not  less  than  fortv'-four  (44) 
cars  be  run  from  St.  George  to  Elizabethport  Ferry  over  the  Richmond  Terrace 
between  the  hours  of  12  M.  and  6  P.  M. 
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(,2)  That  all  cars  signed  to  run  to  St.  George  or  to  the  New  York  Ferry  at 
St.  George  be  actually  run  over  the  elevated  structure  to  the  entrance  of  the  Ferry 
and  not  stopped  at  Jay  Street. 

(3)  That  the  service  of  the  Richmond  Light  and  Railroad  Company  on  its 
Castleton  Avenue  line  be  supplemented  and  changed  as  follows : — 

(a)  That  the  schedules  be  so  arranged  that  daily,  except  Sundays,  not  less  than 
two  (2)  cars  leave  St.  George  within  five  minutes  after  the  arrival  of  each  ferry-boat 
from  Manhattan,  between  the  hours  of  5  and  7  P.  M.,  and  run  over  the  Castleton 
Avenue  route  to  Columbia  Street. 

(b)  That  thfe  schedules  be  so  arranged  that  daily,  except  Sundays,  not  less 
than  two  (2)  cars  leave  Columbia  Street  and  run  over  the  Castleton  Avenue  route 
to  St.  George  to  meet  each  boat  leaving  St.  George  between  the  hours  of  7:45  and 
8:45  A.  M.,  both  inclusive. 

(4)  That  the  following  additions  and  changes  in  equipment,  with  the  exception 
of  those  stated  in  subdivision  (b),  be  made  and  completed  as  soon  as  possible,  but 
not  later  than  May  15,  1908. 

(a)  That  the  Company  pass  through  the  shops,  making  every  required  repair, 
all  the  present  open  car  bodies,  and  all  trucks  and  equipment,  turning  them  out  in  as 
perfect  condition  as  possible. 

(b)  That  the  Company  provide  and  equip  all  cars  in  service  with  two  new 
automatic  circuit  breakers  of  sufficient  capacity  and  modern  type.  This  work  on  all 
closed  cars  is  to  be  completed  by  November  i,  1908  and  on  all  open  cars  by 
May  15,  1908. 

(c)  That  the  Company  provide  and  equip  each  of  its  cars  in  service  with  a  gear 
case,  for  each  motor  thereon,  and  that  each  gear  case  shall  at  all  times  be  maintained 
with  sufficient  gear  grease  to  reduce  the  noise  made  by  the  gear  and  pinion,  to  a 
minimum.    The  gear  case  should  preferably  be  maintained  half  full  of  grease. 

(d)  That  the  Company  provide  and  maintain,  in  good  condition,  on  all  of  its 
cars  in  service,  two  head  lights,  of  the  type  used  upon  the  15-bench  open  cars,  num- 
bered 71  to  90,  or  light  of  equal  power  that  will  not  project  from  the  dash  of  the 
car  further  than  those  upon  the  15-bench  open  cars  numbered  71  to  90* 

(e)  That  the  Company  provide  and  maintain,  in  good  condition,  two  sets  of 
fenders,  complete,  upon  each  car  in  service. 

(f)  That  the  Company  provide  and  equip  each  car  in  service  with  proper 
lightning  arrest  equipment. 

(g)  That  the  Company  exercise  care  that  trolley  ropes  are  of  sufficient  length 
to  permit  of  trolley  wheel  following  the  trolley  wire  at  railway  crossings. 

(h)  That  no  more  overhead  trolley  wire  of  the  size  known  No.  0  be  erected, 
but  that  all  new  wire  constructed  Jtnd  all  repairs  and  replacing  of  old  or  worn  wire 
be  made  with  No.  00  wire. 
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(i)  That  the  Company  carefully  examine  all  wooden  poles  and  change  those 
that  show  a  dangerous  condition  from  decay  or  other  cause  and  reset  all  poles  that 
have  excessive  lean. 

(j)  That  the  Company  overhaul  all  sections  of  traclrnow  in  condition  that  cars 
cannot  be  operated  at  normal  speed  without  severe  oscillation,  and  make  track  suitable 
for  satisfactory  operation  of  15-bench  open  cars.  This  refers  particularly  to  all 
sections  outside  the  paved  streets. 

(k)  That  the  Company  exercise  great  care  that  all  cars  are  properly  equipped 
with  sand  box  outfits  and  that  they  are  at  all  times  kept  supplied  with  suitable  sand. 

And  it  is  further 

Ordered,  That  this  order  shall  take  effect  on  January  10,  1908,  and  shall  continue 
in  force  for  a  period  of  two  years  from  and  after  the  date  of  its  taking  effect,  J>ut 
\^-ithout  prejudice  to  an  order  for  further  or  additional  hearings  and  action  thereon 
by  the  Commission  in  respect  of  anything  herein  prescribed,  or  in  respect  of  anything 
covered  by  the  order  for  hearing  herein  prior  to  the  expiration  of  said  period  of  two 
years. 

And  it  is  further 

Ordered,  That  before  January  10,  1908,  the  said  Richmond  Light  and  Railroad 
Company  notify  the  Public  Service  Commission  for  the  First  District  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(23)  0-378 

Commissioner  McCarroll  moved  the  adoption  of  the  following  final  order,  which 
was  duly  seconded : 

Final  Order  (No.  378). 
Made  after  Rehearing. 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
n\ission  on  the«Question  of  Improvement 
in    and    Additions    to    the    Service    and 
Equipment  of  the  Staten  Island  Midland 
Railway  Company. 
Under  Order  for  Rehearing  No.  355,  made 
March  20,  1908. 

This  matter  coming  on  upon  the  report  of  the  rehearing  of  Order  No.  186,  had 
herein  on  the  2Sth  day  of  March,  1908,  and  it  appearing  that  the  said  rehearing  was 
held  by  and  pursuant  to  an  order  of  this  Commission,  dated  March  20,  1908,  No-  ^'^^ 
and  returnable  on  the  2Sth  day  of  March,  1908,  and  that  the  said  order  was  duly 
served  upon  the  Staten  Island  Midland  Railway  Company  and  that  said  senicc  was 
by  it  duly  acknowledged,  and  that  the  said  rehearing  was  held  by  and  before  the  Com- 


mission  on  the  matters  in  said  order  for  rehearing  specified  on  March  25,  1908,  before 
Mr.  Commissioner  McCarroll,  presiding,  Adrian  H.  Larkin,  Esq.,  appearing  for  the 
Staten  Island  Midland  Railway  Company,  and  Arthur  DuBois,  Esq.,  appearing  for 
the  Commission,  and  the  said  Staten  Island  Midland  Railway  Company  having  been 
afforded  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
-examining  witnesses,  and  testimony  having  been  taken, 

Now,  after  the  proceeding  upon  said  rehearing  and  after  consideration  of  the 
facts,  including  those  arising  since  the  making  of  the  order,  the  Commission  b^ing 
of  opinion  that  the  original  Order  No.  186  for  the  improvement  in  and  additions  to 
the  service  and  equipment  of  the  Staten  Island  Midland  Railway  Company  should  be 
changed  and  modified  in  certain  particulars, 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 
Ordered,  That  the  Order  No.  186.  entered  January  4,  1908,  and  directed  to  the  im- 
provement in  and  additions  to  the  service  and  equipment  of  the  Staten  Island  Midland 
Railway  Company,  be  apd  the  same  is  changed  and  modified  to  read  as  follows  : 

Order  No.  186. 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mis.sion  on  the  Question  of  Improvement 
in    and    Additions    to    the    Service    and 
Equipment  of  the  Staten  Island  Midland 
Railway  Company. 
Under  Order  for  Hearing  made  November 
II,     1907,     and     Order     for     Rehearing 
made  March  20,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  21st 
day  of  November,  1907,  and  it  appearing  that  the  said  hearing  was  held  by  and  pur- 
suant to  an  order  of  this  Commission,  made  November  11,  1907,  and  returnable  on  No- 
vember 21,  1907,  and  that  the  said  order  was  duly  served  upon  the  Staten  Island 
Midland  Railway  Company,  and  that  the  said  service  was  by  it  duly  acknowledged,  and 
that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in  said 
order  specified  on  November  21,  1907,  and  by  an  adjournment  duly  had  on  November 
27,  1907,  and  by  an  adjoummfint  duly  had  on  December  4,  1907,  and  by  adjournment 
duly  had  on  December  6,  1907,  and  by  adjournment  duly  had  on  December  9,  1907, 
and  by  adjournment  duly  had  on  December  11,  1907,  and  by  adjournment 
duly  had  on  December  17,  1907,  and  by  adjournment  duly  had  on  December 
20,  1907,  and  by  adjournment  duly  had  on  December  31,  1907,  and  by  adjournment 
<July  had  again  on  December  31,  1907,  and  at  all  of  said  sessions  Mr.  Com- 
missioner McCarroll  presiding,  and  Abel  E  Blackmar,  Esq.,  Counsel  to  the  Com- 
mission, appearing  for  the  Commission  at  the  session  of  November  21,  1907,  Adrian 
H.  Larkin,  Esq.,  appearing  for  the  Staten  Island  Midland  Railway  Company,  and  at 
all  of  the  other  sessions  Arthur  DuBois.  Esq.,  appearing  for  the  Commission  and 
Adrian  H.  Larkin,  Esq.,  appearing  for  the  Staten  Island  Midland  Railway  Company, 
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and  proof  having  been  taken  at  all  of  said  sessions,  except  at  the  two  sessions  of 
December  31,  1907, 

Now,  it  being  made  to  appear  after  the  proceedings  upon  said  hearing  that 
changes,  improvements  and  additions  in  and  to  the  regulations,  equipment,  appliances 
and  service  of  the  Staten  Island  Midland  Railway  Company  in  respect  to  the  transpor- 
tation of  persons  in  the  First  District  upon  its  various  lines  ought  reasonably  to  be 
made  in  the  manner  below  set  forth  in  order  to  promote  the  security  or  convenience 
of'  the  public,  or  of  its  employees,  or  in  order  to  secure  adequate  service  and  facilities 
for  the  transportation  of  passengers,  and  it  being  made  to  appear  that  the  changes, 
additions  and  improvements  in  regulations,  equipment,  appliances  and  service  of  the 
said  company,  as  below  set  forth,  are  such  as  are  just,  reasonable,  safe,  adequate  and 
proper,  and  ought  reasonably  to  be  made  in  order  to  promote  the  security  and  con- 
venience of  the  public  and  employees. 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered : 

(i)  That  the  service  of  the  Staten  Island  Midland  Railway  Company,  on  its 
Silver  Lake  line,  be  supplemented  and  changed  so  that^daily,  except  Sundays,  not  less 
than  two  cars  leave  St.  George  within  five  minutes  after  the  arrival  of  each  ferry 
boat  from  Manhattan  between  the  hours  of  S  and  7  P.  M.  and  run  over  Silver  Lake 
and  Richmond  Turnpike  route  to  Port  Richmond. 

(2)  That  all  cars  signed  to  run  to  St.  George  or  to  the  New  York  Ferr>'  at 
St.  George  be  actually  run  over  the  elevated  structure  to  the  entrance  of  the  Ferry  and 
not  stopped  at  Jay  Street. 

(3)  (b)  That  the  company  replace  with  new  parts  all  broken,  cracked  or  de- 
fective parts  of  the  Bemis  or  St.  Louis  trucks  now  or  recently  in  use  under  the 
closed  car  bodies  number  150  to  163,  inclusive. 

(c)  That  the  company  pass  through  the  shops,  making  every  required  repair, 
all  the  present  open  car  bodies,  trucks,  equipment,  turning  them  out  in  as  perfect 
condition  as  possible  before  May  15,  1908. 

(d)  That  the  Company  provide  and  equip  all  cars  in  service  with  two  new  auto- 
matic circuit  breakers  of  sufficient  capacity  and  modern  type,  this  work  on  all  open 
cars  to  be  completed  by  May  15,  1908,  and  on  all  closed  cars  by  November  i,  1908. 

(e)  That  the  Company  provide  and  equip  each  of  its  cars  in  service  with  a  gear 
case,  for  each  motor  thereon,  and  that  each  gear  case  shall  at  all  times,  be  main- 
tained with  sufficient  gear  grease  to  reduce  the  noise  made  by  the  gear  and  pinion,  to 
a  minimum.    The  gear  case  should  preferably  be  maintained  half  full  of  grease. 

(f)  That  the  Company  provide  and  maintain  in  good  condition  on  all  of  its  cars  . 
•in  service,  two  head  lights,  of  the  type  used  upon  the  is-bench  open  cars,  numberc/l 
71  to  90.  on  the  Richmond  Light  ^nd  Railroad  Company,  or  head  lights  of  some  other 
t3T)e  of  not  less  power  that  will  not  project  from  the  dash  of  the  car  further  than 
those  upon  the  is-bench  cars  of  the  Richmond  Light  and  Railroad  Company,  Nos. 
71  to  90. 
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(g)  That  the  Company  provide  and  maintain  in  good  condition  two  sets  of 
fenders,  complete,  upoai  each  car  in  service, 

(h)  That  the  Company  provide  and  equip  each  car  in  service  with  proper  light- 
ning arrest  equipment. 

(j)  That  the  Company  exercise  care  that  trolley  ropes  are  of  sufficient  length 
to  permit  of  trolley  wheel  following  the  trolley  wire  at  railway  crossings. 

(k)  That  no  more  overhead  trolley  wire  of  the  size  known  as  No.  o  be  erected, 
but  that  all  new  wire  construction  and  all  repairs  and  replacing  of  old  or  worn  wire 
be  made  with  No.  oo  wire. 

(n)  That  the  Company  carefully  examine  all  wooden  pc^es  and  change  those 
that  show  a  dangerous  condition  from  decay  or  other  cause  and  reset  all  poles  that 
have  excessive  lean. 

(o)  That  the  Company  overhaul  all  sections  of  track  now  in  such  condition 
that  cars  cannot  be  operated  at  nonjiial  speed  without  severe  oscillation,  and  make 
track  suitable  for  satisfactory  operation  of  15-bench  open  cars.  This  refers  par- 
ticularly to  all  sections  outside  the  paved  streets. 

(p)     That  the  Company  exercise  great  care  that  all  cars  are  properly  equipped 
with  sand  box  outfits  and  that  they  are  at  all  times  kept  supplied  with  suitable  sand. 
And  it  is  further 

Ordered,  That  this  order  shall  take  effect  January  10,  1908,  but  the  provisions  *  in 
Section  3  and  its  subdivisions,  except  (d),  shall  be  completed  as  soon  as  possible, 
but  not  later  than  May  15,  1908.  This  order  shall  continue  in  force  for  a  period  of 
two  years  from  and  after  its  date,  but  without  prejudice  to  an  order  for  further  or 
additional  hearing?  and  action  thereon  by  the  Commission  in  respect  of  anything  herein 
prescribed,  or  in  respect  of  anything  covered  by  the  order  for  hearing  herein  prior 
to  the  expiration  of  said  period  of  two  years.    And  it  is  further 

Ordered,  That  before  January  10,  1908,  the  said  Staten  Island  Midland  Railway 
Company  notify  the  Public  Service  Commission  for  the  First  District  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — ^Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis 

Nays — None. 

Carried. 

(24)  2204 

The  Secretary  presented  a  communication  from  the  Independence  League  Club, 
transmitting  resolutions  calling  upon  the  Board  of  Estimate,  this  Commission  and  other 
authorities,  to  take  action  to  provide  the  Borough  of  Brooklyn  with  the  necessary 
transit  facilities ;  and  endorsing  the  plan  to  build  subways  by  sections,  to  be  paid  for  as 
the  work  progresses.    The  resolutions  were  ordered  filed. 

(25)  2132 
The  Secretary  presented  an  extract  from  the  minutes  of  the  Flatbush  Board  of 

Trade,  endorsing  the  action  of  its  delegates  to  the  Allied  Boards  of  Tratle  in  voting 
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for  a  resolution  asking  for  the  immediate  construction  of  the  Fourth  Avenue  subway, 
and  requesting  this  Commission  to  approve  and  prepare  plans  for  the  construction  of 
the  Flatbush  Avenue  subway  to  Parkside  Avenue,  which  was  ordered  filed. 

(26)  0-37Q 
Commissioner  Bassett  moved  the  adoption  of  the  following  dismissal  order,  whidi 

w^as  duly  seconded : 

Dismissal  Order  (No.  379). 

In  the  Matter 
of 
The  Hearing  on  the.  Motion  of  the  Commis- 
sion upon  the  Question  of  Improvements 
in  and  Additions  to  the  Service  and 
Transportation  Facilities  of  the  Nassau 
Electric  Railroad  Company. 

Order  No.  379,  dismissing  proceedings  upon  Complaint  Order  No.  253,  as  to 
failure  to  stop  trains  at  the  25th  Avenue  station  on  fhe  West  End  Line,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(27)  0-380 

Commissioner  Bassett  moved  the  adoption  of  the  following  order,  which  was  duly 

•econded : 

Extension  Order  (No.  380). 

Jeremiah  J.    Coughlan, 

Complainant, 
against 
Nassau    Electric    Railroad    Company, 
Defendant. 

r  Order  No.  380,  extending  the  time  within  which  the  defendant  may  answer  Com- 
plaint Order  No.  328,  as  to  the  turnstile  at  the  i6th  Street  station  of  the  Fifth  Avenue 
elevated  line,  to  and  including  March  31,  1908,  was  approved,  confirmed  and  ordered 
filed  in  the  office  of  the  Commission. 

.(a8)  1265 

The  Secretary  presented  an  opinion  of  the  Counsel  to  the  Commission  with  ^^ 
gard  to  three  proposed  deeds  covering  property  adjacent  to  the  Dyckman  Street 
station  of  the  Broadway  branch  of  the  subway,  the  approval  of  which  was  requested 
by  the  Interborough  Rapid  Transit  Company  in  its  letter  of  March  9,  1908;  the  opinion 
stating  that  there  were  possible  inaccuracies  in  the  descriptions  of  the  properties,  and 
suggesting  that  the  Engineering  Department  of  the  Interborough  Rapid  Transit  Com- 
pany take  up  the  matter  with  the  Engineers  of  the  Commission,  with  a  view  to  pre- 
paring a  precise  description  of  the  property,  in  order  to  assure  a  perfect  title  to  the 
City. 

On  motion,  the  Secretary  was  directed  to  write  to  the  Company  in  accordance  with 
the  suggestion  of  the  Counsel  to  the  Commission. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  March  31,  1908, 
Tribune  Building,   154  Nassau   Street, 
Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  Edward  M.  Bassett,  Milo 
R.  ^laltbie,  John  E.  Eustis. 

(i)  2132 

The  Secretary  presented  a  communication  from  the  Board  of  Estimate  and  Appor- 
tionment, transmitting  the  following  resolution  adopted  on  March  27,  1908: 

Resolved,  That  the  Board  of  Estimate  and  Apportionment  hereby  approve  all  the 
forms  of  contract  presented  by  the  Public  Service  Commission  of  the  First  District 
with  a  communication  dated  March  12th,  1908,  and  addressed  to  this  Board  covering 
the  construction  of  the  following  sections  of  the  Tri-Borough  Rapid  Transit  System, 
,  which  traverses  sections  of  the  Boroughs  of  the  Bronx,  Manhattan,  Brooklyn  and 
ultimately  is  to  extend  to  the  Borough  of  Richmond  and  Queens. 

First— Number  i,  Manhattan  Bridge.  From  Manhattan  Bridge  along  Flatbush 
Avenue  Extension    from  Nassau  to  Willoughby  Street. 

Section  No.  9-C-1 — From  a  point  near  Willoughby  Street  to  Ashland  Place. 

Third— Number  ii-E-i  and  ii-A-i.  From  Ashland  Place  and  Fulton  Street  to 
Fourth  Avenue  and  Sackett  Street 

Fourth — Number  11-A-2.  From  Fourth  Avenue  and  Sackett  Street  to  Fourth 
Avenue   and.  Tenth  Street. 

Fifth — Number  11-A-3.  From  Fourth  Avenue  and  Tenth  Street  to  Fourth  Avenue 
and  Twenty-seventh  Street. 

Sixth — Number  11 -A -4.  From  Fourth  Avenue  and  Twenty-seventh  Street  to 
Fourth  Avenue,  at  or  near  Forty-third  Street. 

And  requests  the  Public  Service  Commission  to  advertise  immediately  for  pro- 
posals on  said  contracts. 

A  true  copy  of  Resolution  adopted  by  the  Board  of  Estimate  and  Apportionment 

Mar.  27,  1908. 

(Signed)  JOSEPH  HAAG,  Secretary. 
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The  Secretary  also  presented  the  following  communication  from  John  L.  O'Brieo, 

Acting  Corporation  Counsel: 

Francis  K.  Pendleton,  Corporation  Counsel. 

City  of  New  York— Law  Department,] 

Office  of  the  Corporation  Counsel,    y 

New  York,  March  30,  1908.        J 

Hon.  William  R.  Willcox,  Chairman  of  the  Public  Service  Cotnmissum  for  the  First 
District: 

Sir — ^A  communication  from  your  commission,  dated  March  12,  1908,  has  been 
received,  inclosing  six  copies  of  six  proposed  contracts  for  the  construction  of  the 
Rapid  Transit  Railroad  in  Fourth  Avenue  and  other  streets  in  the  Borough  of  Brook- 
lyn, for  my  approval  thereof  as  required  by  the  provisions  of  section  13  chapter  75J, 
of  the  Laws  of  1894. 

The  contracts  submitted  are  as  follows: 

Manhattan  Bridge  No.  i,  for  the  construction  of  the  section  of  such  railway  from 
the  Manhattan  yB ridge  approach  and  along  the  Flatbush  Avenue  extension  to  Wil- 
loughby  Street. 

No.  9-C-1,  for  the  construction  of  the  section  of  such  railway  from  Willoughby 
Street  to  Ashland  Place. 

No.  ii-E-i,  and  ii-A-i,  for  the  construction  of  the  section  of  such  railway  from 
Ashland  Place  and  Fulton  Street  to  Fourth  Avenue  and  Sackett  Street. 

No.  ii-A-2  for  the  cojistruction  of  the  section  of  such  railway  from  Fourth  Ave- 
nue and  Sackett  Street  to  Fourth  Avenue  and  Tenth  Street, 

No.  ii-A-3  for  the  construction  of  the  section  of  such  railway  from  Fourth 
Avenue  and  Tenth  Street  to  Fourth  Avenue  and  Twenty-third  Street. 

No.  ii-A-4  for  the  construction  of  the  section  of  such  railway  from  Fourth 
Avenue  and  Twenty-seventh  Street  to  Fourth  Avenue  and  Forty-third  Street. 

Pursuant  to  your  request  the  contracts  in  question  have  been  examined  and  are 
correct  in  form. 

I  do  not  deem  it  advisable  at  this  time  to  endorse  my  approval  thereon   because 
of  the  apparent  lack  of  appropriation  to  complete  the  work  covered  by  the  contracts. 
Respectfully  yours, 
(Signed)  JOHN  L.  O'BRIEN,  Acting  Corporation  Counsel. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  invitation  to  contractors  for  the  sections  of  the  so-called  Fourth 
Avenue  Subway,  be  published  twice  a  week,  commencing  with  the'  week  beginning 
April  6,  1908,  and  continuing  for  three  weeks,  in  the  City  Record,  and  as  follows  in 
the  enumerated  daily  newspapers : 

Section  i,  New  York  American,  New  York  Herald,  New  York  Press,  New  York 
Tribune,  Brooklyn  Daily  Eagle. 

Section  2,  New  York  American,  Sun,  World,  Globe  and  Commercial  Advertiser, 
Brooklyn  Citizen. 
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Section  3,  Sun,  New  York  Times,  Globe  and  Commercial  Advertiser,  Evening 
Post,  Standard  Union. 

Section  4,  New  York  Press,  New  York  Tribune,  Evening  Mail,  Evening  Post, 
Brooklyn  Daily  Times. 

Section  5,  New  York  Herald,  World,  Evening  Mail,  Brooklyn  Daily  Eagle. 

Section  6,  New  York  Times,  Brooklyn  Citizen,  Brooklyn  Daily  Times,  Standard 
Union,  and  that  the  bids  be  opened  on  May  8,  1908. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(2)  3200 

The  Secretary  presented  the  following  communication  from  the  Corporation 
Counsel,  with  regard  to  the  adjustment  of  the  litigation  in  connection  with  the  devia- 
tion of  the  subway  route  in  Park  Avenue,  which  was  ordered  filed: 


City  of  New  York — Law  Department, 
Office  of  the  Corporation  Counsel, 
New  York,  March  27,  1908. 
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Public  Service  Commission  for  the  First  District,  154  Nassau  Street,  New  York  City: 

Sirs — In  reference  to  the  contemplated  arrangement  referred  to  in  my  letter  to 
you  of  February  i^th,  and  in  a  communication  from  George  S.  Coleman,  Esq.,  counsel 
to  your  Commission,  under  date  of  March  6th,  1908,  as  to  the  adjustment  of  the 
so-called  Park  Avenue  litigation,  I  have  to  advise  you  as  follows : 

Since  receipt  of  the  communication  of  the  date  last  mentioned,  the  proposed 
agreement  in  relation  to  this  matter  has  been  changed  as  follows: 

The  property  owners  are  to  be  paid  in  cash  instead  of  four  per  cent,  bonds,  as 
stated  in  the  communication  of  14th  February  addressed  by  me  to  you,  already  referred 
to,  and  the  papers  therefore  to  carry  out  the  adjustment  in  question  will  have  to  be 
modified  in  that  respect. 

I  have  notified,  of  even  date,  your  counsel,  George  S.  Coleman.  Esq.,  of  the  change 

in  question. 

Yours  respectfully, 

(Signed)  F.  K.  PENDLETON,  Corporation  Counsel. 

(3)  2094 

The  Secretary  presented  the  following  communication  from  the  Comptroller,  with 
regard  to  the  property  at  Nos.  i,  3  and  5  Cleveland  Place: 

City  of  New  York — Department  of  Finance,  ) 
March  23,  1908.         ( 

Hon.  William  R.  Willcox,  Public  Service  Commission,  154  Nassau  street,  Manhattan : 
Sir — This  office  has  had  offered  to  it  by  Messrs.  Sinclair  &  Valentine,  property 
known  as  i,  3  and  5  Cleveland  Place    (formerly  Marion  Street).     Prices  were  sub- 
mitted on  the  part  of  the  ow^ners.  as  follows : 
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Value  of  the  land $9034500 

Value  of  building 48,051 .00 

Machinen'  contained  in  the  building  which  cannot  be  removed 23798.40 

$162,694.40 


Upon  receipt  of  this  offer,  we  transmitted  the  same  to  the  Corporation  Counsel 
in  charge  of  the  condemnation  proceedings  for  the  acquisition  of  the  easements  of 
the  property,  and  under  date  of  March  19.  1908.  this  office  received  a  reply,  copy  of 
which,  is  hereto  annexed.  On  reading  the  communication  transmitted  herewith,  you 
will  find  that  the  value  of  the  land  and  buildings  as  put  upon  it  by  the  Corporation 
Counsel's  experts,  who  are  ready  to  testify  in  the  proceedings,  is  $128,780.  They 
have  not  had  the  machinery  appraised,  but  in  the  event  of  condemnation  proceedinRS, 
the  City  will  be  liable  for  the  value  of  such  machinery  contained  in  the  said  building, 
and  the  amount  of  its  value,  whatever  it  may  be,  should  be  added  to  the  estimate  of 
their  expert  builder,  Mr.  Plass. 

The  owner  of  the  property  has  stated  to  me  privately  that  he  will  take  $150,000 
for  his  land,  building  and  machinery,  and  that  although  the  proposition  initiated  by 
your  Board  was  to  take  easements  only,  he  understands  that  it  is  now  the  intention 
to  take  the  entire  holdings. 

The  owner  also  informs  me  that  your  own  machinery  expert  in  the  proceedings 
has  figured  $23,000  as  the  value  of  the  machinery. 

If  your  Board,  in  the  face  of  the  Corporation  Counsel's  expert's  opinion,  believes 
that  the  City  should  pay  Messrs.  Sinclair  &  Valentine  $150,000  for  the  land,  building 
and  machinery  contained  in  the  premises  i,  3  and  5  Cleveland  Place,  and  will  adopt 
a  resolution  approving  of  the  acquisition  thereof,  I  shall  be  pleased  to  present  the 
matter  to  the  Board  of  Estimate  and  Apportionment  for  their  approval  and  for  the 
authorization  of  the  Corporate  Stock  to  pay  for  the  same.  If,  on  the  other  hand, 
you  believe  that  the  property  is  not  worth  the  money,  and  will  so  certify  to  me, 
I  will  inform  Messrs.  Sinclair  &  Valentine  that  they  must  go  to  condemnation  pro- 
ceedings, and  thus  enable  them  to  prepare  for  the  same. 

Respectfully, 
(Signed)  HERMAN  A.  METZ.  Comptroller. 

It  was  understood  that  the  Chairman  would  send  the  following  letter: 

March  31,  iQoS. 
Hon,  Herman  A.  Metz,  Cofnptroller: 

Sir — I  have  received  your  letter  of  March  23d,  enclosing  copy  of  letter  from  the 
City  Law  Department,  in  relation  to  property  known  as  i,  3  and  5  Cleveland  Place, 
Manhattan,  belonging  to  Messrs.  Sinclair  &  Valentine. 

It  appears  that  prior  to  February  i,  1908,  the  owners  offered  to  sell  the  property 
to  the  City  for  $162,694.40,  but  after  examination,  appraisal  and  protracted  negotia- 
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lions  the  Commission  were  of  the  opinion  that  even  the  reduced  price  of  $150,000 
ivas  excessive,  and  that  $143,800  was  all  that  could  properly  be  offered  for  land, 
building  and  machinery.  This  offer  having  been  rejected  proceedings  to  condemn 
the  property  were  duly  initiated  and  are  now  pending. 

Your  letter  slates  that  the  property  may  now  be  purchased  for  $150,000,  and  you 
ask  whether  the  Commission  will  adopt  a  resolution  approving  the  purchase  at  that 
price. 

If  the  Corporation  Counsel  (who  has  charge  of  the  condemnation  proceedings) 
will  advise  the  Commission  that  in  his  opinion  it  would  be  for  the  best  interests 
of  the  City  to  pay  the  sum  now  proposed  ($150,000)  and  save  expenses  of  litigation 
the  Commission  will  be  pleased  to  give  the  matter  prompt  and  careful  consideration. 

Respectfully, 

Chairman. 

(4)  209a 

The  Secretary  presented  the  following  communication  from  the  Board  of  Esti- 
mate and  Apportionment,  with  regard  to  the  subway  connection  of  the  Manhattan 
approach  to  the  Brooklyn  Bridge,  which  was  referred  to  the  Committee  of  the 
Whole: 

Board  of  Estimate  and  Apportionment,  City  of  New  York,] 
Office  of  the  Secretary,  No.  277  Broadway,  f 

Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission,  ist  District,  Tribune 
Building,  Manhattan: 

Dear  Sir — At  a  meeting  of  the  Board  of  Estimate  and  Apportionment  held 
March  27,  1908,  a  report  was  presented  from  the  Comptroller,  to  whom  on  February 
7,  1908  was  referred  the  request  of  the  Bridge  Commissioner  for  authority  (pursuant 
to  resolution  adopted  by  the  Board  of  Estimate  December  6,  1907)  to  advertise  for 
bids  and  award  contract  for  the  construction  of  the  Subway  connection  of  the  Man- 
hattan Approach  to  the  Brooklyn  Bridge, — recommending  that  no  action  be  taken 
on  this  request  until  some  arrangement  has  been  made  for  the  operation  of  trains 
over  said  bridge. 

In  accordance  therewith  the  matter  was  referred  to  the  Public  Senice  Commis- 
sion and  to  the  Bridge  Commissioner. 

I  transmit  herewith  copy  of  said  report. 

Very  truly  yours,  * 

(Signed)  WILLIAM  W.  LAURENCE.  Assistant  Secretary. 

(5)  3249 

The  Secretary  presented  the  following  resolution  adopted  by  the  Beard  of  Aldef- 

men  on  March  24,  1908,  and  transmitted  to   this  Commission,  which   was  referred 

to  Commissioner  Eustis: 

Whereas,  The  Yonkers  Street  Railway  Company,  which  utilizes  that  part  of  New 

York  City  known  as  Broadway,  from  Two  Hundred  and  Thirtieth  Street  to  the  ex- 
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trcme  northerly  end  of  the  boundary  line  of  Greater  New  York,  and  from  a  point 
100  feet  north  of  the  northeasterly  corner  of  Broadway  and  Two  Hundred  and 
Thirtieth  Street.  The  tracks  occupied  b^  said  company  are  double  tracks;  from  the 
above  mentioned  point  south  the  said  company  has  but  a  single  track  for  a  distance 
of  over  200  feet,  thereby  impeding  the  traffic  to  a  very  serious  extent,  and  often  be- 
tween the  hours  of  5  and  7  p.  m.  four  cars  are  stalled  at  the  point  hereinbefore  stated 
where  the  double  track  ceases;  and  be  it 

Resolved,  That  the  Public  Service  Commission  be  and  is  hereby  requested  to 
examine  the  present  existinjf  evils  and  to  recommend  such  alterations  and  improve- 
ments as  will  give  to  the  traveling  public  immediate  relief. 

(6)  C.1796 
The  Secretary  presented  a  resolution  adopted  by  the  Board  of  Aldermen  on  March 

24,  1908,  and  transmitted  to  this  Commission,  with  regard  to  additional  stairways 
at  the  i8th  Street  station  of  the  Third  Avenue  elevated  line,  and  it  was  understood 
that  a  reply  would  be  sent  thereto,  pointing  out  that  the  Commission  has  already 
taken  action  in  regard  to  the  lack  of  sufficient  accommodations  at  this  station.  The 
resolution  was  as  follows : 

Resolved,  That  the  Public  Service  Commission  for  the  First  District  be  and  hereby 
is  requested  to  investigate  the  congested  conditions  surrounding  travel  from  the 
stations  of  the  elevated  railroad  at  Third  Avenue  and  Eighteenth  street,  in  the  Bor- 
ough of  Manhattan,  particularly  during  the  rush  hours  in  the  morning  and  cvenin;^, 
to  the  end  that  relief  may  be  had  by  the  establishment  of  an  additional  stairway  at 
the  north  and  at  the  south  bound  stations  at  said  point. 

(7)  3243 
The    Secretary    presented    the    following    resolution    adopted    by    the    Board  of 

Aldermen  on  March  24,  1908,  and  transmitted  to  this  Commission,  which  was  referred 
to  Commissioner  Bassett : 

Resolved,  That  the  attention  of  the  Public  Service  Commission  for  the  First 
District  is  called  to  the  filthy,  unsanitary  condition  of  cars  Nos.  51,  52,  S3  and 
54  of  the  Queens  Division  of  the  Long  Island  Electric  Railway  Company,  with  the 
request  that  the  said  companv  be  required  to  restore  the  said  cars  to  a  condition  of 
habitableness. 

(8)  1881 
The  Secretary  presented  a  communication  from  the  Chief  Engineer  with  regard 

to  a  bill  of  the  Department  of  Water  Supply,  Gas  and  Electricity,  dated  February 
18,  1908,  against  the  Rapid  Transit  Commission,  for  expenses  incurred  by  that 
Department   in   connection   with   the  break   in   the  water   main   at  41st   Street  and 
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Park  Avenue,  on  January  22,  1907;  transmitting  reports  of  the  present  Division  En- 
gineer upon  the  section  on  which  the  break  in  the  main  occurred,  and  of  Division 
Kngineer  Clark,  under  date  of  January  30,  1908;  and  concluding  that  the  bill  should 
not  be  paid  by  this  Commission.  The  papers  were  referred  to  the  Counsel  to  the 
Commission,  for  the  preparation  of  an  answer  to  the  Department  of  Water  Supply, 
Gas  and  Electricity. 

(9)  0-364 

The  Secretary  stated  that  a  communication  had  been  received  from  the  Lotig 
Island  Railroad  Company,  upon  Final  Order  No.  364  of  the  Commission,  as  to 
safety  precautions  at  the  grade  crossing  at  Fresh  Pond  Road  and  Sherman  Street, 
Borough  of  Queens,  notifying  the  Commission  that  the  teems  of  the  order  were 
accepted  under  protest,  and  would  be  complied  with.     The  answer  was  ordered  filed. 

do)  O-36S 

The  Secretary  stated  that  a  communication  had  been  .  received  from  F.  W- 
Whitridge,  Receiver  of  the  Third  Avenue  Railroad  Company,  upon  Final  Order 
No.  365  of  the  Commission,  as  to  the  inspection  and  repair  of  all  cars,  which  was 
ordered  filed,  and  which  was  as  follows: 


Third  Avenue  Railroad  Company — Frederick   W.   Whitridge,   Receiver, 
65th  Street  and  Third  Avenue, 

/  New  York,  March  26,  1908, 


ER,1 

1.     I 


Travis  H.  Whitney,  Esq.,  Secretary,  Public  Service  Commission,  154  Nassau  Street, 
New  York  City: 
My  Dear  Sir — I  have  received  from  you  a  paper  entitled  Order  No.  365,  in 
respect  to  the  repair  of  cars  on  the  Third  Avenue  Railroad.  I  have  already  informed 
you  of  the  difficulties  which  had  to  be  overcome  in  our  work  of  repairing  cars,  and 
I  have,  in  reply  to  your  several  communications  and  Orders  in  reference  to  this 
subject,  dated  February  14th,  February  29th,  March  5th  and  March  13th,  assured 
you  that  it  was  my  intention  to  carry  on  the  work  of  repairing  the  cars  as  rapidly 
as  possible*. 

So  far  as  I  can  judge,  your  present  order  is  one  which  we  shall  be  able  to  com- 
ply with,  or  pretty  nearly. 

Yours  very  truly, 

(Signed)  F.  W.  WHITRIDGE,  Receiver 
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(II)  0-381 

The  Secretary  presented  the  following  final  order,  and  it  was  moved  and  duly 
seconded  that  the  same  be  adopted: 

Final  Order  (No.  381). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission  as    to    the    Regulations,    Prac- 
tices,   Equipment    and    Service    of   the 
Brooklyn    Heights    Railroad    Company 
in  the  Respects  hereinafter  mentioned. 

Vestibuling  of  Cars. 
Under  Order  for  Hearing  No.  342,  dated  ^ 

March  13,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  26th  day 
of  March,  1908,  and  it  appearing  that  the  said  hearing  was  held  pursuant  to  order 
No.  342  of  this  Commission,  dated  the  13th  day  of  March,  1908  and  returnable  on  the 
26th  day  of  March,  1908,  at  2:30  o'clock  in  the  afternoon,  and  it  appearing  that  said 
hearing  was  had  by  and  before  the  Commission  on  the  matters  embraced  in  said 
Hearing  Order  No.  342  on  the  aforesaid  date,  before  Mr.  Commissioner  McCarroll 
presiding,  H.  M.  Chamberlain,  Esq.,  appearing  for  the  Commission  and  J.  F.  (^Ider- 
wood,  Esq.,  Vice-President  and  General  Manager  of  said  Brooklyn  Heights  Railroad 
Company,  appearing  for  said  Company,  ^nd  proof  having  been  taken  upon  said 
hearing,  and  it  having  been  stipulated  and  agrfed  upon  said  hearing  by  said  J.  F. 
Calderwood,  for  and  on  behalf  of  said  Brooklyn  Heights  Railroad  Company,  that 
said  Company  would  comply  with  all  matters  mentioned  in  said  Order  No.  342  and 
would  equip  its  mail  cars  with  vestibules  similar  to  those  in  use  on  the  passenger 
cars  of  said  Company  in  time  for  the  operation  of  next  season  which  should  be  on 
or  belore  Nove/nber  i,  1908,  and  that  an  order  of  this  Commission  issue  directing 
and  requiring  the  said  Brooklyn  Heights  Railroad  Company  to  equip  all  its  mail 
cars  with  vestibules  in  the  manner  mentioned  on  or  before  the  date  mentioned,  and 
it  having  been  agreed  that  said  order  would  be  satisfactory  to  and  would  be  com- 
plied with  by  said  Brooklyn  Heights  Railroad  Company, 

Now  therefore  upon  said  stipulation  and  agreement,  and  on  motion  of  George  S. 
Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Orde/ed,  That  said  Brooklyn  Heights  Railroad  Company  be  and  it  hereby  is  di- 
rected and  required  to  equip  all  its  mail  cars  operated  on  its  lines,  which  are  not  so 
equipped,  with  a  vestibule  on  each  platform  Similar  in  construction  to  the  vestibules 
now  installed  upon  the  passenger  cars  operated  by  said  Company.    It  is  further 

Ordered,  That  said  Company  equip  all  said  cars  with  vestibules  in  the  manner 
hereinbefore  mentioned  on  or  before  the  ist  day  of  November,  1908.  This  order 
shall  continue  in  force  thereafter  until  such  time  as  the  Public  Service  Commission 
for  the  First  District  shall  otherwise  order.    It  is  further 
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Ordered,  That  said  Brooklyn  Heights. Railroad  Company  notify  the  Public  Ser- 
vice Commission  for  the  First  District,  within  five  days  after  the  service  of  this  order 
upon  it,  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried, 

<I2)  0-382 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
w^as  duly  seconded: 

Hearing  Order  (No.  382). 

Paul  Gorham,  as  President  of  the  South 
Mid  wood  Residents*  Association, 

Complainant, 

against 

Nassau  Electric  Railroad  Company,  Ameri- 
can Railway  Traffic  Company  of  New 
York,  Brooklyn  Heights  Railroad  Com- 
pany, 

Defendants. 

Noise  caused  by  cars   at  curve  at  Ocean 
Avenue  and  Avenue  F. 

Upon  the  complaint  herein,  upon  which  Order  No.  295  was  issued  on  or  about  the 
28th  day  of  February,  1908,  and  the  answer  of  the  Nassau  Electric  Railroad  Company, 
the  American  Railway  Traffic  Company  of  New  York,  and  the  Brooklyn  Heights  Rail- 
road Company  thereto,  verified  the  second  day  of  March,  1908,  it  is 

Ordered,  That  upon  the  matters  contained  therein,  a  hearing  be  had  on  the  13th 
day  of  April,  1908,  at  2 130  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  Number  154  Nassau 
Street,  Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises  as 
shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainant  and  the  said  Nassau  Electric  Railroad 
Company,  American  Railway  Traffic  Company  of  New  York,  and  the  Brooklyn  Heights. 
Railroad  Company,  be  given  «it  least  ten  days*  notice  of  such  hearing  by  service  upon 
each  of  them,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that 
at  such  hearing  said  complainant  and  said  companies  be  afforded  all  reasonable  oppor-^ 
tunity  for  presenting  evidence  and  examining  and  cross-examining  witnesses  as  to  the 
matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 
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(13)  0-383 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  383). 

In  the  Matter 
of 
The  hearing  on  the  motion  of  the  Commis- 
sion on  the  question  of  improvements  in 
and  additions  to  the  service  and  equip- 
ment  of  the   Brooklyn   Union   Elevated 
Railroad  Company. 
Service  on  Broadway  Elevated  Line. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  13th  day  of  April,  1908,  at  2:30  o'clock  in 
the  afternoon,  or  at  any  time  or  time.s  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  at  Number  154  Nassau  Street,  Borough  of  Manhattan,  Gty 
and  State  of  New  York,  to  inquire  whether  the  regulations,  equipment,  appliances  and 
service  of  the  Brooklyn  Union  Elevated  Railroad  Company  in  respect  to  transporta- 
tion of  persons  in  the  First  District  are  unjust,  unreasonable,  improper  or  inadequate, 
and  whether  the  said  Company  runs  cars  enough  or  with  sufficient  frequency,  or  pos- 
sesses or  operates  motive  power  enough  reasonably  to  accommodate  passenger  traffic 
transported  by  it  or  offered  for  transportation  to  it,  and  if  such  be  found  not  to  be 
the  fact,  then  to  determine  whether  it  is  reasonably  necessary  to  accommodate  and 
transport  the  said  traffic  transported  or  offered  for  transportation,  and  is  and  will  be 
just,  reasonable,  proper  and  adequate  to  direct  that  the  service  of  said  Brooklyn  Vnion 
Elevated  Railroad  Company  on  its  Broadway  line  be  increased  and  supplemented  at 
points  and  times  and  in  the  particulars  following,  that  is  to  say: 

Park  Avenue  Station,  Westbound. 
(i)     Between  6:00  and  6:30  A.  M.,  by  the  addition  of  one  car  each  to  2  four-car 
trains,  making  a  total  service  of  one  three-car  train,  one  four-car  train,  and  two  five- 
car  trains,  or  17  cars. 

(2)  Between  6:30  and  7:00  A.  M.,  by  the  addition  of  two  cars  each  to  4  four-ar 
trains,  making  a  total  service  of  4  six-car  trains,  or  24  cars. 

(3)  Between  7:00  and  7:30  A.  M.,  by  the  addition  of  two  cars  each  to  3  ^^^^' 
car  trains,  making  a  total  service  of  one  five-car  train  and  3  six-car  trains,  or  23  ars.  ' 

(4)  Between  7:30  and  8:00  A.  M.,  by  the  addition  of  two  cars  each  to  2  four-car 
trains  and  one  car  each  to  2  five-car  trains,  making  a  total  service  of  4  six-car  trains, 
or  24  cars. 

(5)  Between  8:00  and  8:30  A.  M.,  by  the  addition  of  one  car  each  to  2  four-car 
trains,  making  a  total  service  of  2  four-car  trains  and  2  five-car  trains,  or  18  cars. 

C6)  Between  8:30  and  9:00  A.  M.,  by  the  addition  of  one  car  to  one  four-car 
train  and  two  cars  to  one  three-car  train,  making  a  total  service  of  2  three-car  and  2 
five-car  trains,  or  16  cars. 
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(7)  Between  9:00.  and  9:30  A.  M.,  by  the  addition  of  one  car  to  one  three-car 
train  and  one  car  to  one  two-car  train,  making  a  total  service  of  one  four-car,  one 
three-car  and  two  two-car  trains,  or  11  cars. 

(8)  Between  9:30  and  10:00  A.  M.,  by  the  addition  of  one  car  each  to  2  two-car 
trains,  making  a  total  service  of  2  three-car  and  2  two-car  trains,  or  10  cafs. 

(9)  Between  7:30  and  8:00  P.  M.,  by  the  addition  of  one  car  each  to  3  three-car 
trains,  making  a  total  service  of  one  three-car  train  and  3  four-car  trains,  or  15  cars. 

Park  Avenue  Station,  Eastbound. 

(10)  Between  4:00  and  4:30  P.  M.,  by  the  addition  of  one  car  to  each  of  the  4 
t\^'o-car  trains,  making  a  total  service  of  4  three-car  trains,  or  12  cars. 

(11)  Between  4:30  and  5.00  P.  M.,  by  the  addition  of  one  car  each  to  2  four-car 
trains,  making  a  total  service  of  2  four-car  and  2  five-car  trains,  or  18  cars. 

(12)  Between  5:00  and  5:30  P.  M.,  by  the  addition  of  two  cars  to  each  of  the  4 
four-car  trains,  making  a  total  service  of  4  six-car  trains,  or  24  cars. 

(13)  Between  5:30  and  6:00  P.  M.,  by  the  addition  of  two  cars  to  one  four-car 
train,  one  car  each  to  3  five-cai*  trains,  and  one  six-car  train,  making  a  total  service  of 
5  six-car  trains,  or  30  cars. 

(14)  Between  6:00  and  6:30  P.  M.,  by  the  addition  of  one  car  each  to  3  five-car 
trains  and  2  six-car  trains,  making  a  total  service  of  6  six-car  trains,  or  36  cars. 

(15)  Between  6:30  and  7:00  P.  M.,  by  the  addition  of  one  car  to  one  three-car 
train,  one  car  to  one  four-car  train,  and  one  car  each  to  2  five-car  trains,  making  a 
total  service  of  one  four-  and  one  five-car  train,  and  2  six-car  trains,  or  21  cars. 

(16)  Between  7:00  and  7:30  P.  M.,  by  the  addition  of  one  car  to  one  four-car 
train  and  one  car  each  to  2  three-car  trains,  making  a  total  service  of  one  five-car  train 
and  3  four-car  trains,  or  17  cars. 

( 17)  Between  7  .-30  and  8  :oo  P.  M.,  by  the  addition  of  one  car  each  to  4  three-car 
trains,  making  a  total  service  of  4  four-car  trains,  or  16  cars. 

Satttkday. 
Park  Avenue  Station,  Eastbound.  • 

(18)  Between  4:00  and  4:30  P.  M.,  by  the  addition  of  one  car  each  to  2  three- 
car  trains  and  one  car  each  to  2  four-car  trains,  making  a  total  service  of  one  three-car 
train,  2  four-car  and  2  five-car  trains,  or  21  cars. 

(19)  Between  4:30  and  5:00  P.  M.,  by  the  addition  of  one  car  each  to  4  four-car 
trains,  making  a  total  service  of  4  five-car  trains,  or  20  cars. 

(20)  Between  5  :oo  and  5  .-30  P.  M.,  by  the  addition  of  one  car  each  to  4  four-car 
trains,  making  a  total  service  of  4  five-car  trains,  or  20  cars. 

(21)  Between  5:30  and  6:00  P.  M.,  by  the  addition  of  one  car  each  to  4  four- 
car  trains,  making  a  total  service  of  4  five-car  trains,  or  20  cars. 

(22)  Between  6:00  and  6:30  P.  M.,  by  the  addition  of  one  car  each  to  4  four- 
car  trains,  making  a  total  ser\Mce  of  4  five-car  trains,  or  20  cars. 
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(23)  6:30  to  7:00,  No  Increase. 

(24)  Between  7:00  and  7:30  P.  M.,  by  the  addition  of  one  car  each  to  2  four- 
car  trains,  making  a  total  service  of  2  four-car  and  2  five-car  trains,  or  18  cars. 

(25)  Between  7:45  and  8:15  P.  M.,  by  the  addition  of  one  car  each  to  two  four- 
car  trains,  making  a  total  service  of  2  four-car  and  2  five-car  trains,  or  18  cars. 

(26)  Between  10:45  and  11:15  P.  M.,  by  the  addition  of  two  cars  each  to  2 
three-car  trains,  and  one  car  each  to  2  three-car  trains,  making  a  total  service  of  2 
four-car  and  2  five-car  trains,  or  18  cars. 

Sunday. 

Park  Avenue  Station,  IVestbound.     • 

(27)  Between  5  :oo  and*  6  :oo  P.  M.,  by  the  addition  of  one  three-car  train, 
making  a  total  service  of  8  three-car  trains,  or  24  cars. 

(28)  Between  6  :oo  and  7  :oo  P.  M.,  by  the  addition  of  one  three-car  train,  making 
a  total  service  of  7  three-car  trains,  or  21  cars. 

(29)  Between  7  :oo  and  8  :oo  P.  M.,  by  the  addition  of  one  three-car  train,  making 
a  total  service  of  6  three-car  trains,  or  18  cars. 

(30)  Between  8  :oo  and  9  :oo  P.  M.,  by  the  addition  of  one  car  each  to  2  two-car 
trains,  making  a  total  service  of  7  three-car  trains,  or  21  cars. 

(31)  Between  9:00  and  10:00  P.  M.,  by  the  addition  of  one  car  each  to  5  two- 
car  trains,  making  a  total  service  of  5  three-car  trains,  or  15  cars. 

(32)  Between  10:00  and  11  :oo  P.  M.,  by  the  addition  of  one  car  each  to  7  two- 
car  trains,  making  a  total  service  of  7  three-car  trains,  or  21  cars. 

(33)  Between  11 .00  and  12:00  P.  M.,  by  the  addition  of  one  two-car  train,  making 
a  total  service  of  6  two-car  trains,  pr  12  cars. 

(34)  Between  i  :oo  and  2  :oo  P.  M.,  by  the  addition  of  one  three-car  train, 
making  a  total  service  of  7  three-car  trains,  or  21  cars. 

(35)  Between  2  :oo  and  3  :oo  P.  M.,  by  the  addition  of  one  three-car  train,  making 
a  total  service  of  7  three-car  trains,  or  21  cars. 

(36)  Between  3.00  and  4:00  P.  M.,  by  the  addition  of  one  three-car  train,  making 
a  total  service  of  7  three-car  trains,  or  21  cars. 

(37)  Between  4:00  and  5:00  P.  M.,  by  the  addition  of  one  three-car  train,  making 
a  total  service  of  7  three-car  trains,  or  21  cars. 

(38)  Between  9:00  and  10:00  P.  M.,  by  the  addition  of  one  car  each  to  si.x 
two-car  trains,  making  a  total  service  of  6  three-car  trains,  or  18  cars. 

(39)  Between  10:00  and  11  :oo  P.  M.,  by  the  addition  of  one  car  each  to  6  two-car 
trains,  making  a  total  service  of  6  three-car  trains,  or  18  cars. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable; 
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Further  Ordered,  That  the  said  Brooklyn  Union  Elevated  Railroad  Company  be 
given  at  least  ten  (lo)  days'  notice  of  such  hearing  by  service  upon  it,  either  personally 
or  by  mail,  of  a  certified  copy  of  this  order  and  that  at  such  hearing  said  Company  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 

(14)  0-384 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded : 

Hearing  Order  (No.  384). 
In  the  Matter 
of 
The  hearing  on  motion  of  the  Commission 
on  the  question  of  improvements  in  and 
additions  to  the   service  and   equipment 
of  the  Coney  Island  and  Brooklyn  Rail- 
road Company. 

Service  on  De  Kalb  Avenue  Line. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  14th  day  of  April,  1908,  at  2:30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  inquire 

I.  Whether  the  regulations,  practices,  equipment,  appliances  and  service, 
of  the  Coney  Island  and  Brooklyn  Railroad  Company  in  respect  to  transportation 
of  persons  in  the  First  District  upon  its  DeKalb  Avenue  Line,  are  unjust,  unreason- 
able, improper  or  inadequate,  and  whether  changes,  improvements,  and  additions 
thereto  ought  reasonably  to  be  made  in  order  to  promote  the  security  and  convenience 
of  the  public,  or  in  order  to  secure  adequate  service  and  facilities  for  the  transportation 
of  passengers,  and  if  such  be  found  to  be  the  "fact,  then  to  determine  whether  the 
changes,  additions  and  improvements  in  regulations,  practices,  equipment,  and  ap- 
pliances and  service  of  said  Company,  as  hereinafter  set  forth,  are  such  as  will  be 
just,  reasonable,  adequate  and  proper,  and  ought  reasonably  to  be  made  to  accommo- 
date the  passenger  traffic  offered  to  it  and  to  promote  the  convenience  of  the  public, 
or  in  order  to  secure  adequate  service  or  facilities  for  the  transportation  of  passen- 
gers, that  is  to  say: — 

(a)  Whether  said  Coney  Island  and  Brooklyn  Railroad  Company  should  be 
directed  to  operate  all  cars  passing  the  intersection  of  DeKalb  Avenue  and  Gold 
Street  bound  for  Park  Row  between  the  hours  of  6:00  and  9'«)  A.  M.,  so  that  they 
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shall  traverse,  instead  of  Fulton  and  Washington  Streets,  the  following  streets :    Gold 
Street,  Willoughby  Street,  Jay  Street,  Sands  Street,  and  then  to  the  Bridge: 

(b)  Whether  said  Company  should  be  directed  to  operate  its  cars  leaving  Park 
Row  loops  between  the  hours  of  5  :oo  and  7  :oo  P.  M.  so  that  they  shall  run  by  way 
of  Prospect  (under  the  Bridge),  Adams,  Sands,  Jay,  Willoughby,  and  Gold  Streets, 
to  DeKalb  Avenue,  instead  of  using  Washington  and  Fulton  Streets  as  at  present; 

(c)  Whether  said  Company  should  be  directed  to  operate  those  of  the  addi- 
tional cars  indicated  below  under  II,  which  leave  the  barns  between  the  hours  of 
5 130  and  8  rjo  A.  M.  so  that  they  shall  run  to  High  Street  via  DeKalb  Avenue,  Fulton 
Street  and  Washington  Street ;  and  to  operate  those  of  the  additional  cars  below  men- 
tioned which  start  from  the  barns  between  the  hours  of  ii  :3o  A.  M.  and  1 130  P.  M.  so 
that  they  shall  run  to  Park  Row. 

And  to  inquire : 

II.  Whether  the  said  Company  runs  cars  enough  and  with  sufficient  frequency, 
or  possesses  and  operates  motor  power  enough  reasonably  to  accommodate  passenger 
traffic  transported  by  it  or  offered  to  it  for  transportation,  and  if  such  be  found  not 
to  be  the  fact,  then  to  determine  whether  it  is  reasonably  necessary,  in  order  to 
accc  mmodate  and  transport  the  said  traffic  transported  or  offered  for  transportation, 
and  whether  it  is  and  will  be  just,  reasonable,  proper  and  adequate,  to  direct  that  the 
service  of  the  said  Coney  Island  and  Brooklyn  Railroad  Company  on  its  DeKalb 
Avenue  Line  be  increased  and  supplemented  at  the  times  and  in  the  particulars  follow- 
ing, that  is  to  say: — 

(a)     Leaving  the  depot  at  DeKalb  and  Covert  Avenues: 

1.  By  an  increase  between  the  hours  of  5:30  A.  M.  and  6:00  A.  M.  of  two  cars 
or  from  5  to  7  cars. 

2.  By  an  increase  between  the  hours  of  6:00  A.  M.  and  6:30  A.  M.  of  2  cars 
or  from  10  to  12  cars. 

3.  By  an  increase  between  the  hours  of  6:30  A.  M.  and  7:00  A.  M.  of  4  cars 
or  from  18  to  22  cars. 

4.  By  an  increase  between  the  hours  of  7:00  A.  M.  and  7:30  A.  M.  of  9  cars 
or  from  19  to  28  cars. 

5.  By  an  increase  between  the  hours  of  7:30  A.  M.  and  8:00  A.  M.  of  10  cars 
or  from  18  to  28  cars. 

6.  By  an  increase  between  the  hours  of  8:00  A.  M.  and  8:30  A.  M.  of  4  cars  or 
from  19  to  23  cars. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time, 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 
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Further  Ordered,  That  the  said  Coney  Island  and  Brooklyn  Railroad  Company 
be  given  at  least  ten  days*  notice  of  such  hearing  by  service  upon  it,  either  personaUy 
or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  Company 
be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  aforesaid. 

Aj'es — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chairman  designated  Commissioner  Bassett  to  conduct  the  hearing. 

(15)  0-385 
Commissioner  Eustis  moved  the  adoption  of  the  following  complaint  order,  which 

wa.«5  duly  seconded: 

Complaint  Order  (No.  385). 
E.  J.  Benson,  Complainant, 
against 
New  York  Transfer  Company,  Defendant. 

Order  No.  385,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  failure  to 
refund  excess  charge  for  delivery  of  a  trunk,  was  approved,  confirmed  and  ordered 
filed  in  the  office  of  the  Commission. 

(16)  0-386 
Chairman  Willcox  moved  the  adoption  of  the  following  complaint  order,  which 

was  duly  seconded: 

Complaint  Order  (No.  386). 

Republican  District  Committee,  by  David 
G.  McConncll,  Chairman,  Complainant, 
against 

Interborough  Rapid  Transit  Company,  De- 
fendant. 

Order  No.  386,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  escalators 
at  155th  Street  elevated  station,  was  approved,  confirmed  and  ordered  filed  in  the 
office  of  the  Commission. 

(17)  0-387 
Commissioner  Eustis  moved  the  adoption  of  the  following  discontinuance  order, 

which  was  duly  seconded: 

Discontinuance  Order  (No.  387). 
W.  F.  Vulz,  Complainant, 
against 
New    York    Central    and    Hudson    River 
Railroad  Company,  Defendant. 

Order  No.  387,  discontinuing  proceedings  upon  Complaint  Order  No.  348,  as  to 
excess  charge  upon  payment  of  cash  fare  upon  the  Harlem  Division  within  the  City 
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limits,  said  complaint  having  been  satisfied,  was  approved,  confirmed  and  ordered 
filed  in  the  affice  of  the  Commission. 

(i8)  3050 

The  Secretary  presented  a  communication  from  the  Brooklyn  League,  requesting 
that  a  connection  be  made  between  the  Kings  County  and  the  Fifth  Avenue  elevated 
lines,  at  the  Flatbush  Avenue  station,  and  stating  that  this  could  be  done  at  small 
expense,  and  would  serve  a  large  number  of  people.  The  letter  was  referred  to  Com- 
missioner Bassett. 

(19)  ^79 
The  Secretary  presented  a  communication  from  Henry  B.  Seaman,  Chief  Engineer, 

recommending  that  thirty  days*  additional  leave  of  absence,  without  pay,  be  granted 
to  certain  Inspectors  of  Masonry,  to  whom  had  been  granted  thirty  days'  leave  of 
absence,  without  pay,  beginning  March  i,  1908. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  leave  of  absence  for  thirty  days,  without  pay,  to  begin  March  31, 
1908,  be  granted  to  E.  F.  Adams,  T.  W.  Carr,  P.  J.  Lovely  and  S.  E.  Nichols,  In- 
spectors of  Masonry. 

.  Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None.     . 

Carried. 

(20)  a879 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  transfer  be. approved  of  Solon  E.  Nichols  from  the  position 
of  Inspector  of  Masonry  in  the  office  of  this  Commission,  to  the  position  of  Inspector 
of  Masonry  in  the  office  of  the  Department  of  Bridges,  New  York. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(21)  2879 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,  recommend- 
ing that  the  Commission  grant  three  months*  leave  of  absence,  beginning  March  17, 
1908,  without  pay,  to  Achille  O.  Van  Suetendael,  Assistant  Engineer;  and  on  motion, 
duly  seconded,  it  was 

Resolved,  That  leave  of  absence  for  three  months,  beginning  March  17,  1908, 
without  pay,  be  granted  to  Achille  O.  Van  Suetendael,  Assistant  Engineer. 
Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 
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(:22)  3258 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  transfer  be  approved  of  George  M.  Sprague  from  the  position 
of  Assistant  Architectural  Draughtsman  in  the  office  of  this  Commission,  to  the  posi- 
tion of  Draughtsman  in  the  office  of  the  Department  of  Water  Supply,  Gas  and  Elec- 
tricity, New  York. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(.23)  -  0-388 

Commissioner  Bassett  moved  the  adoption  of  the  following  final  order,  which 
was  duly  seconded: 

Final  Order  (No.  388). 

Bird  S.  Coler,  President  of  the  Borough  of 
Brooklyn, 

Complainant. 
— vs. — 

Nassau  Electric  Railroad  Company, 
Defendant. 
Under  Order  for  Hearing  No.  189,  dated 
January  6,  1908. 

This  matter  coming  on  upon  the  report  of  the  rehearing  had  herein  on  the  a4th 
day  of  March,  1908,  and  it  appearing  that  said  rehearing  was  had  by  and  before  the 
Commission  on  said  date,  before  Mr.  Commissioner  Bassett  presiding,  Edward  D. 
Candce,  Esq.,  appearing  for  the  complainant  and  George  D.  Yeomans,  Esq.,  appear- 
ing for  the  Nassau  Electric  Railroad  Company, 

Now,  after  the  proceedings  upon  said  rehearing  and  after  consideration  of  the 
facts,  including  those  arising  since  the  making  of  Order  No.  316,  and  upon  the  stipu- 
lation of  the  said  parties,  the  Commission  being  of  the  opinion  that  said  Order  No. 
316,  which  directed  repairs  to  the  paving  on  Farragut  Road  or  Avenue  F,  between 
East  26th  Street  and  Ocean  Avenue,  in  the  Borough  of  Brooklyn,  City  and  State  of 
New  York,  should  be  changed,  and  modified  in  certain  particulars, 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission  it  is 

Ordered,  That  Order  No.  316,  issued  March  6,  1908,  be  and  the  same  hereby  is 
changed  and  modified  so  as  to  read  as  follows: 

At  a  Meeting  of  the  Public  Service  Commission  for  the  First  District,  duly 
held  at  its  office,  No.  154  Nassau  Street,  in  the  Borough  of  Manhattan,  City  and  State 
of  New  York,  on  the  sixth  day  of  March,  1908. 

Present — William  McCarroll,  Acting  Chairman;  Edward  M.  Bassett,  John  E. 
FCustis.  Commissioners. 
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State  of  New  York,  Public  Service  Commission  for  the  First  District. 

Order  No.  316. 

Bird    S.     Coler,     President,    Borough     of 
Brooklyn, 

Complainant, 
vs. 

Nassau   Electric  Railroad   Company, 

Defendant. 

Under  Order  for  Hearing  No.   189,  dated 
January  6th,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  January 
2ist,  1908,  January  28th,  1908  and  February  4th,  1908,  and  it  appearing  that  the  said 
hearing  was  held  pursuant  to  Order  No.  189  of  this  Commission,  dated  January  6th. 
1908,  and  returnable  on  the  21st  day  of  January,  1908,  and  that  the  said  order 
was  duly  served  upon  said  Nassau  Electric  Railroad  Company  on  January  7th, 
1908,  and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters 
embraced  in  the  complaint  and  answer  herein  and  in  said  order  specified  on  January 
2ist,  igo8,  and  by  adjournment  duly  had  on  January  28th,  1908,  and  February  4th, 
1908,  before  Mr.  Commissioner  Bassett,  presiding,  Harry  M.  Chamberlain,  Esq., 
appearing  for  the  Commission  and  George  D.  Yeomans,  Esq.,  appearing  for  said  rail- 
road company,  and  proof  having  been  taken  upon  said  hearing  and  it  being  made 
to  appear  by  the  proceedings  on  said  hearing  that  the  said  defendant  had  violated  the 
law  in  failing  to  keep  in  proper  repair  the  pavement  between  its  tracks,  the  rails  of 
its  tracks  and  two  feet  in  width  outside  of  its  tracks  on  Farragut  Road  or  Avenue 
F,  between  East  26th  Street  and  Ocean  Avenue,  in  the  Borough  of  Brooklyn,  City 
and  State  of  New  York,  and  that  said  area  in  said  streets  between  the  points  named 
is  in  need  of  repairs,  and  that  it  is  reasonable  that  the  said  company  be  required  to 
repave  said  area, 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered:  (i).  That  said  Nassau  Electric  Railroad  Company  be  and  it  hereby 
is  directed  and  reqtiired  to  repave  said  Farragut  Road  or  Avenue  F,  between  East 
26th  Street  and  Ocean  Avenue,  under  the  supervision  of  the  President  of  the  Borough 
of  Brooklyn,  and  in  such  manner  as  he  may  prescribe. 

(2).  It  is  further  Ordered:  That  said  Nassau  Electric  Railroad  Company 
begin  the  repairs  above  mentioned  not  later  than  the  ist  day  of  April,  1908,  and  com- 
plete the  same  not  later  than  the  ist  day  of  May,  1908,  and  thereafter  keep  and  main- 
tain said  pavement  in  as  good  condition  as  when  first  completed.  This  order  shall 
continue  in  force  until  such  time  as  the  Public  Service  Commission  for  the  First 
District  shall  otherwise  order. 
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(3).  It  is  further  Ordered,  That  said  Nassau  Electric  Railroad  Company  notify 
the  Public  Service  Commission  for  the  First  District  within  five  (5)  days  after  the 
service  of  this  order  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

(24)  0-389 

Commissioner  Bassett  moved  the  adoption  of  the  followinji^  final  order,  which  was 

duly  seconded: 

Final  Order   (No.  389). 

Bird    S.     Coler,     President,    Borough    of 
Brooklyn, 

Complainant, 
vs. 
Brooklyn  City  Railroad  Company,  Brook- 
lyn Heights  Railroad  Company  and  Nas- 
sau Electric  Railroad  Company, 

Defendants, 
Under  Order  for  Hearing  No.  190,  dated 
January  6,  1908. 

This  matter  coming  on  upon  the  report  of  the  rehearing  had  herein  on  the 
24th  day  of  March,  1908,  and  it  appearing  that  said  hearing  was  had  by  and  before 
the  Commission  on  said  date  before  Mr.  Commissioner  Bassett  presiding,  Edward  D. 
Candee,  Esq.,  appearing  for  the  complainant  and  George  D.  Yeomans,  Esq.,  appear- 
ing for  the  defendants,  Brooklyn  City  Railroad  Company,  Brooklyn  Heights  Rail- 
road Company  and  Nassau  Electric  Railroad  Company, 

Now,  after  the  proceedings  upon  said  rehearing  and  after  consideration  of  the 
facts,  including  those  arising  since  the  making  of  Final  Order  No.  318,  and  upon  the 
stipulation  of  the  said  parties,  the  Commission,  being  of  the  opinion  that  said  Final 
Order  No.  318,  directing  repairs  to  the  pavement  on  Vanderbilt  Avenue  between 
Park  Avenue  and  Myrtle  Avenue;  on  Nassau  Avenue  between  Diamond  Street  and 
Morgan  Avenue;  on  Franklin  Street  between  Kent  Avenue  and  Commercial  Street; 
on  Manhattan  Avenue  between  Driggs  Avenue  and  Newtown  Creek  and  on  Driggs 
Avenue  between  South  Fourth  Street  and  South  Twelfth  Street,  all  in  the  Borough 
of  Brooklyn,  City  and  State  of  New  York,  should  be  changed  and  modified  in  cer- 
tain particulars. 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered:  That  said  Final  Order  No.  318,  issued  March  16,  1908,  be  and  the 
same  hereby  is  changed  and  modified  so  as  to  read  as  follows: 

At  a  Meeting  of  the  Public  Service  Commission  for  the  First  District,  duly  held 
at  its  Office,  No.  154  Nassau  Street,  in  the  Borough  of  Manhattan,  City  and  State 
of  New  York,  on  the  sixth  day  of  March,  1908. 

Present — William  McCarroll,  Acting  Chairman;  Edward  M.  Bassett,  John  E 
Eustis,  Commissioners. 
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State  of  New  York,  Pubuc  Service  Commission  for  the  First  District. 

Order  No.  318. 

Bird  S.  Colcr,  President,  Borough  of 
Brooklyn, 

Complainant, 
against 

Brooklyn  City  Railroad  Company,  Brook- 
lyn Heights  Railroad  Company  and  Nas- 
sau Electric  Railroad  Company, 

Defendants. 
Under  Order  for  Hearing  No.  190,  dated  January  6,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  January  21, 
1908,  January  28,  1908,  and  February  4,  1908,  and  it  appearing  that  the  said  hearing 
was  held  pursuant  to  Order  No.  190  of  this  Commission,  dated  January  6,  1908,  and 
returnable  on  the  21st  day  of  January,  1908,  and  that  said  Order  was  duly  served 
on  said  Brooklyn  City  Railroad  Company,  Brooklyn  Heights  Railroad  Company  and 
Nassau  Electric  Railroad  Company  on  the  7th  day  of  January,  1908,  and  that  the 
said  hearing  was  held  by  and  before  the  Commission  on  the  matters  embraced  in  the 
complaint  and  answer  herein  and  in  said  order  specified  on  January  21,  1908,  and  by 
adjournment  duly  had  on  January  28,  1908,  and  February  4,  1908,  before  Mr.  Commis- 
sioner Basselt  presiding,  Harry  M.  Chamberlain,  Esq.,  appearing  for  the  Commission 
and  George  D.  Yeomans,  Esq.,  appearing  for  said  railroad  companies,  and  proof  hav- 
ing been  taken  upon  said  hearing  and  it  being  made  to  appear  upon  said  hearing  that 
said  Nassau  Electric  Railroad  Company  has  violated  the  law  in  failing  to  keep  in 
proper  repair  the  pavement  between  its  tracks,  the  rails  of  its  tracks  and  two  feet 
in  width  outside  of  its  tracks  on  Vanderbilt  Avenue,  between  Park  Avenue  and 
Myrtle  Avenue,  in  the  Borough  of  Brooklyn,  City  and  State  of  New  York,  and  that 
said  area  in  said  streets  between  the  points  named  is  in  need  of  repairs  and  that  it 
is  reasonable  that  said  company  be  required  to  repave  said  area;  and  it  being  made 
to  appear  upon  the  said  hearing  that  said  The  Brooklyn  City  Railroad  Company  and 
said  The  Brooklyn  Heights  Railroad  Company  violated  the  law  in  failing  to  keep  in 
proper  repair  the  pavement  between  the  tracks,  the  rails  of  the  track  and  two  feet  in 
width  outside  of  the  tracks  of  the  lines  owned  by  said  The  Brooklyn  City  Railroad 
Company  and  operated  by  said  The  Brooklyn  Heights  Railroad  Company  on  Nassau 
Avenue  between  Diamond  Street  and  Morgan  Avenue,  on  Franklin  Street  between 
Kent  Avenue  and  Commercial  Street,  on  Manhattan  Avenue  between  Driggs  Avenue 
and  Newtown  Creek  and  on  Driggs  Avenue  between  South  Fourth  Street  and  South 
Twelfth  Street,  all  in  the  Borough  of  Brooklyn,  City  and  State  of  New  York;  and 
that  said  areas  in  said  streets  between  the  points  named  are  in  need  of  repairs  and 
that  it  is  reasonable  that  said  companies  be  required  to  repave  said  areas  on  said 
Nassau  Avenue,  Franklin  Street  and  Manhattan  Avenue,  and  that  it  is  reasonable  that 
said  companies  be  required  to  repair  the  asphalt  pavement  on  said  area  on  Driggs  Ave- 
nue by  filling  up  all  holes  and  ruts  therein  with  asphalt  so  as  to  eliminate  all  such 
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holes  and  ruts  and  to  cause  said  pavement  to  present  an  even  surface  and  to  conform 

in  all  respects  to  the  proper  grade  of  the  street. 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 
Ordered:    (i)  That  said  The  Nassau  Electric  Railroad  Company  be  and  it  hereby 

is  directed  and  required  to  repave  said  Vanderbilt  Avenue  between  Park  Avenue  and 

Myrtle  Avenue,  under  the  supervision  of  the  President  of  the  Borough  of  Brooklyn 

and  in  such  manner  as  he  may  prescribe. 

(2)  That  said  The  Brooklyn  City  Railroad  Company  and  said  The  Brooklyn 
Heights  Railroad  Company  be  and  they  hereby  are  directed  and  required  to  repave  said 
Nassau  Avenue  between  Diamond  Street  and  Morgan  Avenue,  said  Franklin  Street 
between  Kent  Avenue  and  Commercial  Street,  and  said  Manhattan  Avenue  between 
IDriggs  Avenue  and  Newtown  Creek,  under  the  supervision  of  the  President  of  the 
Borough  of  Brooklyn,  and  in  such  manner  as  he  may  prescribe. 

(3)  That  said  The  Brooklyn  City  Railroad  Company  and  said  The  Brooklsm 
Heights  Railroad  Company  be  and  they  hereby  are  directed  and  required  to  make 
suitable  and  adequate  repairs  to  the  asphalt  pavement  on  Driggs  Avenue,  between 
South  Fourth  and  South  Twelfth  Streets,  in  the  Borough  of  Brooklyn,  City  and  State 
of  New  York,  under  the  supervision  of  the  President  of  the  Borough  of  Brooklyn,  and 
in  such  manner  as  he  may  prescribe. 

(4)  It  is  further  ordered*,  That  said  The  Nassau  Electric  Railroad  Company,  said 
The  Brooklyn  City  Railroad  Company  and  said  The  Brooklyn  Heights  Railroad  Com- 
pany begin  the  repairs  above  mentioned  not  later  than  the  ist  day  of  April,  1908,  and 
complete  the  same  not  later  than  the  ist  day  of  May,  1908,  and  thereafter  keep  and 
maintain  the  said  pavement  in  the  same  condition  as  when  first  completed.  This  order 
shall  continue  in  force  until  such  time  as  the  Public  Service  Commission  for  the  First 
District  shall  otherwise  order. 

(5)  It  is  further  Ordered,  That  said  Brooklyn  City  Railroad  Company,  said 
Brooklyn  Heights  Railroad  Company  and  said  Nassau  Electric  Railroad  Qompany 
notify  the  Public  Service  Commission  for  the  First  District  within  five  (5)  days  after 
the  service  of  this  order  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(25)  3327 

The  Secretary  presented  a  communication  from  the  Counsel  to  the  Commission, 

appointing  Li  11a  E.   Newton  as  stenographer,  and  recommending  that  her  salary  be 

fixed  at  the  rate  of  $600  per  annum. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  following  appointment  from  the  Civil  Service  list  be  confirmed, 

and  the  salary  fixed  as  indicated : 
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Name 


Position 


Salary 


To  Take  Effect 


Lilla  E.  Newton. 


Stenographer . 


$50  per  month 


March  30,  190! 


Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(26)  3327,  3057.  2569 

On  motion,  duly  seconded,  it  was 
Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  lists: 


Name 


Position 


Salary 


To  Take  Effect 


Cecilia    L.    O'Brien . . 

Rose    Reich 

Cecilia    W.    Teale 

Robert   T.    Donahue.. 
Edward    M.    Dcegan. 

Richard  C.   Harrison. 


Stenographer . 
Stenographer. 
Stenographer. 


Traffic  Inspector 

Junior     Ass't     Counsel 

(Second  Grade) .... 
Junior     Ass't     Counsel 

(Second    Grade) 


$50  per  month. 

50  per  month. 

50  per  month. 
125  per  month. 
100  per  month. 

s 

100  per  month. 


April  1,  1908 

March  31,  1908 

April  I,  1908 

April  I,  1908 

April  I,  1908 

April  I,  1908 


Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(27)  0-390 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded : 

He-\ring  Order   (No.  390). 
In   the   Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on    the    Question    of    Improve- 
ments  in   and   additions  to  the   Service 
and  Equipment  of  the  New  York  City 
Railway    Company    and    of    Adrian    H. 
Joline    and    Douglas    Robinson,    as    Re- 
ceivers of  said  Company. 
23rd  Street  Crosstown  Line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  loth  day  of  April,  1908,  at 
2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be 
adjourned,  at  the  rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of 
Manhattan,  City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations, 
practices  and  service  of  the  New  York  City  Railway  Company,  or  of  Adrian  H.  Joline 
and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  -Railway  Company,  in 
respect  to  transportation  of  persons  in  the  First  District,  on  the  23d  Street  Crosstown 
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line,  are  unreasonable,  improper  or  inadequate,  and  whether  the  said  New  York  City 
Railway  Company,  or  the  said  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers 
of  the  New  York  City  Railway  Company,  run  cars  enough  or  with  sufficient  frequency 
or  upon  a  reasonable  time  schedule,  reasonably  to  accommodate  the  passenger  traffic 
transported  by  them  or  offered  for  transportation  to  them,  and  if  such  be  found  to  be 
the  fact,  then  to  determine  whether  it  is  reasonably  necessary  ,to  accommodate  and 
transport  the  said  traffic  transported  or  offered  for  transportation,  and  is  and  will  be 
inst.,  reasonable,  proper  and  adequate  to  direct  that  the  service  of  the  said  New 
York  City  Railway  Company,  or  of  Adrian  H.  Joline  and  Douglas  Robinson,  its 
Receivers,  be  increased,  supplemented  and  changed  in  the  following  manner,  that  is  to 
say: 

1.  By  discontinuing  the  operation  of  all  cars  operated  between  the  westerly  end 
of  23rd  Street  and  the  Grand  Central  Station  via  23rd  Street  and  Fourth  Avenue. 

2.  By  changing  the  method  of  collecting  fares  on  the  23rd  Street  crosstown  line 
cars  on  23rd  Street  so  as  to  avoid  delays  in  the  car  movement  at  or  near  the  east 
and  west  termini    of  the  23rd  Street  line. 

3.  By  operating  daily  including  Sunday  over  every  point  on  the  23rd  Street 
crosstown  line  either 

(a)  a  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation  to 
provide  during  every  fifteen  minute  period  of  the  day  or  night  a  ten  percent,  excess 
of  seats  over  passengers  at  that  point;  the  number  of  cars  passing  any  point  to  ht, 
however,  never  less  than  six  per  hour  in  each  direction ;  or 

(b)  a  minimum  number  of  twenty-five  cars  in  one  direction  in  each  fifteen  minute 
period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied  with. 

4.  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  cars  on  the  23rd  Street  crosstown  line  as  may  be  just  and  reasonable. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  New  York  City  Railway  Company  and  Adrian  H. 
Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Company,  be 
given  at  least  five  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or 
by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  and  its 
Receivers  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  exam- 
ining and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None.  . 

Carried. 

The  Chairman  designated  Commissioner  Maltbie  to  conduct  the  hearing. 
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(28)  i88i 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  have  been  duly 

approved  by  Commissioner  Maltbie,  as  Committee  on  Audit,  for  the  month  of  March, 

whereupon,  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 

and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment. 


Voucher 
No. 


In  Favor  of. 


Services  or  Material. 


Amount. 


898 

899 

900 

901 

902 
903 

904 

905 

906 

907 
908 

909 

910 
911 
912 

921 

922 

923 


924 
92  s 


American  Street  &  Inter- 
urban  Railway  Associa- 
tion     

Brooklyn   Blue   Print   Works 

Buff  &  Buff  Mfg.  .Co 

Dixie    Book    Shop 

Finley    &    Handford 

Hammacher,  Schlemmer  & 
Co 


E.    Belcher   Hyde 

Interborough   R.    T.    Co 

Law    Reporting    Company... 


M.    A.    O'Connor 

Pontrichet         Black 

Paper     Co 

The   J.    W.    Pratt   Co. 


Print 


Volumes  Proceedings,   Bill  March  21,  1908 

Blue   Prints,   Bill   March    11,    1908 

Engineering   Supplies,    Bill    March    20,    1908 

Books  and  Publications,  Bills  March  23    (2),   1908 

Carpenter  Work,   Bill   March   20,    1908 

Engineering   Supplies,   Bills  July    1,    1907 — Feb.   6, 
1 908      

.Maps,    Bill    March   20,    1908 

Moving  Office  Division  No.  3,  Bill  Feb.  29,  1908.. 

Stenographers'  Minutes,   Bill   March    11,    1908 

Printing,    Bill    Jan.    22,    1908 

Blue    Prints,    Bill,    Feb.    11,    1908 

Stationery,  Furniture,  Postage,  etc..  Bills  Nov,  30, 
1907    (2)    Jan.    4,    21,    25,    1908 


The  Schapirograph  Co. 
George  M.  Shotwell... 
G.  E.  Stechcrt  &  Co.. 
The    Twinlock   Co 


Douglas   Taylor  &   Co 

Title      Guarantee      &     Trust 
Co 


Underwood    Typewriter    Co. 
P.    W.    Vallely 


Stationery   Supplies,   Bill    Feb.    27,    1908 

Stenographers'   Minutes,    Bill    March   21,    1908.... 

Subscription  to   Periodicals,   Bill   March   14,    1908. 

Stationery   Supplies,   Bill   Feb,    26,    1908 

.Printing,   Bills  March   21,   1908   (3) 

List    of    owners,    etc.,     Flatbush    Ave.    Extension, 
Bill    March    20,    1908 

Tabulator    Typewriter,    Bill    March    5,    1908 

Labor    &    Material    Placing    shelving.    Bill    March 
20,     1 908     


$20.00 

4.00 

16.00 

52.50 

9.61 

2.47 

34.00 

2394 

703- »9 

10.50 

5.58 

340.83 

2.00 

24  45 

54.35 

24.00 

203.65 

136.50 
150.2s 
163.60 


Total     $1,978-38 


926  Alfred    A.    R.    Berger 

927  Alexander    H.    Rombaugh.. 


Services  as  Electrical  Engineer,  Dec.  20,    1907,  to 

Feb.     10,  IQ08 $I73''9 

Services  as  Electrical  Engineer,  Dec.   20,   1907,  to 

Feb.     10,  1908 173-^9 


$346.38 
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The   following  payrolls   were  approved   by   Commissioner   McCarroll,   as   Acting 
Chairman : 

Voucher 

No.  In  Favor  of.  Services  or  Material.  Amount. 

896  Gas    Meter    Testers Week   ending   Marx:h    25,    1908 $222.00 

897  Inspectors    of    Masonry Week   ending  March   25,    1908 i(457*59 


Total $  1,679 .  59 


(29)  3164 

In  relation  to  the  applicatioh  received  from  the  Board  of  Trustees  of  the  College 
of  the  City  of  New  York,  requesting  that  the  designation  of  the  station  upon  the 
Broadway  division  of  the  subway  at  137th  Street  be  changed  to  "City  College  Station," 
the  Committee  of  the  Whole  reported,  recommending  that  the  change  be  not  made,  in 
view  of  the  fact  that  the  present  designation  had  been  in  use  for  several  years,  that 
the  City  College  was  actually  located  several  blocks  from  the  station,  and  that  the 
change  would  involve  considerable  expense  and  inconvenience. 

On  motion,  the  report  was  approved  and  the  application  denied. 


TRAVIS  H.  WHITNEY,  Secretary. 


757  [April  3,  1908. 


PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  April  3,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  Edward  M.  Bassett,  Milo 
R.  Maltbie,  John  E.  Eustis. 

(I) 

The  Secretary  presented  the  following  notices  of  deposit  from  H.  L.  Smith,  As- 
sistant Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  filed : 

2063 

Dear  Sir — I  beg  to  advise  you  that  on  March  21st,  1908,  the  sum  of  Eighty-six 
Thousand,  Seven  Hundred  and  Fifty-foiir  and  19-100  Dollars  ($86,754,19)  was  de- 
posited to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines,  Bor- 
ough of  Manhattan,  (Sub-Title  No.  i)  Authorized  April  19th,  1907,  pursuant  to  the 
provisions  of  Section  10,  Chapter  4,  Laws  of  1891  as  amended. 

Principal    $85,000.00 

Premium i,754-i9 

2532 
Dear  Sir — I  beg  to  advise  you  that  on  March  24th,  1908,  the  sum  of  Sixty  Thou- 
sand Dollars  ($60,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — For 
the  Public  Service  Commission  for  the  ist  District  New  York,  Expenses  of,  Author- 
ized December  20th,  1907,  pursuant  to  the  provisions  of  Section  10,  Chapter  4,  Laws 
of  1891,  as  amended  by  Section  14,  Chapter  429,  Laws  of  1907. 

{2)  2605 

The  Secretary  stated  that  the  following  moneys  collected  as  fees  during  the 
month  of  March  had  been  transmitted  to  the  Comptroller  of  the  City,  to  be  accredited 
to  the  city  treasury,  in  accordance  with  the  provisions  of  the  Public  Service  Commis- 
sions Act : 

(24) 

[Form  2018]  [i  M  (B)] 


April  3,  1908.]  758 

Amount  collected  in  payment  for  testing  of  Gas  Meters  by  the  Commis- 
sion      $579«> 

Amount  received  for  certified  copies  of  reports  made  by  corporations  to 
the  Commission;  of  evidence  of  corporations  before  the  Commis- 
sion; for  records  and  papers  of  the  Commission,  and  for  copies  of 
contracts,  drawings,  maps,  etc 76.07 

Amount  collected  in  payment  of  subpoena  and  witness   fees  in  various 

litigations    1-75 


Total $656.82 


(3)  0-391 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  391). 
Board  of  Aldermen, 

Complainants, 
against 
Interborough  Rapid  Transit  Company, 

Defendant. 
Escalator   at   station   at   125th    Street   and 
Eighth   Avenue. 

Upon  the  complaint  herein,  upon  which  Order  No.  288  was  issued  on  or  about 
the  25th  day  of  February,  1908,  and  the  answer  of  the  Interborough  Rapid  Transit 
Company  thereto,  verified  the  seventh  day  of  March,  1908,  it  is 

Ordered,  That  upon  the  matters  contained  therein  a  hearing  be  had  on  the  15th 
day  of  April,  1908,  at  2 130  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  Number  154  Nassau 
Street,  Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainants  and  the  said  Interborough  Rapi<l 
Transit  Company  be  given  at  least  five  days'  notice  of  such  hearing,  by  service  upon 
said  Boar(l  of  Aldermen,  and  upon  the  said  Interborough  Rapid  Transit  Company> 
either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hcanng 
said  complainants  and  said  company  be  afforded  all  reasonable  opportunity  for  pre- 
senting evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters 
aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 
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(4>  O-392 

Commissioner  Eusris  moved  the  adoplion  of  the  following  re-hearing  order,  which 
was  duly  seconded : 

Re-Hearing  Order  (No.  392). 

In  the  matter 

of 

The  hearing  on  motion  of  the  Commission 
on  the  question  of  improvements  in  and 
additions  to  the  service  and  equipment 
of  the  Interborough  Rapid  Transit  Com- 
pany. 

Second  Avenue  Elevated. 
An  order,  No.  361,  having  been  made  and  filed  herein  on  March  24th,  1908,  under 
and  pursuant  to  an  order  for  a  hearing  No.  151,  made  December  11,  1907,  and  there- 
after having  been  duly  served  upon  the  Interborough  Rapid  Transit  Company,  the 
same  to  take  effect  by  or  before  the  5th  day  of  April,  1908,  and  in  and  by  the  said 
order  the  Interborough  Rapid  Transit  Company  having  been  required  to  notify  this 
Commission  on  or  before  the  30th  day  of  March,  1908,  whether  the  terms  of  said 
Order  No.  361  are  accepted  and  will  be  obeyed,  and  the  said  Interborough  Rapid 
Transit  Company  having  on  March  30th  applied  in  writing  to  this  Commission  for  a 
re-hearing  in  respect  to  the  matters  contained  in  said  Order  361,  and  sufficient  reason 
for  said  re-h.earing  having  been  made  to  appear, 

Ordered,  That  said  request  for  re-hcaring  be  granted,  and  that  the  said  re-hearing 
upon  the  matters  contained  in  said  Order  No.  361  entered  and  filed  on  March  24th, 
1908,  be  held  on  the  14th  day  of  April,  1908,  at  3:30  o'clock  in  the  afternoon,  or  at 
any  time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Com- 
mission, 154  Nassau  Street,  Borough  of  Manhattan,  City  and  State  of  New  York, 
to  determine  after  such  re-hearing  and  after  consideration  of  the  facts,  including  those 
arising  after  the  making  of  Order  No.  361,  whether  the  original  Order  No.  361  or 
any  part  thereof  is  in  any  respect  unjust  or  unwise,  and  whether  the  said  Order  No. 
361  should  be  abrogated,  changed,  or  modified. 

And  if  any  such  abrogation,  changes,  or  modifications  are  found  to  be  such  as 
ought  to  be  made,  then  to  determine  the  nature  and  extent  of  changes  or  modifications 
of  the  said  Order,  and  to  determine  the  time  of  taking  effect  of  the  Order  as  changed 
or  modified. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Interborough  Rapid  Transit  Company  be  given 
at  least  five  days'  notice  of  such  re-hearing  by  service  upon  it,  either  personally  or  by 
mail,  of  a  certified  copy  of  this  Order,  and  that  at  such  re-hearing  said  Company 
shall  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  aforesaid. 
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Further  Ordered,  That  the  time  of  the  Interborough  Rapid  Transit  Company 
within  which  to  comply  with  the  terms  of  said  order  No.  361  be,  and  the  same  hereby 
is,  extended  until  such  time  as  the  Commission  shall  enter  an  order  upon  the  re- 
hearing herein  provided  for. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  re-hearing. 

(S>  0-J93 

Commissioner  Eustis  moved  the  adoption  of  the  following  discontinuance  order, 
which  was  duly  seconded: 

Discontinuance  Order  (No.  393). 

Van  Nest  Property   Owners'   Association, 
by  Frank  Huber,  Secretary, 

Complainant, 
against 
New    York,    New    Haven    and    Hartford 
Railroad  Company, 

Defendant. 

Order  No.  393,  discontinuing  proceedings  upon  Complaint  Order  No.  327,  as  to 
the  use  of  soft  coal,  said  complaint  having  been  satisfied,  was  approved,  confirmed 
and  ordered  filed  in  the  office  of  the  Commission. 

(6)  *  0-394 
Commissioner  Eustis  moved  the  adoption  of  the  following  dismissal  order,  which 

was  duly  seconded: 

Dismissal  Order  (No.  394). 
William    C.    Stiles,    Complainant, 
against 
Interborough     Rapid     Transit     Company, 

Defendant. 

Order  No.  394,  dismissing  proceedings  upon  Complaint  Order  No.  335.  as  to 
ticket  booths  in  the  subway  station  at  Brooklyn  Bridge,  it  appearing  that  the  regti/a- 
tions  of  the  Company  in  that  respect  were  adequate,  was  approved,  confirmed  and 
ordered  filed  in  the  office  of  the  Commission. 

(7)  209: 

The  Secretary  presented  the  following  communications: 

April  2,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — As  requested  by  Commissioner  Eustis  I  have  drawn  and  transmit  herewith 
a  proposed  resolution  approving  the  purchase  of  the  property  of  the  New  York  Dis- 
pensary, 133-137  Centre  Street,  for  the  sum  of  $126,000,  and  authorizing  the  execution 
of  a  contract  therefor  and  examination  and  insurance  of  title. 
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The  contract,  executed  in  duplicate  by  the  New  York  Dispensary,  accompanies 
this  letter,  together  with  certified  copy  of  a  resolution  adopted  by  the  Trustees  of  the 
Dispensary,  appointing  a  committee  with  power  to  negotiate  the  sale. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN, 

Counsel  to'  the  Commission. 


Law  Department, 
Office  of  the  Corporation  CounseLj 
New  York,  April  2,  1908. 


•} 


Hon.  George  S.  Coleman,  Counsel  to  Public  Service  Commission^  First  District: 

Sir — I  beg  to  acknowledge  receipt  of  your  communication  under  date  of  March 
31,  1908,  in  which  you  submit  for  my  approval  offers  to  sell  several  parcels  of  prop- 
erty which  are  to  be  acquired  by  the  City  of  New  York  for  rapid  transit  purposes,  and 
among  them,  the  parcel  owned  by  the  New  York  Dispensary  situated  at  the  northwest 
corner  of  Centre  and  White  Streets,  known  as  Nos.  112-114  White  Street,  and  Nos. 
133-137  Centre  Street,  Manhattan,  for  the  sum  of  $126,000,  and  request  to  be  advised 
whether  said  offer  should  be  accepted. 

In  reply  thereto,  I  beg  to  state  that  I  have  had  the  above  parcel  examined  and 
appraised,  and  it  is  my  opinion  that  $126,000  is  a  fair  price  for  the  property. 

Respectfully  yours, 

(Signed)        G.  L.  STERLING, 

Acting  Corporation  Counsel. 

At  a  meeting  of  the  Trustees  of  the  New  York  Dispensary,  held  on  March  i6th, 
1908,  a  quorum  being  present,  the  following  resolution  was  adopted : 

"Resolved,  That  Messrs.  Roosevelt,  Foster  and  McKim  be  and  hereby  are  ap- 
"pointed  a  Committee  with  power  to  negotiate  a  sale  of  the  property  of  the  Dispensary, 
"situate  at  the  northwest  corner  of  White  and  Centre  Streets,  with  said  Public  Service 
"Commission  at  such  price  as  to  them  shall  seem  proper,  but  not  less  than  one  hundred 
"and  twenty-six  thousand  dollars ;  and  that  the  secretary  is  hereby  directed  to  sign  and 
"affix  the  seal  of  the  Dispensary  to  all  contracts,  deeds  or  other  papers  necessary  to 
"carry  said  sale  into  effect." 

I,  Gerard  Beekman  Hoppin,  Secretary  of  the  New  York  Dispensary,  do  hereby 
certify  that  the  foregoing  resolution  is  a  true  and  correct  copy  of  the  original. 

Witness  my  hand  and  the  seal  of  said  The  New  York  Dispensary  this  first  day  of 
April.  A.  D.  1908. 

[SEAL]  (Signed)        GERARD  BEEKMAN  HOPPIN,  Secretary. 

Commissioner  Eustis  thereupon  moved  the  adoption  of  the  following  resolution, 
which  was  duly  seconded: 

Whereas,  In  the  opinion  of  the  Public  Service  Commission  for  the  First  District 
it  is  necessary  for  the  purpose  of  constructing  and  operating  a  part  of  the  Brooklyn 
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Loop  Lines  of  the  Rapid  Transit  Railroad  to  acquire  in  fee  simple  certain  real  property 
situated  on  the  northwest  corner  of  White  and  Centre  Streets,  in  the  Cit j-  of  New 
York,  Borough  of  Manhattan,  and  known  as  Nos.  133,  135  and  137  Centre  Street  and 
Nos.  112  and  114  White  Street,  and  for  that  purpose  the  Commission  has  duly  directed 
the  Corporation  CounseUto  institute  legal  proceedings  to  condemn  said  real  propeny, 
which  proceedings  have  been  or  are  about  to  be  instituted  by  the  Corporation  Counsel 
in  pursuance  of  such  direction;  and 

Whereas,  The  New  York  Dispensary,  the  owner  of  said  real  property,  has  sub- 
mitted an  offer  to  the  Commission  to  sell  said  real  property  to  The  City  of  Xew  York 
for.  the  sum  of  One  Hundred  and  Twenty-six  Thousand  Dollars  ($126,000.00),  which 
said  offer  the  Commission  is  of  the  opinion  should  be  accepted,  which  opinion  is 
concurred  in  by  the  Corporation  Counsel,  and  the  Counsel  to  the  Commission  haWng 
presented  a  contract  approved  by  him  and  by  the  Corporation  Counsel  for  the  purchase 
of  said  real  property  for  said  sum  of  One  Hundred  and  Twenty-six  Thousand  Dollars 
($126,000.00),  duly  executed  in  duplicate  by  said  New  York  Dispensary;  now  there- 
fore it  is 

Resolved,  That  the  purchase  of  said  real  property  for  the  sum  of  One  Hundred  and 
Twenty-six  Thousand  Dollars  ($126,000.00)  be  and  the  same  hereby  is  approved,  and 
that  the  Chairman  and  the  Secretary  of  the  Commission  be  and  they  hereby  arc 
authorized  and  directed  to  execute  said  contract  in  duplicate  under  the  seal  of  the 
Commission  in  behalf  of  The  City  of  New  York:  and  it  is  further 

Resolved,  That  the  Counsel  be  and  he  hereby  is  authorized  and  directed  to  have 
the  title  to  said  property  examined  and  insured  by  the  Title  Guarantee  and  Trust  Com- 
pany at  an  expense  not  to  exceed  Three  hundred  and  forty-eight  dollars  and  seventy- 
five  cents  ($348.75). 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(8)  0-395 

The  Secretary  presented  the  following  hearing  order,  and  it  was  moved  and  duly 
seconded  that  the  same  be  adopted  by  the  Commission : 

Hearing  Order  (No.  395). 
In  the  Matter 
of 
The  hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in    and    Addition    to    the    Service    and 
Equipment  of  the  South  Brooklyn  Rail- 
way Company  and  the  Nassau   Electric 
Railroad    Company,    in    respect    to    the 
Union  Street  Line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  8th  day  of  April,  1908.  at  2:jo 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
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at  the  rooms  of  the  Commission,  at  No.  154  Nassau  Street,  Borough  of  Manhattan, 
City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations,  equip- 
ment, appliances  and  service  of  the  South  Brooklyn  Railway  Company  and  the  Nassau 
Electric  Railroad  Company  in  respect  to  transportation  of  persons  in  the  First  Dis- 
trict,  are  unjust,  unreasonable,  improper  or  inadequate,  and  whether  the  said  com- 
panies run  cars  enough  or  with  sufficient  frequency,  or  possess  or  operate  motive 
power  enough  reasonably  to  accommodate  passenger  traffic  transported  by  them  or 
offered  for  transportation  to  them,  and  if  such  be  found  to  be  the  fact,  then  to  deter- 
mine whether  it  is  reasonably  necessary  to  accommodate  and  transt)ort  the  said  traffic 
transported  or  offered  for  transportation  and  is  and  will  be  just,  reasonable,  proper 
and  adequate  to  direct  that  the  service  of  said  South  Brooklyn  Railway  Company  and 
said  Nassau  Electric  Railroad  Company  on  its  Union  Street  Line  be  increased  and 
supplemented  at  the  points  and  times  and  in  the  particulars  following,  that  is  to  say : 

A. — IVestbound. 
Leaving  Ninth  Avenue  and  20th  Street  and  to  run  at  least  as  far  west  as  City  Hall, 
(i)     Between  6:40  and  7:10  A.  M.  by  an  increase  of  two  cars,  or  by  an  increase 
from  five  to  seven  cars. 

(2)  Between  7:10  and  7:40  A.  M.  by  an  increase  of  three  cars,  or  by  an  increase 
from  six  to  nine  cars. 

(3)  Between  7:40  and  8:10  A.  M.  by  an  increase  of  three  cars,  or  by  an  increase 
from  six  to  nine  cars. 

(4)  Between  8:10  and  8:40  A.  M.  by  an  increase  of  three  cars,  or  by  an  increase 
from  six  to  nine  cars. 

(5)  Between  8:40  and  9:10  A.  M.  by  an  increase  of  two  cars,  or  by  an  increase 
from  five  to  seven  cars. 

(6)  Between  9:10  and  9:40  A.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  four  to  five  cars. 

(7)  Between  7:10  and  7:40  P.  M.  by  an  increase  of  two  cars,  or  by  an  increase 
from  four  to  six  cars. 

(8)  Between  7:40  and  8:10  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  three  to  four  cars. 

B. — Eastbound. 
Leaving  City  Hall  to  Ninth  Avenue  and  20th  Street. 

(9)  Between  3:00  and  3:30  P.  M.  by  an  increase  of  two  cars,  or  by  an  increase 
from  three  to  five  cars. 

(10)  Between  3:30  and  4:00  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  four  to  five  cars. 

(11)  Between  4:00  and  4:30  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  four  to  five  cars. 

(12)  Between  4:30  and  5:00  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  four  to  five  cars. 
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(13)  Between  5:00  and  5:30  P.  M.  by  an  increase  of  two  cars,  or  by  an  increase 
from  five  to  seven  cars. 

(14)  Between  5:30  and  6:00  P.  M.  by  an  increase  of  three  cars,  or  by  an  in- 
crease from  seven  to  ten  cars. 

(is)  Between  6:00  and  6:30  P.  M.  by  an  increase  of  three  cars,  or  by  an  in- 
crease from  eight  to  eleven  cars. 

(16)  Between  6:30  and  7:00  P.  M.  by  an  increase  of  three  cars,  or  by  an  in- 
crease from  six  to  nine  cars. 

(17)  Between  7:00  and  7:30  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  four  to  five  cars. 

(18)  Between  7:30  and  8:00  P.  M.  by  an  increase  of  one  car,  or  by  an  increase 
from  four  to  five  cars. 

B. — Hamilton  Ferry  Service. 

(ig)  Between  8:30  A.  M.  and  4:30  P.  M.  to  provide  a  service  of  four  cars 
an  hour,  between  Court  Street  and  Hamilton  Ferry,  the  route  to  be  the  same  as  now 
operated  during  the  rush  hours. 

(20)  Between  6:30  and  10:30  P.  M.  to  provide  a  service  of  four  cars  an  hour, 
as  mentioned  in  item  No.  19. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  oujjit 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  South  Brooklyn  Railway  Company  and  the  said 
Nassau  Electric  Railroad  Company  be  given  at  least  four  days'  notice  of  such  hearing 
by  service  upon  each  of  them,  either  personally  or  by  mail,  of  a  certified  copy  of  this 
order,  and  that  at  such  hearing  said  companies  be  afforded  all  reasonable  opportunity 
for  presenting  evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters 
aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  McCarroll  to  conduct  the  hearing. 

(9)  0-376 

The  Secretary  stated  that  a  communication  had  been  received  from  the  BrookUn 
Heights  Railroad  Company,  upon  Final  Order  No.  376  of  the  Commission,  with  regard 
to  cross-over  switches  on  the  Nostrand  Avenue  line  at  Church  Avenue,  notifying 
the  Commission  that  the  terms  of  the  order  were  accepted  and  would  be  complied 
with.    The  answer  was  ordered  filed. 
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(10)  .       .  0-381 
The  Secretary  stated  that  a  communication  had  been  recerv^ed  from'  the  Brooklyn 

Heights  Railroad  Company,  upon  Final  Order  No.  381  of  the  Commission,  with 
regard  to  the  vestibuling  of  cars,  notifying  the  Commission  that  the  terms  of  the 
order  were  accepted  and  would  be  complied  w^ith.    The  answer  was  ordered  filed. 

(11)  0-377 
The  Secretary  stated  that  a  communication  had  been  received  from  the  Richmond 

Light  and  Railroad  Company,  upon  Final  Order  No.  377  of  the  Commission,  with  re- 
gard to  improvement  in  and  additions  to  service  and  equipment,  notifying  the  Com- 
mission that  the  terms  of  the  order  were  accepted  and  would  be  complied  with. 

(12)  0-378 

The  Secretary  stated  that  a  communication  had  been  received  from  the  Staten 
Island  Midland  Railway  Company,  upon  Final  Order  No.  378  of  the  Commission,  with 
regard  to  improvement  in  and  additions  to  service  and  equipment,  notifying  the  Com- 
mission ihat  the, terms  of  the  order  were  accepted  and  would  be  complied  with. 

(13)  2919 
The  Secretary  presented  a   communication   from  the   Central   Federated   Union, 

thanking  the  Commission  for  its  action  on  the  Lexington  Avenue  subway,  and  re- 
questing that  plans  for  the.  same  be  gotten  out  as  soon  as  possible.  The  letter  was 
ordered  filed. 

(14)  2204 
The  Secretary  presented  a  communication  from  the  Broadway  (Brooklyn)  Board  of 

Trade,  transmitting  resolutions  requesting  the  representatives  of  the  City  of  New 
York  in  Senate  and  Assembly  to  give  their  earnest  consideration  to  all  bills  intended 
to  amend  the  rapid  transit  law  so  as  to  permit  the  leasing  of  municipally  built  subways 
to  private  corporations  for  terms  longer  than  twenty-five  years,  with  extension 
privileges,  and  to  enable  this  Commission  to  accept  bids  for  the  construction,  equipment 
and  operation  of  subways  by  private  capital.    The  resolutions  were  ordered  filed. 

(15)  3336 
The  Secretary  presented  a  communication  from  the  Broadway  (Brooklyn)  Board 

of  Trade,'  transmitting  resolutions  requesting  that  the  Brooklyn  Rapid  Transit  Com- 
pany and  this  Commission  investigate  the  feasibility  of  a  connection  between  the  Broad- 
way and  Ridge  wood  elevated  lines,  at  Broadway  and  Myrtle  Avenue,  to  permit  through 
trains  from  Ridgewood  to  cross  the  Williamsburg  Bridge.  The  resolutions  were  re- 
ferred to  Commissioner  Bassett. 
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(16)  •  30*5 
On  motion,  duly  seconded,  the  following  promotion  of  an  employee  of  the  Com- 
mission who  has  been  with  the  Commission  for  more  than  six  months,  was  made,  to 
take  effect  April  i,  1908 : 

Name.                                                                     Position.  Salary. 

Alexander  K.  Gorski Gas  Meter  Tester,  ist  Grade $90  per  monti 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(17)  0-396 
Commissioner  Bassett  moved  the  adoption  of  the  following  extension  order,  which 

was  duly  seconded: 

Extension  Order  (No.  396). 

West  End  Board  of  Trade, 

Complainant, 
against 
Brooklyn   Union   Elevated   Railroad   Com- 
pany,  Brooklyn   Heights   Railroad   Com- 
pany, Nassau  Electric  Railroad  Company, 
Defendants. 

Order  No.  396,  extending  the  time  within  which  the  Defendant  may  answer  Com- 
plaint Order  No.  375,  as  to  the  operation  of  trains  and  surface  cars  at  65th  Street 
and  Third  Avenue  terminal,  Brooklyn,  to  and  including  April  17,  1908,  was  approved, 
confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(18)  2919 
Commissioner  Maltbie — "As  Commissioner  Bassett  was  absent  yesterday  from  the 

meeting  when  the  resolution  was  passed  regarding  the  preparation  of  certain  plans, 
I  move  the  reconsideration  of  the  motion  adopted  yesterday  regarding  the  preparation 
of  detailed  plans  for  the  Canal  Street  line  and  the  Broadway-Lexington  Avenue  line." 

Ayes — Commissioners  Willcox,   Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

The  said  resolution,  as  follows: 

Resolved,    That  the  Chief  Engmecr  be  directed  to  proceed  immediately  with  the 
preparation  of  detailed  plans  for  the  Broadway-Lexington  Avenue  and  Canal  Street 
lines. 
— was  then  carried  by  the  following  vote : 

Ayes — Commissioners  Willcox,   Maltbie,  Eustis. 

Nays — None. 

Commissioner  Bassett — "I  should  like  to  be  recorded  as  not  voting  on  that  resolu- 
tion. 
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**I  have  this  resolution  to  present: 

"Resolved,  That  the  Chief  Engineer  be  and  he  hereby  is  required  to  prepare  plans 
for  the  construction  of  the  Broadway  portion  of  the  Brooklyn  Loop  lines,  and  carry 
on  said  work  simultaneously  with  the  preparation  of  the  Broadway-Lexington  Avenue 
route. 

"In  that  connection,  I  should  like  to  make  an  explanation  of  my  position  on  this : 

"The  shortest  rapid  transit  route  between  lower  Manhattan  and  Williamsburg,  the 
great  Jewish  section  near  Graham  Avenue  and  Broadway,  and  the  apartment  house 
section  between  Williamsburg  and  the  corner  of  Broadway  and  Gates  Avenue,  is  across 
the  Williamsburg  Bridge.    These  are  the  most  thickly  populated  areas  in  Brooklyn. 

"Yet  to-day  nearly  all  of  the  residents  of  these  localities  (other  than  that  part  of 
Williamsburg  near  the  bridge  itself)  are  crowding  across  the  Brooklyn  Bridge  to  get 
to  lower  New  York.  Thousands  of  people  who  reside  north  of  Broadway  are  daily 
proceeding  in  surface  and  elevated  cars  across  Broadway  to  the  Brooklyn  Bridge  be- 
cause that  is  the  quickest  and  cheapest  way  of  getting  to  lo>yer  Manhattan.  In  other 
words,  for  more  than  four  years  the  proper  bridge  for  these  people  has  not  been  used 
and  the  improper  bridge  has  been  forced  to  do  the  work  of  both. 

"There  is  no  quick  or  substantial  remedy  for  the  Brookljm  Bridge  crush  except  to 
set  the  Williamsburg  Bridge  to  work. 

"A  ten  cent  fare  will  not  set  it  to  work.  The  poorer  part  of  the  city's  population 
is  along  Broadway,  and  they  will  go  a  long  way  and  endure  almost  anything  to  travel 
for  five  cents. 

"These  are  the  methods  of  setting  the  Williamsburg  Bridge  to  work  at  five  cents : 

"i.  The  Brooklyn  Union  Elevated  Railroad  to  run  trains  down  the  Broadway 
elevated,  across  Williamsburg  Bridge  and  in  the  Centre  Street  subway  to  City  Hall. 

"2.  The  City  of  New  York  or  some  lessee  to  run  cars  on  the  Broadway  elevated 
road,  across  Williamsburg  Bridge  and  through  the  Centre  Street  subway  to  City  Hall. 

"3.  The  City  or  some  lessee  to  run  trains  through  a  new  Broadway  subway, 
across  the  Williamsburg  Bridge  and  through  the  Centre  Street  subway  to  the  City  Hall. 

"There  are  no  other  present  possibilities. 

"Referring  to  the  first  plan,  conferences  with  the  owners  of  the  Brooklyn  Union 
Elevated  Railroad  Company  have  demonstrated  that  this  company  will  not  operate  its 
cars  through  the  Centre  Street  subway  except  as  a  part  of  a  general  plan  of  introducing 
the  B.  R.  T.  lines  into  Manhattan  across  all  three  bridges  and  permission  to  erect  an 
elevated  railroad  on  Flatbush  Avenue  extension.  This  means  a  surrender  of  the  city'j 
East  River  subway  system  to  the  Brooklyn  Rapid  Transit  for  them  to  adapt  to  their 
elevated  lines. 

"The  second  plan  presupposes  that  the  Brooklyn  Union  Elevated  Railroad  Com 
pany  wil!  enter  into  an  agreement  to  allow  city  operated  trains  or  those  of  some 
lessee  to  operate  over  its  elevated  line.    The  company  would  not  willingly  do  this,  and 
if  there  should  be  any  way  to  force  them  the  courts  would  see  that  they  were  given 
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a  compensation  so  high  that  it  would  probably  make  the  joint  operation  of  the  Centre 
Street  subway  and  Broadway  elevated  an  expensive  matter  either  for  the  city  or  any 
lessee. 

"The  third  plan  appears  to  be  the  only  available  five  cent  fare  plan;  that  is,  to 
build  a  subway  from  Williamsburg  Bridge  to  the  corner  of  Broadway  and  Lafayette 
Avenue. 

''We  should  begin  the  preparation  of  plans  for  this  subway  at  once.  The  route 
is  now  duly  laid  out.  This  piece  of  subway  is  invaluable  for  the  city.  It  can  later  be 
extended  toward  East  New  York,  Brownsville  and  Jamaica. 

"If  we  could  start  the  construction  of  this  subway  we  could  within  six  months 
advertise  for  an  equipper  and  operator  of  a  route  running  from  City  Hall  across  Will- 
iamsburg Bridge  to  the  corner  of  Broadway  and  Lafayette  Avenue. 

"If  we  do  not  do  this  we  are  absolutely  forced  to  some  patchwork  and  unsatis- 
factory method  of  using  the  Centre  Street  subway.  Our  chief  engineer  says  that  this 
subw«'iy  will  be  completed  in  eleven  months.  It  takes  more  than  a  year  to  erect  and 
install  a  power  house. 

"The  completion  of  the  Centre  Street  subway  should  not  find  this  Commission  un- 
prepared to  use  it. 

"If  this  should  happen  the  Commission  would  be  accused  of  perpetuating  the 
bridge   crush. 

"It  is  right  to  begin  the  construction  of  the  Broadway  Brooklyn  subway  at  the 
earliest  possible  moment  and  we  should  not  wait  upon  any  further  negotiations  with 
the  Brooklyn  Rapid  Transit  Company.  If  they  see  we  are  determined  to  go  ahead 
with  the  Broadway  subway  they  may  propose  a  methq/d  of  operating  the  Centre  Street 
loop  in  conjunction  with  their  Broadway  elevated  line  that  will  not  involve  a  surrender 
of  the  entire  East  River  situation  to  this  company.  If  they  do  not  propose  such  a 
course  then  every  week  gained  counts  toward  an  object  that  is  inevitably  necessary; 
i.  e.,  setting  the  Williamsburg  Bridge  to  work  at  a  five  cent  fare,— the  only  quick 
amelioration  of  the  Brooklyn  Bridge  crush. 

"I  regret  to  find  myself  so  much  at  variance  with  my  associates  regarding  the 
proper  order  of  building  subways.  My  position  now  is  and  for  the  past  nine  months 
has  been  based  upon  the  need  of  relieving  the  Brooklyn  Bridge  as  soon  as  possible. 
For  this  reason  I  voted  against  expending  a  large  sum  to  build  the  Fourth  Avenue 
subway  beyond  the  Flatbush  Avenue  station  of  the  Long  Island  road,  because  it  would 
take  funds  imperatively  needed  to  relieve  the  Brooklyn  Bridge.  The  quickest  and 
most  effective  way  of  relieving  the  Brooklyn  Bridge  is  to  set  the  Williamsburg  Bridge 
to  work.  Yet  this  plan  seems  to  be  constantly  deferred.  As  I  show-  in  my  attached 
memorandum,  there  is  no  way  to  set  the  W^illiamsburg  Bridge  to  work  in  a  manner 
that  will  be  effective  except  to  build  that  portion  of  the  Brooklyn  subway  loop  line 
which  runs  up  Broadway. 
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"From  time  to  time  I  have  made  myself  plain  on  this  subject  and  consider  that 
it  was  understood  that  the  plans  of  the  Broadway-Lafayette  avenue  subway  should 
be  prepared  simultaneously  with  the  plans  of  the  lower  part  of  the  Broadway-Lexing- 
ton Avenue  subway.  Mr.  McCarroU  is  absent  from  the  city.  It  cannot  be  said  that 
if  the  two  are  to  be  constructed  simultaneously  plans  should  first  be  prepared  on  the 
Broadway-Lexington  Avenue  loop,  because  consents  must  be  perfected  on  that  route 
before  any  contract  can  be  let.  This  may  take  some  time  to  accomplish,  whereas  the 
consents  are  already  obtained  on  the  Broadway-Lafayette  route  and  will  expire  in  the 
course  of  the  year.*' 

Commissioner  Maltbie — "I  move  that  the  resolution  be  referred  to  the  Committee 
of  the  Whole.  In  making  that  motion  I  wish  to  state  that  I  fully  appreciate,  I  be- 
lieve, the  importance  of  the  matters  which  Mr.  Bassett  has  mentioned  in  his  memo- 
randum and  the  great  desirability  of  relieving  the  Brooklyn  Bridge  and  of  transferring 
to  the  Williamsburg  Bridge  a  greater  portion  of  the  traffic  between  the  boroughs 
of  Brooklyn  and  Manhattan;  and  also  to  provide  for  that  section  of  Brooklyn  better 
facilities  than  the/  now  have.  In  making  this  motion,  therefore,  I  do  not  wish  to  be  con- 
sidered as  opposing  the  approval  of  the  Broadway  portion  of  the  Broadway-Lafayette  line 
in  Brooklyn,  but  as  Mr.  McCarroll  is  absent  from  the -City  and  as  we  have  a  committee 
which  has  not  yet  submitted  a  final  report  upon  the  method  that  should  be  adopted  for 
the  utilization  of  the  subway  between  the  bridges  and  in  Manhattan,  and  as  the  Com- 
mittee of  the  Whole  has  not  completed  its  work  upon  the  Broadway-Lafayette  line  in 
Brooklyn,  it  would  seem  to  me  at  least  at  this  moment  unwise  to  take  action  upon  this 
motion,  and  that  action  could  be  well  deferred  for  a  short  time  until  the  Committee  of 
the  Whole  has  considered  and  a  report  has  been  made  by  the  committee  in  charge  of  a 
portion  of  the  subjects  dealt  with  in  the  menvorandum." 

Commissioner  Eustis — "Mr.  Chairman,  I  would  like  to  second  that  motion  to  refer 
that  to  the  Committee  of  the  Whole,  and  would  say  in  doing  so,  it  is  a  physical  im- 
possibility to  carry  out  at  the  present  time  the  wording  of  the  resolution  to  carry  on 
this  work  simultaneously  with  the  other  on  account  of  the  condition  of  our  draughting 
room,  and  the  number  of  men  employed,  and  the  room  they  have.  I  have  been  assured 
by  the  Chief  Engineer  that  they  will  be  engaged  for  five  or  six  weeks  on  additional 
plans  needed  for  the  subway  loop,  and  then  the  resolution  we  have  just  passed  to  take 
up  the  Broadway-Lexington  Avenue  line  will  take  at  least  six  weeks  longer.  I  want 
to  say  I  am  in  favor  of  the  Broadway-Brooklyn  line  and  as  soon  as  we  reach  it  or  can 
obtain  the  funds,  I  think  it  is  one  of  the  lines  that  should  receive  early  attention." 

Commissioner  Bassett — "A  single  word  before  the  motion  to  commit  is  put.  I  am 
opposed  to  the  motion  to  commit,  and  I  am  in  favor  of  passing  this  resolution  because 
it  has  just  as  good  a  right  to  be  passed  now  affirmatively  as  the  Lexington  Avenue 
motion  has.  My  associate.  Commissioner  Maltbie,  says  that  the  method  of  constructing 
the  Broadway- Brooklyn  route  has  not  been  largely  considered  by  the  Commission.  It 
is  well  known  that  this  is  a  straight  route  without  any  turn  as  far  as  it  is  in  Broadway, 
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and  without  taking  any  private  property  whatever,  and  is  exceedingly  simple.  Whereas. 
such  consideration  as  the  Lexington  Avenue  route  has  had  by  our  Commission  stifl 
leaves  it  to  some  extent  yet  to  be  determined  and  as  far  as  the  simplicity  and  directness 
of  construction  is  concerned  Broadway  is  much  the  simpler  and  indeed  the  more  deter- 
mined," 

The  Chairman — "I  am  thoroughly  in  favor  of  connecting  up  the  bridges  as  stated 
by  Mr.  Bassett,  but  I  believe  this  matter  of  plans  not  having  been  considered  by  the 
Committee  of  the  Whole  in  the  same  way  as  the  Broadway-Lexington  route  it  should 
receive  that  consideration  before  the  engineering  department  is  directed  to  prepare 
plans.  From  my  view  of  the  situation  I  believe  fairly  in  connecting  on  the  Brooklyn 
side  with  the  loop  now  in  progress  of  construction,  but  I  think  no  harm  can  come  In- 
referring  this  resolution  to  the  Committee  of  the  Whole  and  a  few  days*  consideration 
will  do  no  harm  to  any  interest.  I  put  the  vote  on  Commissioner  Maltbie's  resolution 
to  refer  to  the  Committee  of  the  Whole.  We  will  waive  the  question  of  seconding 
the  motion  of  Commissioner  Bassett." 

Ayes — Commissioners  Willcox,  Maltbie,  Eustis. 

Nays — Commissioner  Bassett. 

Carried. 

(19)  0-397 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order   (No.  397). 
In  the  Matter 
of 
The  Hearing  on  the  motion  of  the  Com- 
mission   on    the    Question    of    Improve- 
ment in  and  Addition  to  the  Service  of 
the    Dry    Dock,    East     Broadway    and 
Battery  Railroad  Company  and  of  F.  W. 
Whitridge,  as  Receiver  of  the  said  Com- 
pany,   in    respect    to    the    Grand    Street 
Crosstown   Line  and   in    Respect  to   the 
Grand   and   Desbrosses   Line   to   Brook- 
lyn. 

It  is  hereby  ordered  that  a  liearinp:  be  had  on  the  13th  day  of  April,  1908,  at 
2.30  o'clock  in  the  afternoon  or  at  any  time  or  times  to  which  the  same  may  be  ad- 
journed, at  the  rooms  of  the  Commission,  No.  154  Nassau  street,  in  the  Borough  of 
Manhattan,  City  and  State  of  New  York,  to  inquire  whether  the  regulations,  practices 
and  service  of  the  Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  or  of 
F.  W.  Whitridge  as  Receiver  of  the  Dry  Dock,  East  Broadway  and  Battery  Rail- 
road Company,  in  respect  to  transportation  of  persons  in  the  First  District  on  the 
Grand  Street  Crosstown  Line  and  on  the  Grand  and  Desbrosses  Line  to  Brooklyn 
are  unreasonable,  improper  or  inadequate,  and  whether  the  said  Dry  Dock,  East 
Broadway  and  Battery  Railroad  Company  or  the  said  F.  W.  Whitridge,  as  Receiver 
of  the  said  railroad,  run  cars  enough  or  with  sufiicient  frequency  or  upon  a  reason- 
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able  time  schedule,  reasonably  to  accommodate  the  passenger  traffic  transported  by 
them  or  offered  for  transportation  to  them  and  if  such  be  found  to  be  the  fact,  then 
to  determine  whether  it  is  reasonably  necessary  to  accommodate  and  transport  the 
said  traffic  transported  or  offered  for  transportation  and  is  and  will  be  just,  reason- 
able, proper  and  adequate  to  direct  that  the  service  of  the  said  Dry  Dock,  East 
Broadway  and  Battery  Railroad  Company  or  of  F.  W.  Whitridge,  as  its  Receiver, 
be  increased,  supplemented  and  changed  in  the  following  manner,  that  is  to  say: 

(i)  By  operating  daily,  including  Sunday,  over  every  point  of  the  Grand  Street 
Crosstown  Line  and  every  point  of  the  Grand  and  Desbrosses  Line  to  Brooklyn 
either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide,  during  every  *fif teen  minute  period  of  the  day  or  night,  a  ten  per  cent. 
(10%)  excess  of  seats  for  passengers  at  that  point;  the  number  o'f  cars  passing  any 
point  to  be,  however,  never  less  than  six  (6)  cars  per  hour  in  each  direction,  or 

(b)  A  minimum  number  of  fifteen  (15)  cars  in  one  direction  in  each  fifteen 
minute  period  in  which  the  provisions  of  subdivision    (a)   above,  are  not  complied 

(2)  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  cars  on  the  Grand  Street  Crosstown  Line  and  on  the  Grand  and  Des- 
brosses Line  to  Brooklyn  as  may  be  just  and  reasonable. 

(3)  That  on  the  Grand  Street  Crosstown  Line  all  Westbound  cars  from  Grand 
Street  Ferry  run  at  least  to  Broadway  and  all  Eastbound  cars  run  at  least  to  the 
Ferry. 

(4)  That  on  the  Grand  and  Desbrosses  Line  to  Broadway  all  Westbound  cars 
from  the  Brooklyn  end  of  the  Williamsburg  Bridge  run  at  least  to  Broadway,  and 
all  Eastbound  cars  run  at  least  to  the  Brooklyn  end  of  the  Williamsburg  Bridge. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable 
time  within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  Ordered:  That  the  said  Dry  Dock,  East  Broadway  and  Battery  Railroad 
Company  or  F.  W.  Whitridge,  its  Receiver,  be  given  at  least  five  days*  notice  of 
such  hearing  by  service  upon  them  either  personally  or  by  mail  of  a  certified  copy 
of  this  order  and  that  at  such  hearing  said  Company  and  its  Receiver  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing.* 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  April  7,  1908, 

Tribune  Building,   154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present— Chairman  William  R.  Willcox,  Commissioners  William  McCarroU, 
Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  March  27  and 
March  31,  1908,  as  printed  in  the  City  Record  for  April  4,  1908,  and  of  the  proceed- 
ings for  April  3,  1908^  as  printed  in  the  City  Record  for  April  7,  1908,  was  approved, 

(2)  0-298 

The  Secretary  presented  the  following  communications  with  regard  to  the  con- 
dition of  the  Brooklyn  Bridge  structure,  which  were  ordered  filed: 

March  26,  1908, 
Hon.    James    W.    Stevenson,    Commissioner    of    Bridges,    Nos.    13-21    Park    Row, 
New  York: 

My  Dear  Sir — In  the  progress  of  the  inquiry  now  being  conducted  by  this  Com- 
mission into  the  operation  of  the  Brooklyn  Rapid  Transit  Company  of  its  elevated 
trains  across  the  Brooklyn  Bridge,  the  question  has  been  presented  as  to  the  safety 
of  the  structure  under  the  same.  That  being  essential,  indeed  vital,  in  the  considera- 
tion and  to  the  proper  determination  as  to  what  may  be  done  toward  increasing  the 
capacity,  convenience  and  comfort  of  transportation  facilities,  this  Commission  re- 
spectfully requests  from  the  Department  of  Bridges  as  full  information  as  possible 
bearing  on  that  subject  and  particularly  on  the  following  points: 

First — Whether  the  operation  of  Brooklyn  Rapid  Transit  trains  of  the  number 
and  make-up  at  present  run  in  the  so-called  rush  hours  has  affected,  or  would  be 
likely  to  affect,  the  Bridge  so  as  to  cause  any  dangerous  conditions. 

^fconc/— 'Whether  the  number  of  such  trains  may  be  increased  to  seventy  or  more 
per  hour  (assuming  their  operation  possible),  and,  if  so,  whether  they  would  be  likely 
to  so  affect  the  Bridge  as  to  cause  any  dangerous  conditions. 

(25) 
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Third — Whether  trains  compuising,  or  composed  of,  six  motor  cars,  operating 
under  their  own  power,  would  be  likely  to  so  affect  the  Bridge  as  to  cause  any  danger- 
ous conditions. 

As  the  next  hearing  in  this  inquiry  has  been  set  for  the  6th  proximo,  the  Com- 
mission would  esteem  the  favor  of  your  reply  as  much  prior  to  the  same  as  may  be 

convenient. 

Very  truly  yours, 

(Signed)        WILLIAM  R.  WILLCOX,  Chairman. 

Department  of  Bridges— Cit\'  of  New  York,  ) 

13-21  Park  Row,  Manhattan,  N.  Y.,         j- 

April  6th,  1908.     J 

Hon.  William  R.  Willcx)x,  Chairman,  Public  Service  Commission,  154  Nassau  Street, 
New  York  City : 
Dear  Sir — I  have  yours  of  the  26th  ultimo,  asking  certain  questions  relative  to 
the  condition  of  the  Brooklyn  Bridge  structure. 

In  reply  thereto,  I  enclose  reports  made  by  Mr.  C  M.  Ingersoll,  Chief  Engineer 
of  the  Department  of  Bridges,  Professor  William  H.  Burr,  of  Columbia  College,  and 
Leon  S.  Moisseiff,  an  Engineer  of  this  Department  who  is  a  recognized  expert  on 
statical  computations  and  strength  of  structures. 

Yours  respectfully, 
(Signed)        J.  W.  STEVENSON, 

Commissioner  of  Bridges. 

Department  of  Bridges— City  of  New  York, 
13-21  Park  Row,  Manhattan,  N.  Y., 
April  4th,  1908. 

Hon.  James  W.  Stevenson,  Commissioner  of  Bridges: 

Dear  Sir — In  compliance  with  your  request  for  a  report  on  the  safety  of  the 
Brooklyn  Bridge,  I  have  again  had  the  computations  on  stresses  reviewed,  the  action 
of  the  Bridge  under  the'present  traffic  watched,  and  hand  you  herewith  a  report  made 
to  me  by  Professor  Wm.  H.  Burr,  of  Columbia  College,  who  was  engaged  to  review 
the  computations,  make  careful  examination  of  the  structure,  its  past  and  present 
action  under  traffic,  and  the  probable  effect  of  six  car  trains  composed  of  all  motor 
cars  as  may  be  operated  over  the  Bridge  via  the  subway  loop;  also  a  report  from 
Engineer  Leon  S.  Moisseiff,  who  has  made  the  computations  and  with  Professor  Burr 
watched  the  bridge  under  traffic. 

From  these  reports  you  will  see  that  under  the  present  traffic  and  operating  under 
present  conditions,  the  stresses  are  within  **safe  and  prudent"'  limits  and  that  the  use 
of  the  bridge  with  Brooklyn  Rapid  Transit  trains  running  as  at  present  and  up  to  a 
limit  of  80  trains  per  hour  "cannot  be  productive  of  any  conditions  causing  danger  to 
the  structure";  that  trains  composed  of  six  motor  cars,  weighing  275  tons,  operating 
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under  the  same  conditions,  with  fixed  headway  spacing  and  speed  limit,  "cannot  so 
affect  the  bridge  as  to  cause  dangerous  conditions". 

Before,  however,  80  trains  per  hour  are  operated  over  the  bridge,  the  signal  system 
now  being  installed  should  be  in  use. 

You  will  also  note  that  Professor  Burr  believes  that  the  bridge  has  never  been 
in  as  satisfactory  condition  to  carry  traffic  as  at  present. 

Yours  truly, 
(Signed)        C.  M.  INGERSOLL, 

Chief  Engineer. 

Department  of  Bridges— -City  of  New  York^  1 

13-21  Park  Row,  Manhattan,  N.  Y.,         > 

April  1st,  1908.     J 

Mr.  C.  M.  Ingersoll,  Chief  Engineer,  Department  of  Bridges,  13-21  Park  Row, 
New  York  City: 

Dear  Sir — The  condition  of  the  Brooklyn  Bridge  as  affecting  an  increased  future 
traffic  over  it,  was  given  careful  consideration  in  the  report  on  the  "Reconstruction 
of  the  Manhattan  Terminus  of  the  Brooklyn  Bridge"  made  under  date  of  Decem- 
ber 31st,  1906,  by  a  Commission  appointed  by  the  Hon.  J.  W.  Stevenson,  Commissioner 
of  Bridges,  and,  at  a  later  date,  i.  e.,  April  3rd,  1907,  at  your  request,  I  reviewed  the 
computations  made  in  your  Department  to  determine  the  increase  in  the  cable  stresses 
of  the  Brooklyn  Bridge  due  to  running  over  that  structure  six  motor  car  trains  instead 
of  six  car  trains  composed  of  four  motor  cars  and  two  trailers;  and  at  your  further 
request  I  have  recently  again  reviewed  the  computations  for  stresses  in  the  Brooklyn 
Bridge,  made  in  your  Department,  supplemented  by  a  number  of  careful  and  extended 
examinations  of  the  structure  itself,  especially  during  the  rush  hours  of  traffic.  In 
this  investigation  of  the  structure  itself,  I  have  also  examined  a  number  of  details, 
such  as  pins,  trunnions,  cable  bands  to  which  are  attached  the  short  suspenders  at  the 
center  of  span,  heads  of  eye-bars  from  the  stiffening  trusses,  and  other  similar  details 
which  have  failed  in  course  of  maintenance  after  having  been  in  the  structure  about 
twenty  years. 

The  heaviest  Brooklyn  Rapid  Transit  trains  now  running  over  the  Bridge  consist 
of  four  motor  cars  and  two  trailers,  the  six  cars  loaded  weighing  236  tons.  This  is 
the  weight  of  train  considered  in  the  report  of  the  Commission  to  which  allusion  has 
already  been  made.  It  was  shown  in  that  report  that  with  such  trains  moving  at  a 
maximum  speed  of  fifteen  miles  per  hour,  with  a  headway  of  forty-five  seconds,  and 
with  trains  separated  by  not  less  than  700  feet  between  them,  making  a  total  of  eighty 
per  hour,  the  greatest  stresses  in  the  cables,  suspenders,  towers,  anchorages,  and 
stiffening  trusses  would  be  "safe  and  prudent",  it  being  the  intention  at  that  time  to 
replace  the  floor  system  as  soon  as  practicable,  which  work  is  now  in  progress.  It 
is  unnecessary  to  repeat  here  the  details  of  this  conclusion,  as  they  will  be  found  stated 
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in  full  in  the  report  of  December  31st,  1906.  It  is  clear,  therefore,  that  the  present 
use  of  the  Bridge,  with  the  Brooklyn  Rapid  Transit  trains  running  in  the  manner 
described,  up  to  a  limit  of  eighty  trains  per  hour,  cannot  be  productive  of  any  condi- 
tions causing  danger  to  the  structure. 

It  has  been  proposed  to  operate  six  motor  car  loaded  trains,  weighing  275  tons 
each,  at  the  same  maximum  speed  and  with  the  same  clear  headway  as  with  the  trains 
consisting  of  four  motor  cars  and  two  trailers.  If  this  should  be  done,  the  resulting 
total  cable  stress  would  not  be  increased  more  than  2j^  per  cent,  with  other  stresses 
throughout  the  structure  increased  in  a  somewhat  greater  percentage,  but  still  remain- 
ing within  safe  limits. 

In  fact  I  see  no  reason  for  varying  the  conclusion  which  I  expressed  to  you  in 
my  communication  of  April  3rd,  1907,  as  follows:  "It  is  my  judgment  that  it  is 
entirely  reasonable  and  safe  to  run  the  proposed  six  motor  car  trains  over  this 
Bridge".  In  view  of  the  results  of  these  computations,  and  of  my  investigations  of 
the  structure  repeatedly  made  under  the  present  traffic,  I  have  no  hesitation  in  ex- 
pressing my  judgment  that  trains  composed  of  the  six  motor  cars,  described  above, 
operating  under  their  own  power  and  with  a  fixed  headway  and  spacing,  cannot  so 
affect  the  Bridge  as  to  cause  any  dangerous  conditions. 

The  proposed  operation  of  eighty  trains  per  hour  involves  the  installation  of  the 
signal  system  now  contracted  for  and  soon  to  be  completed. 

The  efficient  system  of  inspection  under  which  the  structure  is  maintained  has 
resulted  in  replacements,  the  correction  of  misfitting  members  originally  placed  in  the 
stiffening  trusses,  and  the  improvement  of  many  details,  until  it  may  now  be  con- 
fidently stated  that  the  Bridge  has  never  been  in  as  satisfactory  condition  of  capacity 

to  carry  traffic  as  at  present. 

Very  respectfully, 

(Signed)        W.   H.   BURR, 

Cons.  Engr. 

Department  of  Bridges— City  of  New  York,] 

13-21    Park   Row,  \ 

New  York,  April  4th,  1908.      J 

Mr.  C.  M.  Ingersoll,  Chief  Engineer- 

Dear  Sir — Following  your  instructions  I  have  examined  my  computations  of  the 
stresses  caused  in  the  various  members  of  the  Brooklyn  Bridge  by  the  six-car  trains 
now  operated  over  it,  as  well  as,  by  the  surface  cars,  vehicular  traffic  and  footwalk 
passengers.  I  have  also  determined  the  effect  on  the  bridge  of  the  operation  of  six- 
car  all  motor  trains  of  the  style  and  weight  now  in  use  by  the  Brooklyn  Rapid 
Transit  Co. 

Together  with  Prof.  W.  H.  Burr  I  have  made  examinations  of  the  bridge  structure 
and  of  such  of  the  details  as  have  been  replaced  during  the  more  recent  years.    I 
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have  also  inquired  into  the  methods  of  inspection  and  maintenance  which  are  observed 
in  relation  to  this  bridge  and  in  the  physical  effect  on  the  structure  of  the  recently 
introduced  operation  of  through*  six-car  trains. 

I  find  that  with  the  specified  spacing  on  the  main  span  of  700  feet  in  the  clear, 
between  trains,  and  a  greatest  speed  of  15  miles  per  hour  controlled  by  an  automatic 
signal  system,  and  with  the  spacing  of  surface  cars  now  in  observance  and  control, 
the  present  six-car  trains,  consisting  of  4  motor  cars  and  2  trailers,  do  not  and  will 
not  cause  any  stresses  in  the  main  parts  of  the  bridge  in  excess  of  the  limits  of  safety. 
Nor  will  the  operation  of  six-car  trains,  all  consisting  of  motor  cars  of  weights  as 
now  in  use  by  the  Brooklyn  Rapid  Transit  System,  cause  any  such  stresses  with  the 
above  mentioned  spacing  of  70a  feet,  in  the  clear,  between  trains,  and  the  regulation 
of  surface  car  traffic  as  is  now  being  observed  on  the  bridge. 

The  bridge  is  a  flexible  structure,  to  which  fact  part  of  its  strength  is  due,  and 
some  of  its  minor  details  are  exposed  to  wear  and  tear.  Such  details  are  trunnions 
and  cable  bands,  especially  for  the  short  and  more  rigid  suspender  rods.  This  is, 
of  course,  expected  and  taken  care  of  by  the  inspection  and  maintenance,  and  many 
of  these  details  have  been  improved.  Wherever  thought  advisable  the  chords  of  the 
stiffening  trusses  were  reinforced  to  cover  plates  during  the  recent  years. 

No  static  members  once  replaced  during  the  life  of  the  bridge  ever  required  any 
further  repair. 

The  examination  of  the  tower  masonry  shows  it  to  be  in  perfect  condition. 

I,  therefore,  find  that  the  bridge  is  in  as  good  a  physical  condition,  if  not  a  better 
one,  than  it  ever  was  before  since  its  opening. 

In  find  the  inspection  of  the  bridge  to  be  careful  and  uninterrupted  and  its  main- 
tenance prompt  and  intelligent. 

Respectfully, 
(Signed)         LEON  S.  MOISSEIFF,  Engineer. 

(3^  2919 

The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Esti- 
mate and  Apportionment  on  April  3,  1908,  and  transmitted  to  this  Commission,  which 
was  referred  to  the  Committee  of  the  Whole: 

Resolved,  That  the  Public  Service  Commission  of  the  First  District  is  hereby 
requested  to  prepare  and  present  to  this  Board,  not  later  than  sixty  days,  for  approval, 
forms  of  contract  of  the  so-called  Broadway-Lexington  Avenue  and  Bronx  Route, 
in  order  that  such  contract  may  be  let  speedily  and  improved  transportation  facili- 
ties afforded  without  delay  to  the  residents  of  the  Boroughs  of  Manhattan  and  The 
Bronx. 
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(4)  2092 

The  Secretary  presented  the  following  communications  and  was  directed  to  trans- 
mit a  reply  to  the  Commissioner  of  Public  Works: 

Offices  of  Commissioner  of  Public  Works,  Borough  of  Manhattan, 
Nos.    13  TO  21    Park   Row, 

New  York,  March  23,  1908. 

Hon.  William  R.  Willcox,  President,  Public  Service  Commission,  No.   154  Nassau 

Street,  N.  Y.  City: 

Dear  Sir — I  would  respectfully  call  your  attention  to  the  condition  of  the 
Criminal  Courts  Building  on  the  Centre  Street  side,  which,  owing  to  the  building 
of  the  Subway,  shows  several  serious  breaks  throughout  the  line  of  the  masonry 
arch,  carrying  the  entrance  steps  in  the  cellar  of  the  above  building.  If  this  matter 
is  not  given  immediate  attention,  danger  to  life  and  limb  may  result. 

Cracks  have  also  appeared  in  the  ceiling  of  the  Justices  Bench  in  the  Magistrates' 
Court  on  the  front  wall. 

I  would  ask  that  your  Commission  take  up  this  matter  without  delay  and  issue 

instructions  to  remedy  these  defects,  where  necessary  for  the  protection  and  safety 

of  the  building. 

Yours  very  truly, 

(Signed)  JOHN  CLOUGHEN, 

Commissioner. 

March  30,  1908. 
The  Honorable  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  thi 
First  District.: 

Dear  Sir — Referring  to  the  letter  of  Honorable  John  Cloughen,  Commissioner 
of  Public  Works,  to  you,  dated  March  24,  relative  to  alleged  serious  breaks  throughout 
the  line  of  the  masonry  arch  of  the  Criminal  Courts  Building,  I  beg  to  say  that 
check  levels  were  taken  on  the  front  of  the  building  on  March  24  and  compared 
with  levels  taken  on  June  11,  1907,  and  at  intervals  subsequent  to  that  date.  These 
levels  show  that  up  to  the  present  time  no  settlement  has  taken  place  in  the  Criminal 
Courts  Building. 

The  work  of  making  a  detailed  examination  of  the  condition  of  this  building  has 
been  in  progress  for  the  past  week,  in  company  with  Mr.  Rudolph  P.  Miller,  repre- 
senting the  Commissioner  of   Public  Works. 

Up  to  the  present  time  the  excavations  made  by  the  Degnon  Contracting  Com- 
pany have  not  been  carried  to  a  depth  lower  than  the  foundation  of  the  Criminal 
Courts   Building. 

In  view  of  the  general  condition  of  the  Criminal  Courts  Building  and  reported 
from  time  to  time  in  the  public  press,  particular  precaution  has  been  taken  looking 
to  a  complete  record  in  regard  to  this  building,  as  the  work  of  constructing  the  Sub- 
way has  progressed. 
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The  contractor  is  cognizant  of  the  difficulties  incidental  to  the  construction  of 
the  Subway  in  the  vicinity  of  this  structure,  and  will  use  special  care. 

I  am  advised  by  Division  Engineer  that  about  two  years  ago  similar   complaint 

Mras  received  in  regard  to  alleged  defects  on  the  Centre  Street  side  of  the  building, 

as  a  result  of  the  construction  of  the  Subway  on  Elm  Street,  and  he  also  states 

that  the  foundations  of  the  Criminal  Courts  Building  have  always  given  considerable 

trouble. 

Very  truly  yours, 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer. 

(5)  O-384A 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  384-A). 

In  the  Matter 
of 
The  hearing  on  motion  of  the  Commission 
on  the  question  of  improvements  in  and 
additions  to  the  service  and  equipment  of 
the  Coney  Island  and  Brooklyn  Railroad 
Company. 

Service  on  DeKalb  Avenue  litae. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  14th  day  of  April,  1908,  at  2  .-30  o'clock  in 
the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  inquire 

I.  Whether  the  regulations,  practices,  equipment,  appliances,  and  service,  of  the 
Coney  Island  and  Brooklyn  Railroad  Company  in  respect  to  transportation  of  persons 
in  the  First  District  upon  its  DeKalb  Avenue  line,  are  unjust,  unreasonable,  improper 
or  inadequate,  and  whether  changes,  improvements,  and  additions  thereto  ought  reason- 
ably to  be  made  in  order  to  promote  the  security  and  convenience  of  the  public,  or  in 
order  to  secure  adequate  service  and  facilities  for  the  transportation  of  passengers,  and 
if  such  be  found  to  be  the  fact,  then  to  determine  whether  the  changes,  additions,  and 
improvements  in  regulations,  practices,  equipment,  and  appliances  and  service  of  said 
company,  as  hereinafter  set  forth,  are  such  as  will  be  just,  reasonable,  adequate  and 
proper,  and  ought  reasonably  to  be  made  to  accommodate  the  passenger  traffic  offered 
to  it  and  to  promote  the  convenience  of  the  public,  or  in  order  to  secure  adequate 
service  or  facilities  for  the  transportation  of  passengers,  that  is  to  say: 

(a)  Whether  said  Coney  Island  and  Brooklyn  Railroad  Company  should  be  di- 
rected to  operate  all  cars  passing  the  intersection  of  DeKalb  Avenue  and  Gold  Street 
bound  for  Park  Row  between  the  hours  of  6:00  and  9:00  A.  M.,  so  that  they  shall 
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traverse,  instead  of  Fulton  and  Washington  Streets,  the  following  streets :  Gold  Street, 
Willoughby  Street,  Jay  Street,  Sands  Street,  and  then  to  the  Bridge; 

(b)  Whether  said  Company  should  be  directed  to  operate  its  cars  leaving  Paik 
Row  loops  between  the  hours  of  5  :oo  and  7  :oo  P.  M.  so  that  they  shall  run  by  way  of 
Prospect  (under  the  Bridge),  Adams,  Sands,  Jay,  Willoughby,  and  Gold  Streets,  to 
DeKalb  Avenue,  instead  of  using  Washington  and  Fulton  Streets  as  at  present; 

(c)  Whether  said  Company  should  be  directed  to  operate  those  of  the  additional 
cars  indicated  below  under  II,  which  leave  the  barns  between  the  hours  of  5 .30  and 
8:30  A.  M.  so  that  they  shall  run  to  High  Street  via  DeKalb  Avenue,  Fulton  Street 
and  Washington  Street;  and  to  operate  those  of  the  additional  cars  below  mentioned 
which  start  from  the  barns  between  the  hours  of  11:30  A.  M.  and  1:30  P.  M.  so  that 
they  shall  run  to  Park  Row. 

And  to  inquire: 

II.  Whether  the  said  Company  runs  cars"  enough  and  with  sufficient  frequency,  or 
possesses  and  operates  motor  power  enough  reasonably  to  accommodate  passenger 
traffic  transported  by  it  or  offered  to  it  for  transportation,  and  if  such  be  found  not  to 
be  the  fact,  then  to  determine  whether  it  is  reasonably  necessary,  in  order  to  accom- 
modate and  transport  the  said  traffic  transported  or  offered  for  transportation,  and 
whether  it  is  and  will  be  just,  reasonable,  proper  and  adequate,  to  direct  that  the  service 
of  the  said  Coney  Island  and  Brooklyn  Railroad  Company  on  its  DeKalb  Avenue  line 
be  increased  and  supplemented  at  the  time  and  in  the  particulars  following,  that  is  to 
say : — 

Leaving  the  depot  at  DeKalb  and  Covert  Avenues: — 

1.  By  an  increase  beween  the  hours  of  5:30  A.  M.  and  6:00  A.  M.  of  two  cars  or 
from  5  to  7  cars. 

2.  By  an  increase  between  the  hours  of  6  :oo  A.  M.  and  6 :30  A.  M.  of  two  cars  or 
from  10  to  12  cars. 

3.  By  an  increase  between  the  hours  of  6 :30  A.  M.  and  7  :oo  A.  M.  of  four  cars  or 
from  18  to  22  cars. 

4.  By  an  increase  between  the  hours  of  7  :oo  A.  M.  and  7 :30  A.  M.  of  nine  cars 
or  from  19  to  28  cars. 

5.  By  an  increase  between  the  hours  of  7 :30  A.  M.  and  8  :oo  A.  M.  of  ten  cars  or 
from  18  to  28  cars. 

6.  By  an  increase  between  the  hours  of  8  :oo  A.  M.  and  8 :30  A.  M.  of  four  cars  or 
from  19  to  23  cars. 

Of  the  above  totals  the  same  number  as  at  present  shall  operate  across  Brooklyn 
Bridge,  via  the  prescribed  route. 

7.  By  an  increase  between  the  hours  of  11 :30  A.  M.  and  12:30  P.  M.  of  three  cars 
or  frnm  15  to  18  cars. 

8.  By  an  increase  between  the  hours  of  12 :3o  and  i  :30  P.  M.  of  three  cars  or  from 
17  to  20  cars. 
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The  following  increase  for  the  east  bound  traffic,  the  additional  cars  between  the 
hours  of  4:45  and  6:45  P.  M.  to  start  from  High  Street  and  run  to  Covert  Avenue, 
via  Washington  Street,  Fulton  Street  and  DeKalb  Avenue.  The  additional  cars  be- 
tween the  hours  of  9 .30  and  12  :oo  P.  M.  to  start  from  Park  Row  loops  and  run  to  the 
Covert  Avenue  depot  via  Washington  Street,  Fulton  Street  and  DeKalb  Avenue. 

9.  By  an  increase  between  the  hours  of  4:45  and  5:15  P.  M.  of  five  cars  or  from 
23  to  28  cars. 

10.  B}-  an  increase  between  the  hours  of  5.:i5  and  5:45  P.  M.  of  ten  cars  or  from 

18  to  28  cars. 

11.  By  an  increase  between  the  hours  of  5*45  and  6:15  P.  M.  of  nine  cars  or  from 

19  to  28  cars. 

12.  By  an  increase  between  the  hours  of  6:15  and  6:45  P.  M.  of  thirteen  cars  or 
from  15  to  28  cars. 

Of  the  above  totals  the  same  number  as  at  present  shall  operate  across  Brooklyn 
Bridge,  but  by  the  route  elsewhere  prescribed. 

13.  By  an  increase  between  the  hours  of  9:30  and  10:30  P.  M.  of  four  cars  or 
from  14  to  18  cars. 

14.  By  an  increase  between  the  hours  of  10:30  and  11:30  P.  M.  of  three  cars  or 
from  15  to  18  cars. 

15.  By  an  increase  between  the  hours  of  11:30  and  12:00  P.  M.  of  two  cars  or 
from  6  to  8  cars. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time  with- 
in which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Coney  Island  and  Brooklyn  Railroad  Company  be 
given  at  least  five  days'  notice  of  such  hearing  by  service  upon  it,  either- personally  or 
by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  Company  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  crosS' 
examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  hearing. 
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(6)  O398 
Commissioner  Bassett  moved  the  adoption  of  the  follewing  extension  order,  which 

was  duly  seconded : 

Extension  Order  (No.  398). 
In  the  Matter 

of 
The  regulations,  practices,  and  service  of 
the   Brooklyn   Union   Elevated    Railroad 
Company. 

Order  No.  398,  extending  the  time  within  which  the  Defendant  may  comply  with 
Final  Order  No.  156,  as  to  the  installation  of  143  additional  station  signs,  to  and  in- 
cluding May  15,  1908,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the 
Commission. 

(7)  0-399 

Commissioner  Eustis  moved  the  adoption  of  the  following  extension  order,  which 
was   duly  seconded: 

Extension  Order  (No.  399). 

Patrick  J.  McGrath, 

Complainant, 
against 
Interborough  Rapid  Transit  Company, 
Defendant. 

Order  No.  399,  extending  the  time  within  which  the  Defendant  may  answer  Com- 
plaint Order  No.  369,  as  to  inadequate  stairways  at  8oth  Street  station  of  Second  Ave- 
nue elevated  road,  to  and  including  April  16,  1908.  was  approved,  confirmed  and  ordered 
filed  in  the  office  of  the  Commission. 

(8)  0-400 

Commissioner  Eustis  moved  the  adoption  of  the  following  extension  order,  which 

was  duly  seconded : 

Extension  Order  (No.  400). 

Ralph  Folks, 

Complainant, 
against 
Interborough  Rapid  Transit  Company, 
Defendant. 

Order  No.  400,  extending  the  time  within  which  the  Defendant  may  answer  (x)m- 
plaint  Order  No.  370,  as  to  an  additional  stairway  at  86th  Street  station  of  the  Second 
Avenue  elevated  road,  to  and  including  April  16,  1908,  was  approved,  confirmed  and 
ordered  filed  in  the  office  of  the  Commission. 

(^)  C-1808 

The  Secretary  presented  a  communication  from  the  West  Side  Taxpayers'  Asso- 
ciation, requesting  that  all  three-car  trains  on  the  Ninth  Avenue  elevated  line  be  in- 
creased to  four  or  five  cars,  up  to  9  P.  M.,  which  was  referred  to  Commissioner  Eustis. 
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(10)  C-1803 
The  Secretary  prcscnled  a  communication  from  the  Washington  Heights  Tax- 
payers* Association,  requesting  the  issuance  of  an  order  extending  the  service  on  the 
Broadway  branch  of  the  subway  by  running  the  present  Dyckman  Street  express  trains 
to  Kingsbridge,  and  the  local  trains  to  Dyckman  Street;  and  submitting  a  memorandum 
setting  forth  the  conditions  by  reason  of  which  the  request  was  made.  The  letter  was 
referred  to  Commissioner  Eustis. 

(11)  1840 
The  Secretary  presented  a  resolution  adopted  by  the  State  Civil  Service  Com- 
mission on  April  i,  1908,  allowing  the  employment  of  Bion  J.  Arnold  and  his  assistants, 
in  the  matter  of  investigation  and  report  on  methods  of  improving  the  service  in  the 
Manhattan  subway,  which  was  ordered  filed. 

(12)  3208 
The  Secretary  presented  a   resolution  adopted  by  the   State  Civil   Service   Com- 
mission, allowing  the  employment  of  E.  A.  Kunze,  architectural  designer,  at  a  com- 
pensation not  to  exceed  $166.66  per  month,  which  was  ordered  filed. 

(IJ^^  3319 

The  Secretary  presented   a  resolution   adopted  by  the   State   Civil   Service  Com 
mission,   allowing   the   employment   of   Alexander   H.   Rombough   and    Alfred    A.   R. 
Berger,  in  connection  with  investigation  of  the  lines  and  equipment  of  street  railways, 
at  a  compensation  not  to  exceed  $173. 19  per  month  each.     The  resolution  was  ordered 
filed. 

(14)  1418 
The  Secretary  presented  a  resolution  adopted  by  the  State  Civil  Service  Com- 
mission on  April  i,  1908,  allowing  the  employment  of  John  Loew  as  expert  in  the 
organization  of  the  Bureau  of  Franchises,  at  a  compensation  not  to  exceed  the  sum 
of  $650,  which  was  ordered  filed. 

(15)  1784 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  appointment  of  Enos  W.  Cory,  Cement  Tester,  be  terminated,  to 
take  eflfect  April  i,  1908. 

Ayes — Commissioners   Willcox,    McCarroIl,   Bassett,   Maltbie,    Eustis. 

Nays — None. 

Carried. 

(16)  2569 
The  Secretary  presented  a  communication  from  Richard   C.   Harrison,   declining 

appointment  as  Junior   Assistant   Counsel,   Second   Grade.    The   declination    was   ac- 
cepted. 
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(17)  3242 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  lists: 

To  Take 
Name.  Position.  Salary.  Effect. 

Warren   R.    Thompson Electrical  Engineer,  First  Grade       $200  per  month      April  7,  1908 

John   H.    Barnard Electrical  Engineer,  First  Grade         200  per  month      April  i,  190S 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(18)  3341,  3342.  3344 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  for  periods  of  thirty  days,  be  made 
from  the  Civil  Service  lists: 

To  Take 
Name.  Position.  Salary.  Effect 


George  F.   Mucden Bridge  Draughtsman $125  per  month  April  9,  1908 

Martin    Korn    Bridge  Draughtsman 100  per  month  April  8,  1908 

Albert   C.    Miller Bridge  Draughtsman 125  per  month  April  6,  1908 

Eugene    Silber    Bridge  Draughtsman 100  per  month  April  6,  i9o3 

J.    P.   B.   Hyndman Engineering  Draughtsman 5  per  diem  April  7,  1908 

Edward    P.    Quirk Junior  Bridge  Draughtsman....  75  per  month  April  7,  190® 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays  -None. 

Carried. 

(19)  3Jo8 

The  Secretary  presented  a  communication  from  Julius  Henry  Cohen.  Chairman 
of  the  Committee  on  Legislation  of  the  Citizens  Union,  and  the  reply  of  the  Chair- 
man thereto,  as  follows: 

April  4th,  1908. 

Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission,  First  District, 
New  York  City: 
Dear  Sir — The  Senate  Committee  on  Cities  amendments  to  the  Travis-Robinson 
bill  are,  in  the  opinion  of  the  Citizens  Union,  Committee  on  LeRislation,  of  a  most 
dangerous  character  in  that  in  substantial  eflfect  they  will  bring  back  the  perpetual 
franchise  which  experience  has  shown  to  be  so  unnecessary  and  so  unwise.  In  the 
first  place,  they  permit  a  period  of  fifty  years  during  which  the  right  of  recapture 
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by  the  city  shall  not  be  exercised,  and  in  the  second  place  they  seriously  imperil  the 
right  of  recapture,  because  they  compel  the  city  to  reimburse  the  road  under  any 
franchise  which  it  recaptures  before  making  a  contract  with  a  new  operating  com- 
pany. The  result  of  this  latter  limitation  is  that  the  need  of  recapture  might  arise* 
at  a  time  when,  owing  to  the  constitutional  restrictions  upon  the  power  of  the  city 
lo  borrow  money,  the  city  would  be  practically  unable  to  exercise  its  rights.  Proper 
legislation  would  enable  the  city  to  utilize  the  proceeds  of  a  sale  to  a  new  company 
in  paying  off  the  old  company. 

It  is  announced  at  Albany,  that  the  bill,  as  it  now  stands,  meets  with  the  approval 
of  your  body.  Before  making  our  criticisms  public,  may  we  inquire  whether  this  report 
is  accurate?  Does  your  Commission  approve  the  bill  in  its  present  form,  and  if  not, 
does  it  approve  either  of  the  change  from  the  twenty-five  to  the  fifty  year  minimum 
period,  or  of  the  omission  to  make  practicable  the  power  of  recapture? 

I  should  be  obliged  to  you  if  you  would  let  me  hear  from  you  at  your  early  con- 
venience. 

Very  truly  yours, 

(Signed)  JULIUS  HENRY  COHEN, 

Chairman,  Committee  on  Legislation,  Citizens  Union. 

April  6,  1908. 

Julius  H.  Cohen.  Esq.,  15  William  Street,  New  York  City: 

Dear  Sir — Yours  of  April  4th  received.    The  opinion  of  the  Commission  on  the 

matters  referred  to  is  carefully  expressed  in   its   annual   report.     The   Commission 

approved  of  the  Robinson  Assembly  reprint  No.  1844.  and  favored  it  before  the  Senate 

Cities  committee,  and  did  not  favor  any  changes.     The  Commission  does  not  intend, 

however,  to  oppose  the  action  of  the  Senate  Committee  in  fixing  the  increased  figures, 

as  the  power  to  keep  to  the  lower  figures  remains  in  the  Public  Service  Commission 

and  the  Board  of  Estimate. 

Yours  very  truly, 

(Signed)  W.  R.  WILLCOX,  Chairman. 

(20)  O-401 

Commissioner  Eustis  moved  the  adoption  of  the  following  discontinuance  order, 
which  was  duly  seconded: 

Discontinuance  Order  (No.  401). 

E.   J.   Benson. 

Complainant, 
against  ^ 

New  York   Transfer  Company, 

Defendant. 

Order  No.  401,  discontinuing  proceedings  upon  Complaint  Order  No.  385.  as  to 
failure-  to  refund  excess  charge  for  delivery  of  a  trunk,  said  complaint  having 
been  satisfied,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Com- 
mission. 
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(21)  .1^52 
On  motion,  duly  seconded,  it  was 

Resolved,   That   the    State    Civil    Service   Commission    be    requested   to   hold  an 
examination,  at  an  early  date,  for  the  position  of  Structural  Draughtsman. 
Ayes — Commissioners   Willcox,    McCarroll.   Bassett,    Maltbie,    Eustis. 
Nays — None. 
Carried. 

(22)  0-4Q2 
Commissioner  Eustis  moved  the  adoption  of  the  following  order,  which  was  duly 

seconded : 

Order   (No.  402). 
In  the  matter 
of 
The  construction  of  elevator  enclosures  to 
prevent    draughts    at    i68th    Street    and 
181  St  Street  stations. 

Upon  motion  made  and  duly  seconded,  it  is 

Resolved,  That  the  Interborough  Rapid  Transit  Company  be,  and  it  hereby  is. 
ordered  to  obtain  proposals  for  constructing  glass  elevator  enclosures  at  the  bottom 
of  the  shafts  at  the  i68th  St.  and  181  st  St.  stations  to  prevent  strong  draughts,  in 
accordance  with  the  Public  Service  Commission  plans  Numbers  T-472  and  T-473 
respectively. 

Such  additional  details,  supplementary  plans  and  specifications  as  may  be  re- 
quired to  be  furnished  to  the  Interborough  Rapid  Transit  Company  by  the  Pubic 
Service  Commission;  said  proposals  to  be  submitted  to  the  Public  Service  Commission 
for  its  approval  before  any  work  is  proceeded  with;  and  it  is  further 

Resolved,  That  the  work  of  constructing  the  above  elevator  enclosures,  when 
authorized,  is  to  be  executed  and  paid  for  as  an  Extra  under  Contract  No.  i  entered 
into  between  John  B.  McDonald  and  the  City  of  New  York,  February  21,  1900. 

Ayes — Commissioners   Willcox,    McCarroll,   Bassett,    Maltbie,    Eustis, 

Nays — None. 

Carried. 

(23)  0-403 

Commissioner  Maltbie — "Mr.  Chairman,  upon  February  14th  last  the  Commission 
adopted  an  order  directing  the  New  York  City  Railway  Company,  or  its  receivers, 
to  overhaul  and  repair  thoroughly  not  fewer  than  10  cars  daily,  exclusive  of  Sundays 
and  holidays — this  work  to  proceed  until  all  of  the  cars  had  been  placed  in  first  class 
operating  condition.  Under  this  order  the  receivers  were  proceeding  until  a  fire 
destroyed  the  car-barn  at  Second  Avenue  and  96th  Street,  where  nearly  all  of  the 
work  was  being  done.  This  fire  so  greatly  diminished  the  facilities  of  the  company. 
that  a  hearing  was  ordered  to  be  held  to  determine  whether  the  original  order  should 
be  modified.     The  evidence  taken  at  these  hearings  shows  that  the  company  is  able, 
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tinder  existing  conditions,  to  overhaul  and  repair  all  of  its  open  cars,  about  370  in 
number,  prior  to  the  30th  of  May.  The  experts  of  the  Commission  have  not  yet  been 
able  to  determine  how  rapidly  the  closed  cars  can  be  overhauled,  and  I  have  directed 
that  an  order  be  drawn  directing  the  company  to  overhaul  its  open  cars  prior  to 
May  30th,  but  have  left  over  for  subsequent  hearings  the  question  of  repairing  the 
closed  cars.  Within  two  weeks  I  hope  to  be  able  to  report  upon  this  matter  as  well. 
In  the  meantime,  the  receivers  have  sent  200  of  their  cars  to  New  Jersey,  where  they 
are  being  repaired  by  a  manufacturing  concern." 

Commissioner  Maltbie  thereupon  moved  the  adoption  of  the  following  final  order, 

which  was  duly  seconded: 

Final  Order   (No.  403). 
In  the  Matter 
of 

The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  whether  the 
Order  heretofore  made  by  the  Commis- 
sion on  February  14,  1908,  known  as 
Order  No.  260,  directing  the  New  York 
City  Railway  Company,  or  Adrian  H. 
Joline  and  Douglas  Robinson,  its 
Receivers,  on  or  after  February  15,  1908, 
to  turn  out  not  fewer  than  ten  cars 
daily,  not  including  Sundays  and  holi- 
days, overhauled  and  repaired,  as  pro- 
vided in  said  Order,  should  be  modified 
in  any  respect  because  of  the  destruction 
by  fire  of  the  Car  Barn  at  Second  Ave- 
nue and  Ninety-sixth  Street,  together 
with  its  contents,  belonging  to  said 
Company,  or  its  said  Receivers. 

An  order,  known  as  Order  No.  332,  having  been  duly  made  by  the  Commission 
on  March  10,  1908,  directing  that  a  hearing  be  had  on  the  question  whether  the  order 
heretofore  made  by  the  Commission  on  February  14,  1908,  known",  as  Order  No.  260, 
directing  the  New  York  City  Railway  Company,  or  Adrian  H.  Joline  and  Douglas 
Robinson,  it  Receivers,  on  or  after  Februar>'  15,  1908,  to  turn  out  not  fewer  than  ten 
cars  daily,  not  including  Sundays  and  holidays,  overhauled  and  repaired,  as  provided 
in  said  order,  should  be  modified  in  any  respect  because  of  the  destruction  by  fire  of 
the  car  barn  at  Second  avenue  and  Ninety-sixth  street,  together  with  its  contents, 
belonging  to  said  Company  or  its  said  Receivers,  and  said  order  having  been  duly 
served  on  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City 
Railway  Company  on  March  11,  1908,  and  said  hearing  having  been  duly  had  in  pur- 
suance thereof  before  the  Commission  on  March  24,  1908  and  April  3,  1908,  Commis- 
sioner Maltbie  presiding,  Mr.  Oren  Root,  General  Manager  of  the  New  York  City 
Railway  Company  for  its  said  Receivers,  attending,  and  Mr.  Henry  H.  Whitman, 
Assistant  Counsel  to  the  Commission,  attending,  it  is 

Ordered,  That  said  order  heretofore  made  by  the  Commission  on  February  14, 
1908,  known  as  Order  No.  260,  as  respects  the  New  York  City  Railway  Company  and 
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Adrian  H.  Joline  and  Douglas  Robinson,  its  Receivers,  be  modified  as  hereinafter  set 
forth.    And  it  is  further 

Ordered,  That  all  the  open  cars,  being  about  370  in  number,  of  said  Xew  York 
City  Railway  Company,  or  of  its  said  Receivers,  prior  to -the  30th  day  of  May,  1908, 
receive  a  thorough  inspection,  covering  car  bodies,  motor  and  electric  equipment,  wiring 
and  trucks,  and  that  said  cars  be  thoroughly  overhauled  and  repaired  so  that  when 
completed  they  and  every  one  of  them  shall  be  in  a  first-class  operating  and  substan- 
tially new  condition,  having  safe,  proper  and  adequate  car  bodies,  headlights,  pilot 
fenders,  wiring,  brasses,  controllers,  automatic  circuit  breakers,  resistances,  axle  gear 
wheels,  armature  pinions  and  car  wheels ;  and  it  is  further 

Ordered,  That  said  New  York  City  Railway  Company,  or  its  said  Receivers,  notify 
the  Commission  daily  in  writing,  in  a  form  to  be  prescribed  by  the  Commi>sion,  of  the 
number  of  said  open  cars  so  turned  out  as  aforesaid,  giving  the  identification  numbers 
thereof,  and  when  and  where  the  same  are  to  be  tested;  and  it  is  further 

Ordered,  That  from  and  after  April  13,  1908,  the  said  New  York  City  Railway 
Company,  or  its  said  Receivers,  furnish  and  forward  daily  to  the  Commission  a 
transcript  of  the  daily  entries  in  the  so-called  "run-in"  book  or  books  showing,  among 
other  things,  which  of  said  cars  are  out  of  order;  and  it  is  further 

Ordered,  That  this  order  shall  be  without  prejudice  to  an  order  for  a  hearing  and 
action  thereon  by  the  Commission  in  respect  of  any  of  the  open  cars  covered  by  said 
Order  No.  260   or  by  Order  No.  179  referred  to  therein;  and  it  is  further 

Ordered,  That  said  New  York  City  Railway  Company,  or  its  said  Receivers,  notify 
this  Commission  in  writing  within  five  days  after  the  service  of  this  order  whether 
its  terms  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(24)  0-404 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  404). 
In  the  Matter 
of 
The  hearing  on  the  Motion  of  the  Com- 
mission   on    the   Question    of    Improve- 
ment in  and  Addition  to  the  Service  of 
the    Third    Avenue    Railroad   Company, 
and    of    Frederick    W.     Whitridge    as 
Receiver  of  said  Company. 
Third  and  Amsterdam  Avenue  line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  i6th  day  of  April,  1908,  at 
2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be 
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adjourned,  at  the  Rooms  of  the  Commission,  No.  154  Nassau  Street,  in  the  Borough  of 
Manhattan,  City  and  State  of  New  York,  to  inquire  whether  the  regulations,  practices 
and  service  of  the  Third  Avenue  Railroad  Company,  or  of  Frederick  W.  Whitridge 
as  Receiver  of  the  Third  Avenue  Railroad  Company,  in  respect  to  the  transportation 
of   persons  in  the  First  District  on  the  Third  Avenue  and  Amsterdam  Avenue  line, 
from  the  United  States  Post  Office  in  Park  Row  to  the  northern  terminus  of  the  line  at 
or  near  195th  Street,  are  unreasonable,  improper  or  inadequate,  and  whether  the  said 
Third  Avenue  Railroad  Company,  or  the  said  Frederick  W.  Whitridge,  as  Receiver  of 
the  Third  Avenue  Railroad  Company,  run  cars  enough  or  with  sufficient  frequency  or 
upon  a  reasonable  time  schedule,  reasonably  to  accommodate  the  passenger  traffic  trans- 
ported by  them,  or  offered  for  transportation  to  them,  and  if  such  be  found  to  be  the 
fact  then  to  determine  whether  it  is  reasonably  necessary  to  accommodate  and  trans- 
port the  said  traffic  transported  or  offered  for  transportation,  and  is  and  will  be  just, 
reasonable,  proper  and  adequate  to  direct  that  the  service  of  the  said  Third  Avenue 
Railroad  Company,  or  of  Frederick  W.  Whitridge  as  Receiver  of  the  Third  Avenue 
Railroad  Company,  be  increased,  supplemented  and  changed  in  the  following  manner, 
that  is  to  say : 

I.  By  operating  daily,  including  Sunday,  over  every  point  of  the  Third  and  Am- 
sterdam Avenue  line,  from  the  United  States  Post  Office  in  Park  Row  to  the  northerly 
terminus  of  the  line  at  or  near  195th  Street,  either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  or  night  a  number  of  seats 
at  least  ten  per  cent,  in  excess  of  the  number  of  passengers  at  that  point;  the  number  of 
cars  passing  any  point  to  be,  however,  never  less  than  six  per  hour  in  each  direction,  or 

(b)  A  minimum  number  of  25  cars  in  one  direction  in  each  fifteen  minute  period 
in  which  the  provisions  of  subdivision  (a)  above  are  not  complied  with. 

II.  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  cars  on  the  Third  and  Amsterdam  Avenue  line  between  the  United  States 
Post  Office  in  Park  Row  and  the  northerly  terminus  of  the  line  at  or  near  195th 
Street  as  may  be  just  and  reasonable,  and  if  any  such  changes,  improvements  or  addi- 
tions be  found  to  be  such  as  ought  to  be  made  as  aforesaid,  then  to  determine  what 
period  would  be  a  reasonable  time  within  which  the  same  should  be  directed  to  be 
executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises, 
as  shall  be  just  and  reasonable.    It  is  further 

Ordered,  That  the  said  Third  Avenue  Railroad  Company  and  the  said  Frederick 
W.  Whitridge,  as  Receiver  of  the  Third  Avenue  Railroad  Company,  be  given  at  least 
ftve  days  notice  of  said  hearing  by  service  upon  them,  either  personally  or  by  mail,  of 
a  certified  copy  of  this  order,  and  that  at  such  hearing  said  Company  and  its  Receiver 
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be  afforded  all   reasonable  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(25)  0-4P5 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  405). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission  on   the   Question   of   Improve- 
ment in  and  Addition  to  the  Service  of 
the  New  York  City  Railway  Company 
and  of  Adrian  H.  Joline  and  Douglas 
Robinson,  as  Receivers  of  said  company. 
Lexington  Avenue  Line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  15th  day  of  April,  1908,  at  2:30 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
at  the  rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of  Manhattan, 
City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations, 
practices  and  service  of  the  New  York  City  Railway  Company,  or  of  Adrian  H.  Joline 
and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Company,  in  respect 
to  transportation  of  persons  in  the  First  District  on  the  Lexington  Avenue  Line,  arc 
unreasonable,  improper  or  inadequate,  and  whether  the  said  New  York  City  Railway 
Company,  or  the  said  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the 
New  York  City  Railway  Company,  run  cars  enough  or  with  sufficient  frequency  or  upon 
a  reasonable  time  schedule  reasonably  to  accommodate  passenger  traffic  transported  by 
them  or  offered  for  transportation  to  them,  and  if  such  be  found  to  be  the  fact  then 
to  determine  whether  it  is  reasonably  necessary  to  accommodate  and  transport  the  said 
traffic  transported  or  offered  for  transportation,  and  is  and  will  be  just,  reasonable, 
proper  and  adequate  to  direct  that  the  service  of  the  said  New  York  City  Railway  Com- 
pany, or  of  Adrian  H.  Joline  and  Douglas  Robinson,  its  Receivers,  be  increased,  supple- 
mented, and  changed  in  the  following  manner,  that  is  to  say : 

(i)  By  operating  daily  including  Sundays  over  every  point  on  the  Lexington 
Avenue  Line  between  23rd  Street  and  Broadway  and  the  northerly  terminus  of  the  line 
cither 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation  to 
provide  during  every  fifteen  minute  period  of  the  day  and  night  a  number  of  scats  at 
least  ten  per  cent,  in  excess  of  the  number  of  passengers  at  that  point ;  the  number  of 
cars  passing  any  point  to  be,  however,  never  less  than  six  per  hour,  in  each  direction;  or 
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(b)  A  minimum  number  of  twenty-five  cars  in  one  direction  in  each  fifteen  minute 
period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied  with. 

(2)  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  cars  on  the  Lexington  Avenue  Line  between  23rd  Street  and  Broadway  and 
the  northerly  terminus  of  the  line  as  may  be  just  and  reasonable. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time  within 
-which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  New  York  City  Railway  Company,  and  Adrian 
H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Company, 
be  given  at  least  five  days*  notice  of  such  hearing  by  service  upon  it,  either  personally 
or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  Company  and 
its  Receivers  be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  exam- 
ining and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 


TRAVIS  H.  WHITNEY,  Secektary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,    April    io,    1908, 
Tribune  Building,  154  Nassau   Street, 
Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll,  Ed- 
ward M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(i)  3353 

The  Secretary  presented  the  following  petition  of  the  Coney  Island  and  Brooklyn 
Railroad  Company  for  approval  of  the  issue  of  bonds,  which  was  referred  to  Com- 
missioner Bassett: 

State  of  New  York,  Public  Service  Commission  for  the  First  District. 
In  the  Matter 

The  Application  of  The  Coney  Island 
&  Brooklyn  Railroad  Company  for  ap- 
proval of  the  issue  of  additional  bonds 
of  the  par  value  of  $462,000  secured 
by  Consolidated  Mortgage  authorized 
by  order  of  December  14th,  1904. 

PETITION. 

To  the  Public  Service  Commission,  First  District: 

The  petition  of  The  Coney  Island  &  Brooklyn  Railroad  Company  respectfully 
shows : 

On  December  14,  1904,  the  State  Board  of  Railroad  Commissioners  made  its 
order,  a  copy  of  which  is  hereunto  annexed  marked  "Exhibit  A"  consenting  to  a 
mortgage  by  the  petitioner  upon  its  railroad  property  and  franchises  to  secure  an 
issue  of  bonds  of  the  par  value  of  ten  million  dollars.  It  was  therein  ordered  that 
the  company  make  application  to  the  State  Board  of  Railroad  Commissioners  be- 
fore issuing  bonds  beyond  the  amount  of  five  million  five  hundred  thousand  dollars 
(See  N.  Y.  R.  R.  Commissioner's  Report  for  1904,  Vol.  i,  p.  183). 
(26) 

[Form  2020]  [I  M  (B)] 
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The  petitioner  executed  the  mortgage  to  the  Mercantile*  Trust  Company  on  De- 
cember 15,  1904.  Bonds  of  the  par  value  of  four  million  dollars,  part  of  the  tiTe 
million  five  hundred  thousand  dollars  authorized  to  be  issued  by  the  order  have  been 
signed  by  the  petitioner  and  certified  by  the  trustee  and  are  held  by  the  trustee  to  retire 
two  million  dollars  par  value  bonds  of  The  Coney  Island  &  Brookl)ai  Railroad  Com- 
pany which  will  mature  July  i,  1948,  and  to  retire  bonds  of  the  Brooklyn  City  & 
Newtown  Railroad  Company  of  the  par  value  of  two  million  dollars,  which  will 
mature  July  i,  1939,  and  bonds  of  the  par  value  of  one  million  five  hundred  thou- 
sand dollars  have  been  issued  and  sold  by  the  trustee  for  other  purposes  enumerated 
in  the  affidavit  of  Duncan  B.  Cannon  verified  December  2,  1904,  entitled  "Statement 
of  the  purposes  to  which  the  proceeds  of  the  mortgage  are  to  be  devoted"  annexed 
to  the  petition  of  this  petitioner,  dated  December  2,  1904,  for  the  consent  of  the 
State  Board  of  Railroad  Commissioners  to  the  execution  of  the  mortgage,  which 
petition  is  on  file  in  the  office  of  the  Public  Service  Commission  for  the  First 
District,  as  your  petitioner  is  informed  and  believes,  and  to  which  it  refers. 
Your  petitioner  further  shows  that  the  mortgage  provides  as  follows: 
"(d)  The  remaining  bonds,  aggregating  $4,500,000  may,  from  time  to  time  here- 
after, upon  resolution  of  the  directors  of  "The  Railroad  Company,"  be  executed 
by  its  officers  and  delivered  to  The  Trustee  for  certification,  and  said  bonds  shall  be 
certified  by  "The  Trustee"  and  delivered  to  "The  Railroad  Company'*  upon  its 
demand  or  upon  the  order  of  its  President,  for  any  of  the  following  purposes: 

The  extensions  of  the  railroads  of  "The  Railroad  Company"  by  construction 
or  purchase  or  the  purchase  of  additional  equipment  over  and  above  the  amount 
of  the  equipment  now  in  use  by  "The  Railroad  Company,"  whether  owned  by  it  or 
the  Brooklyn  City  and  Newtown  Railroad  Company  (and  this  shall  be  construed 
not  to  include  replacement  of  old  equipment  with  new  equipment),  or  the  reconstruc- 
tion of  the  railroad  from  Prospect  Park  to  Coney  Island,  including  the  pavement 
of  Coney  Island  Avenue,  or  the  cost  of  one  replacement  of  cobble  stone  pavement 
with  improved  pavement  upon  the  streets  now  paved  with  cobble  stones,  done  upon 
the  order  of  city  officials  or  in  anticipation  thereof,  or  in  placing  cables  and  wires 
underground  which  are  now  overhead,  or  any  other  betterment  which,  in  the  judg- 
ment of  the  directors  of  "The  Railroad  Company"  ought  not  to  be  charged  as  expense 
of  operation." 

Your  petitioner  further  shows  that  it  desires  the  consent  and  approval  of  the 
Public  Service  Commission,  First  District,  to  issue  bonds  undei"  said  mortgage  beyond 
the  amount  of  five  million  five  hundred  thousand  dollars,  to  wit:  $462,000  to  pay 
$278,000,  the  estimated  cost  of  the  reconstruction  of  the  railroad  on  Coney  Island 
Avenue  from  Prospect  Park  to  Coney  Island,  and  to  pay  $16,000,  the  balance  of  the 
cost  of  ten  new  cars  ordered  by  this  Commission  over  $30,000,  the  par  value  of  au- 
thorized car  trust  bonds  and  to  pay  $82,973,  the  balance  of  the  cost  of  reconstruction 
of  petitioner's  power  system  over  the  moneys  raised  therefor  by  sale  of  stock. 


795  [April  lo,  1908. 

Your  petitioner  further  shows  that  by  Chapter  610  of  the  Laws  of  1906,  the 
Legislature  of  the  State  of  New  York  authorized  the  Board  of  Estimate  and  Appor- 
tionment of  the  City  of  New  York  to  change  the  route  or  right  of  way  and  the  loca- 
tion of  the  tracks  of  your  petitioner  in  Coney  Island  Avenue,  between  Fort  Hamilton 
Avenue  and  Neptune  Avenue,  in  the  Borough  of  Brooklyn,  from  the  present  loca- 
tion on  the  westerly  side  to  the  center  of  said  avenue,  the  cost  and  expense  of  said 
change  of  tracks  to  be  borne  by  your  petitioner,  and  your  petitioner  to  have  the  same 
right,  title  and  interest  in  the  new  route  or  right  of  way  as  it  now  has  in  the  route 
or  right  of  way  occupied  by  it.  Thereafter,  and  in  pursuance  of  the  requirements 
of  Chapter  610  of  the  Laws  of  1906,  your  petitioner  filed  with  the  Board  of  Esti- 
mate and  Apportionment  its  acceptance  of  the  said  act,  and  the  Board  of  Estimate 
and  Apportionment  by  a  resolution  adopted  on  or  about  the  i8th  day  of  January, 
1907,  changed  the  route  or  right  of  way  and  the  location  of  the  tracks  of  your  peti- 
tioner from  the  westerly  side  of  Coney  Island  Avenue  to  the  center  thereof. 

Your  petitioner  further  shows  that  it  has  obtained  and  now  has  in  its  possession 
consents  and  deeds  of  the  new  route  or  right  of  way  in  the  center  of  Coney  Island 
Avenue,  delivered  to  your  petitioner  by  the  abutting  property  owners  representing  more 
than  one-half  in  value  the  property  bounded  on  Coney  Island  Avenue,  between  Fort 
Hamilton  Avenue  and  Neptune  Avenue,  as  required  by  Chapter  610  of  the  Laws 
of  1906,  and  that  said  act  has  become  operative  by  the  delivery  of  said  consents 
and  deeds  to  your  petitioner. 

Your  petitioner  further  shows  that  it  intends  in  good  faith  to  change  the  loca- 
tion of  its  tracks  on  Coney  Island  Avenue,  from  the  westerly  side  to  the  center,  from 
Fort  Hamilton  Avenue  to  Neptune  Avenue;  that  all  preliminary  steps  required  by 
law  have  been  taken  to  entitle  your  petitioner  to  make  the  change. 

Your  petitioner  further  shows  that  it  was  formerly  the  intention  of  your  petitioner 
to  pay  the  cost  of  the  change  of  location  of  the  tracks  partly  out  of  the  income  and 
partly  out  of  the  proceeds  of  sale  of  capital  stock  of  your  petitioner,  which  was  in- 
creased in  the  Spring  of  1907  from  $2,000,000  to  $3,000,000.  At  that  time  your  petitioner 
stated  the  purposes  to  which  the  new  stock  would  be  devoted  as  follows : 
To  pay  the  cost  of  change  of  location  of  tracks  at  Coney  Island  avenue. . .    $156,038.00 

To  pay  cost  of  new  power  house 648,376.00 

To    repay    indebtedness    outstanding    contracted    for    construction    and 

'equipment    326,929. ii 


$1,131,343.11 


The  reconstruction  of  the  power  plant  is  imder  way.  Many  of  the  contracts  have 
been  let  and  contractors'  estimates  of  the  remainder  have  been  received.  The  estimated 
cost  stated,  in  the  petition  for  consent  to  the  increase  of  the  capital  stock  was  $648,376. 
The  contracts  let  and  to  be  let  show  that  the  cost  was  underestimated  and  that  it  will 
be  at  least  $731,349- 
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Your  petitioner  further  shows  that  one  hundred  and  sixty-one  shares  of  the  in- 
crease of  capital  stock  had  not  been  sold  and  that  the  proceeds  of  sale  of  the  authorized 
stock  are  $983,900.  The  income  of  your  petitioner  has  decreased  and  there  will  be  no 
surplus  income  during  the  current  fiscal  year,  applicable  to  purposes  of  construction- 
Your  petitioner  cannot  raise  the  moneys  necessary  to  pay  the  cost  of  changing  the  loca- 
tion of  the  tracks  on  Coney  Island  Avenue,  except  by  the  sale  of  the  bonds  hereinbefore 
mentioned.  Railroad  bonds  equally  well  secured  and  bearing  four  per  cent,  interest  arc 
selling  in  the  market  at  or  about  eighty  per  cent,  of  their  par  value  and  to  raise 
$369,000,  $462,000  par  value  of  the  bonds  in  question  must  be  sold. 

Your  petitioner  further  shows  that  heretofore,  and  on  or  about  the  13th  day  of 
September,  1907,  the  Public  Service  Commission,  First  Department,  made  its  order  re- 
quiring the  petitioner  to  purchase  ten  new  .cars.  These  cars  have  been  purchased  and 
cost  delivered  $46,000.  $30,000  Car  Trust  bonds  have  been  authorized  by  this  Com- 
mission to  be  issued  and  sold  to  provide  $30,000  of  the  purchase  price,  and  $16,000  is 
unprovided  for. 

Your  petitioner  further  shows  that  out  of  the  proceeds  of  sale  of  its  capital  stock 
it  has  paid  its  floating  debts,  namely,  $326,929. 

Hereunto  annexed  and  marked  "Exhibit  B'*  is  a  memorandum  of  the  expenditures 
which  must  be  capitalized  by  your  petitioner. 

Heretmto  annexed  and  marked  "Exhibit  C"  is  a  statement  of  the  cost  of  the  Coney 
Island  Avenue  track  construction. 

Hereunto  annexed  and  marked  "Exhibit  D"  is  a  statement  of  the  unit  cost  of  track 
construction,  Coney  Island  Avenue. 

Your  petitioner  shows  that  thereunto  annexed  and  marked  "Exhibit  E'*  is  a  copy  of 
the  resolution  of  the  Local  Board  of  Bayridge  and  Flatbush  District  providing  for  rc- 
paving  Coney  Island  Avenue  between  Fort  Hamilton  Avenue  and  a  point  between  Ave- 
nue G  and  Avenue  H.  No  further  provision  for  paving  Coney  Island  Avenue  has,  to 
the  knowledge  of  your  petitioner,  been  made. 

The  law  of  1906,  hereinbefore  referred  to,  provides  that  the  expense  of  paving  the 
avenue,  including  the  expense  of  paving  between  the  petitioner's  tracks,  shall  be  borne 
by  the  city.  Your  petitioner  is  informed  and  believes  that  the  resolution  for  paving  is 
limited  to  the  district  aforesaid  because  no  sewer  has  been  constructed  under  Coney 
Island  Avenue  below  the  point  mentioned  between  Avenue  G  and  Avenue  H,  and  that 
the  city  will  not  pave  the  Avenue  until  pending  proceedings  looking  to  the  laying  of  the 
sewer  are  completed.  Your  petitioner  is  not  obligated  and  does  not  intend  to  recon- 
struct its  tracks  below  "the  summit  in  Coney  Island  Avenue  between  Avenue  G  and 
Avenue  H"  until  the  city  proceeds  with  the  paving  below  that  point.  The  distance  from 
Fort  Hamilton  Avenue  to  the  point  mentioned  is  about  one  and  three-eighth  miles  which 
will  call  for  the  construction  of  two  and  three-fourths  miles  of  single  track. 

A  copy  of  the  Certificate  of  Organization  of  the  petitioner,  certified  by  the  Secre- 
tary of  State  and  the  County  Clerk  was  filed  with  the  Public  Service  Commission, 
First  District,  on  the  3rd  day  of  January,  1908. 
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The  purposes  or  powers  of  the  petitioner  are  extended  by  Chapter  365  of  the  Laws 
of  1872  authorizinpr  the  petitioner  to  construct  and  operate  its  railroad  to  the  Hamilton 
Kerry  by  certificate  filed  on  the  14th  day  of  February,  1S90,  authorizing  the  petitioner 
to  construct  a  branch  from  Neptune  Avenue  to  Sea  Breeze  Avenue  and  alons:  Sea 
Breeze  Avenue  and  West  5th  Street,  and  by  certificate  filed  on  the  28th  day  of  March, 
1895.  authorizing  the  petitioner  to  construct  a  railroad  on  High  Street  from  Wash- 
ington Street  to  Jay  Street. 

No  certificate,  record  or  order  is  required  by  law  to  be  made  or  filed  to  authorize 
the  petitioner  to  exercise  any  of  its  franchises  or  rights. 

Proof  of  the  consent  of  the  petitioner's  stockholders  to  the  mortgage  mentioned  in 
the    petition   was  filed   with   the   Public   Service    Commission,   First  District,  on  the 
day  of  190  . 

''Schedule  f**  hereunto  annexed,  contains  a  statement  in  detail  of  the  capital  stock  1 
outstanding,  the  rates  and  amount  of  dividends  during  the  past  five  years,  the  outstand-^ 
ing  indebtedness  and  how  secured,  and  also  a  description  of  the  road  and  of  its  equip- 
ment and  a  statement  of  the  cost  of  its  existing  property.  It  contains  also  a  statement 
of  the  amount  of  the  stock  of  the  petitioner  held  by  other  corporations  and  their  names 
and  the  amount  held  by  each. 

Schedule  C  and  D,  hereunto  annexed,  contains  a  detailed  description  of  the  con- 
struction, completion,  extension  or  improvement  of  facilities  contemplated. 

Contracts  have  been  made  for  the  construction  of  the  power  system  of  the  peti- 
tioner. 

No  contract  has  been  made  for  the   construction  of    railroad  on   Coney  Island 
Avenue. 

No  contract  has  been  made  for  the  sale  of  the  bonds  mentioned  in  the  petition. 
Upon  information  and  belief,  the  petitioner  alleges  that  $500,000  par  value  of  its 
capital  stock  was  issued  in  or  about  the  year  1862,  of  which,  capital  stock  of  the  par 
value  of  $484,600  was  issued  on  account  of  construction  and  stock  of  the  par  value  of 
$800  was  issued  for  damages.  In  1898,  capital  stock  of  the  par  value  of  $r, 000,000  was 
issued  to  purchase  all  of  the  capital  stock  of  the  Brooklyn  City  &  Newtown  Railroad 
Company.  The  remainder  of  the  petitioner's  capital  stock  has  been  issued  for  cash  at 
par  and  the  proceeds  of  sale  have  been  used  for  construction. 

Wherefore  your  petitioner  prays  that  the  Public  Service  Commission  for  the  First 
District  will  consent  to  and  approve  of  an  additional  issue  of  bonds  secured  by  its  con- 
solidated mortgage,  dated  December  15,  1904,  of  the  par  value  of  four  hundred  and 
sixt>'-two  thousand  dollars. 
Dated,  April  6,  1908. 

THE  CONEY  ISLAND  &  BROOKLYN  RAILROAD  COMPANY, 

By  (Signed)  S.  W.  Huff.  President. 

Secretary  and  Treasurer. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
•  FOR  THE  FIRST  DISTRICT, 

Friday,    April    io,    1908, 
Tribune  Building,   154  Nassau   Street, 
Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll,  Ed- 
ward M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(i)  3353 

The  Secretary  presented  the  following  petition  of  the  Coney  Island  and  Brooklyn 

Railroad  Company  for  approval  of  the  issue  of  bonds,  which  was  referred  to  Com- 
missioner Bassett: 

State  of  New  York,  Public  Service  Commission  for  the  First  District. 

In  the  Matter 

of 
The  Application  of  The  Coney  Island 
&  Brooklyn  Railroad  Company  for  ap- 
proval of  the  issue  of  additional  bonds 
of  the  par  value  of  $462,000  secured 
by  Consolidated  Mortgage  authorized 
by  order  of  December  14th,  1904. 

PETITION. 

To  the  Public  Service  Commission,  First  District: 

The  petition  of  The  Coney  Island  &  Brooklyn   Railroad   Company   respectfully 
shows : 

On  December  14,  1904,  the  State  Board  of  Railroad  Commissioners  made  its 
order,  a  copy  of  which  is  hereunto  annexed  marked  "Exhibit  A"  consenting  to  a 
mortgage  by  the  petitioner  upon  its  railroad  property  and  franchises  to  secure  an 
issue  of  bonds  of  the  par  value  of  ten  million  dollars.  It  was  therein  ordered  that 
the  company  make  application  to  the  State  Board  of  Railroad  Commissioners  be- 
fore issuing  bonds  beyond  the  amount  of  five  million  five  hundred  thousand  dollars 
(See  N.  Y.  R.  R.  Commissioner's  Report  for  1904,  Vol.  i,  p.  183). 
(26) 
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"  Schedule  D." 

Unit  Cost  of  Track  Construction. 

Coney  Island  Avenue. 


Number  of 

Units 
per  Mile 

Rail,  9"  109  Section,  60'  lengths 172  long  tons 

Ties.   6"  X  8"  X  8"  Creosotcd   L.   I).   V.   P.   hewn,    2' 

centers     2,640 

Screw   Spikes,   5^"  x   9/16" , . .  12,068  lbs 

Tic  Plates,  plain  flat  plate,  4  holes 5.280 

Tie  Rods,  i  yi   x  3/8,  5'  centers 1,056 

Joint   Plates   and   Bonding 176 

Broken    Stone    Ballast    (Based    on    Granite    Pavement 

on    Concrete)     i .  1 70  cu.  yds. 

Cross  Bonding  4/0  copper 20 

Drain    Boxes    4 

Temporary    Wooden    Crossings , 4 

Excavation     3,062  cu.  yds 

Track   laying    i ..  5.280  feet 

Hauling    Material     5.280     ' 

Cleaning    Street     S.280     * 


Price 
per  Unit 


Cost 

of  Sing'.e 

Trzck 
Ptr  Mac 


$38.40 


$6,605. 


1.05 

2.77*. 

.025 

30  J. 

.15 

792. 

.30 

3»7. 

4.65 

819. 

yds. 

2.30 

2,691. 

2.75 

55- 

50.00 

200. 

11.25 

45. 

yds 

.50 

1.S31- 

i 

.69 

3.643- 

•05 

264. 

.05 

264. 

$20,3CO. 

Incidentals  s% . . 

I.0I5. 

Total... 

$21,315. 

''Exhibit  E." 
In  the  Local  Board  of  the  Bay  Ridge  &  Flatbush  District. 

Whereas,  A  petition  for  a  local  improvement  described  below  has  been  received 
by  the  President  of  the  Borough  of  Brooklyn,  and 

Whereas,  He  has  appointed  a  time  for  a  meeting  of  this  Local  Board  not  more 
than  fifteen  days  after  the  receipt  by  him  of  the  said  petition,  at  which  meeting  the 
said  petition  would  be  submitted  by  him  to  the  said  Local  Board,  and  he  has  caused 
a  notice  to  be  published  in  the  City  Record  that  said  petition  has  been  presented  to 
him  and  is  on  file  in  his  office  for  inspection,  ahd  of  the  time  when  and  the  place  where 
there  would  be  a  meeting  of  this  Local  Board  at  which  the  said  petition  would  be 
submitted  by  him  to  the  said  Board,  which  time  was  not  less  than  ten  days  after  the 
publication  of  this  notice,  and 
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Whereas,  The  said  petition  was  duly  submitted  thereafter  to  the  said  Local  Board, 
which  did  duly  consider  the  same  and  give  a  full  hearing  thereon ; 

Now,  therefore,  it  is  Resolved,  by  the  Local  Board  of  the  Bay  Ridge  &  Flatbush 
District,  pursuant  to  Titles  2  and  3  of  Chapter  X  of  the  Greater  New  York  Charter, 
That  the  said  petition  be  and  the  same  hereby  is  granted;  and  it  is  hereby 

Resolved,  That  this  Board  does  hereby  initiate  proceedings  for  the  said  local 
improvement,  to  wit: 

To  pave  Coney  Island  Avenue  with  asphalt  on  concrete  between  the  brick  pave- 
ment about  100  feet  south  of  Fort  Hamilton  Avenue  to  the  summit  in  Coney  Island 
Avenue,  between  Avenue  G  and  Avenue  H,  in  the  Borough  of  Brooklyn;  and  it  is 
hereby 

Resolved,  That  a  copy  of  this  resolution  be  transmitted  forthwith  to  the  Board  of 
Estimate  and  Apportionment  for  its  approval. 

Adopted  by  the  Local  Board  of  the  Bay  Ridge  &  Flatbush  District  on  the  25th 
day  of  April,  1904, 

Commissioner  Brackenridge  and  Aldermen  Malone,  Lundy  and  Hann  voting  in 
favor  thereof. 

Attest, 

John  A.  Heffernan,  Secretary. 

Approved  this  30th  day  of  April,  1904. 

MARTIN  W.  LITTLETON, 
President  of  the  Borough  of  Brooklyn. 

"  Schedule  F." 

Statement  of  Financial  Condition,  February  29th,  igo8. 
Assets : 

Construction  &  Equipment,  including  Real  Estate $4>938,93i  56 

Permanent  Investments: 

Capital  Stock,  B.  C.  &  N.  R.  R.  Co $1,000,000  00      , 

Bond  &  Mortgage,  Coney  Island  Lots 1,175  00 

1,001,175  00 

A/cs  Open  and  Receivable: 

DeKalb  Ave.  &  North  Beach  R.  R 28,106  10 

Brooklyn  Trust  Co.  A/c  ten  cars 39,9ii  50 

Sundry  Ledger  A/cs 2,894  ^^ 

70,911  93 

Cash  and  Available  Assets: 

Cash  in  Bank  &  on  hand 196,891  03 

Cash,  Brooklyn  Tr.  Co.  "Special  A/c".... 179,89000 

Material  &  Supplies 55433  81 
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Cash  and  Available  Assets: 

Unused  Premiums  of  Ins 8,53583 

Prepaid   Premiums  &  Discounts 62496 

44I.J75  63 

Loss  in  Operation 38,303  10 

$6,490,697  22 

Liabilities : 

Capital   Stock    $2,000,000  00 

"  "       New  Issue,  ist,  2nd,  3rd  Paymts .  736,100  00 

Funded  Debt : 

4%  Bonds,  Due  1948 $2,000,000  00 

4%        "        "       1955 1,500,00000 

3,500,000  00 

Real  Estate  Bond  &  Mortgage: 

Property,  W.  5th  St.,  Coney  Isld $28,500  00 

Covert  Ave.  Car  House  &  Shops 52,000  00 

Depot,  Smith  &  Ninth  Sts 15,00000 

Car  House,  Franklin  Ave.,  near  Crown  St 5,200  00 

100,700  00 

Accounts  payable  153,897  22 


$6490,697  22 


Dividends  Paid  During  the  Last  Five   (5)   Years  on  Capital  Stock   ($2,000,000). 
1903,  Four,  1st  February,  May,  August  &  November  @  4%  each $320,00000 


1904,  Four,  1st  February,  May,  August  &  November  @  4%  each 

1905,  Four— 

(2)     ist  Feb'y  &  May  @  3% $120,000  00 

(2)     August  &  November  @  2% 80,00000 


1906,  Four,  1st  February,  May,  August  &  November 

1907,  One,  ist  February  @  2%  each 


2%  each. 


320,000  00 


200,000  00 

160,000  00 

40,000  00 


Stock  Held  by  Other  Corporations,  Name  and  Amount. 
Franklin  Trust  Company,  Brooklyn,  Five  hundred  (500)  Shares  of  $100  each. 
Franklin  Safe  Deposit  Company,  Bklyn.,  Forty-five  (45)  Shares  of  $100  each. 
New  York  Trust  Company,  N.  Y.  City,  Three  (3)  Shares  of  $100  each. 
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Cost  of  Construction  and  Equipment. 

Organization  &  Engineering $28,554  07 

Right  of  way 59,507  05 

Track  &  Roadway 1,349,670  28 

Electric  Line   238,921  74 

Buildings  &  Fixtures 754,128  11 

Real  Estate   68,269  49 

Power  Plant   431,717  51 

Shop  Tools  &   Machinery 3,89780 

Cars  &  Electric  Equipment  of  Cars 1,406,552  47 

Miscellaneous  Equipment  18,692  94 

Interest  &  Discount 151,270  09 

$4,511,181  55  . 

Leased  Lines. 

Track  &  Roadway $310,814  94 

Electric  Line  63,317  44 

Buildings  &  Fixtures 53,657  07 

Real  Estate   5,200  00 

Power  Plant   36,573  43 

$469,562  88 

Less  sale  of  old  cars  &  Material 41,812  87 

427,750  01 

$4,938,931  56 
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Description  of 
February 


Name  of  Road 


Road  From 


C.   I.  &  B.   R.    K.   Co. 


N.  Y.  &  Bklyn  Bdg  Extension. 
B.  C.  &  N.   R.  R.  Co 


Williamsburgh    Bridge 

DeKalb  and  North  Beach  R.  R.  Co. 

Single  Track,   Main   Line 

Single  Track,  Branches 


Total   Single  Track. 

Second  Track.  Main  Line 

Second  Track.   Branches 


Total     Second    Track. 
Sidings   and    Turnouts 


Total  Sidings  and  Turnouts 

Grand  Total,  Track,  Sidings  and  Turnouts. 
Laid  with  Steel  Rail 


Fulton    Fy 

Hamilton    Fy 

Sands   St.   Boro.    Bklyn 

Fulton  Ferry 

Grand    St.    Fy 

Roebling  St.  Boro.  Brooklyn. 
Covert    Ave 


Electric 

0 

Electric 


Electric 
Electric 


Electric 


Weight  of  Rail  per  yard — Steel,  maxim.  90  lbs.;  minimum  60  lbs.;  Gauge  of  Track — 4  ft.  8j4 
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RoAO  AND  Equipment. 
29^  1907. 


To 


Miles  Milecr 

Miles  Miles  Trackage         No.  of  Miles 

Owned  Leased  Rights  Operated. 


Coney    Island 

Sm.  &  9th  Sts 

Park  Row  Boro.  Manhattan .... 

Ridgewood    

Flatbush    Ave 

Delancey   St.   Boro.    Manhattan. 
Metropolitan    


.63 

.12 


12. 
1.7s 


13-7S 


.38 


12.38 
.25 


.25 
26.38 
26.38 


5.604 
4.250 
2.726 
•532 
6.136 
4.2s 


10.386 
5.886 
4.25 

10.136 
1.4 

1.4 
21.922 
21 .922 


4.996 


4.996 


4.996 
4.995 


13. 

.63 
2.39 
5.604 
4-.  250 
2.726 
.532 
23.132 
6. 

29.132 
17.886 
4.63 

22.516 
1.65 

1.65 
53  298 
53.29S 


inches.     Ballasted  with  Stone. 
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Equipment. 


Other  Other  Aver-      Inter- 

Motors       than       Motors      Total         than      Weight    Length         age    changeable 
Owned     Motors       Lsd.      Motors     Motors     Tons         Feet  Cost     Fenden 


Qsd.  Passgr.  Cars... 

179 

.. 

10 

189 

12 

36' 

6" 

$2,700 

189 

Open        "          "    ... 

260 

.^. 

10 

279 

12 

?7' 

6" 

2,200 

270 

Semi-Convertible    

10 

10 

.. 

14 

39' 

2" 

3.525 

10 

Freight  Cars 

I 

I 

.. 

.. 

.. 



II 

Service   Cars 

II 

2 

II 

2 

6H 

60 

1,400 

.. 

Snow  Plows 

.. 

2 

2 

IIJ4 

27 

1,200 

Sweepers    

I 
462 

2 

3 
25 

4 
487 

2 

hVa 

27 

1,600 

■  ■ 

Total... 

481 

(2)  2532 

The  Secretary  presented  a  communication  from  William  M.  Laurence,  Assistant 
Secretary  of  the  Board  of  Estimate  and  Apportionment,  transmitting  the  followii.K 
resolution,  adopted  on  April  3,  1908,  which  was  ordered  filed: 

Resolved,  That,  pursuant  to  the  provisions  of  section  10,  chapter  4  of  the  Laws 
of  iSgi,  as  amended,  and  section  14  of  chapter  429  of  the  Laws  of  1907,  the  sum  of 
three  hundred  thousand  dollars  ($300,000)  be  and  is  hereby  provided  for  the  purpose  • 
of  covering  the  requirements  of  the  Public  Service  Commission  of  the  First  District, 
for  the  year  1908  (in  addition  to  the  amount  heretofore  authorized)  and  on  account 
of  the  requisition  of  said  Commission  for  an  appropriation  of  $1,095,000  duly  made 
by  the  Chairman  and  Secretary  thereof,  on  December  3,  1907 ;  and  that  the  unexpended 
balance  of  any  previous  appropriation  made  by  this  Board  upon  the  requisition  of 
said  Commission  or  by  the  former  Board  of  Rapid  Transit  Railroad  Commissioners, 
be  applied  to  the  same  purpose,  and  be  it  further 

Resolved,  That  for  the  purpose  of  providing  for  the  payment  of  so  much  thereof 
as  is  in  excess  of  said  unexpended  balance,  the  Comptroller  be  and  is  hereby  author- 
ized and  directed  to  issue  and  sell  special  revenue  bonds  of  The  City  of  New  York 
to  an  amount  not  exceeding  three  hundred  thousand  dollars  ($300,000),  redeemable 
from  the  tax  levy  of  the  year  succeeding  the  year  of  their  issue. 

(3)  2095 
The  Secretary  presented  the  following  requisition  of  Bradley  Contracting  Company, 

together  with   the   certificate   of  the   Chief  Engineer   approving  same,   and  voucher 

No.  000960,  as  approved  by  the  Committee  on  Audit  : 

Bradley  Contracting  Company,  Officx  of  the  Contractor,] 

68th  St.  and  North  River  [ 

New  York,  April  3,  1908.        J 

Requisition  No.  4 — For  work  done  and  materials  furnished  under  contract  dated 
June  27th,   1907,   for  the  construction  of   Pipe   Galleries,   Section   No.  9-0-5  of  the 
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Brooklyn   Loop  Lines  of   the   Rapid   Transit   Railroad   of   the   City  of   New   York, 
to  31  day  of  March. 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $5,707.00  $11,891.75 

Amount   previously   estimated 6,184. 75 

Amount  of  present  estimate 5.707 .  00  5.707 .  00 

Deduct  10%    570.70  570.70 

Requisition  for  amount  due  for  work  done  and  materials  furnished  dur- 
ing the  month $5,136.30  $5,136.30 

BRADLEY   CONTRACTING   COMPANY. 
By   (Signed)   Frank  Bradley,  President, 

Contractor. 

Certificate  No.  4 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  June  27th,  1907,  for  the  construction  of  Pipe  Galleries  Section 
No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of 
New  York,  for  which  requisition  No.  4  of  date  April  3,  1908,  is  made  by  the  Bradley 
Contracting  Company,  the  Contractor,  has  been  done  and  furnished  in  accordance 
with  the  terms  of  the  contract  to  the  value  of  Five  thousand,  one  hundred  and  thirty- 
six  dollars  and  thirty  cents,  that  such  value  has  been  ascertained  relatively  to  the 
contract  value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made 

for  such  work  and  materials. 

( Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  4f  and  dated  April  3rd,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  June  27th,  1907,  for  the  construction  of 
Pipe  Galleries,  Section  No.  9-0-S  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit 
Railroad  of  the  City  of  New  York,  to  the  31st  day  of  March,  1908,  amounting  to 
Five  thousand,  one  hundred  and  thirty-six  and  30/100  Dollars   ($5,136.30),  aod 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the 
terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition,  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried, 
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(4)  2091 

The  Secretary  presented  the  followinR  requisition  of  Bradley  Contracting  Compiny. 
together  with  the  certificate  of  the  Chief  Engineer  approving  same,  and  voucher 
No.  000957,  as  approved  by  the  Committee  on  Audit: 

Bradley  Contracting  Company,  Office  of  the  Contractor,  ] 

68th  St.  &  North  River  )- 

New  York,  April  3.  1908.        J 

Requisition  No.  7 — For  work  done  and  materials  furnished  under  contract  dated 
June  27th,  1907,  for  the  construction  of  section  No.  9-0-1  of  the  Brooklyn  Loop 
Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  31st  day  of  March. 

For  Month.  Total- 
Total  to  date  relative  to    the  contract  value  of  the  whole  work $24,625.50  $181,791.59 

Amount  previously   estimated    157,166.00 

Amount  of  present  estimate 24,625 . 50  24,625.50 

Deduct    10%    2,462.55  2.462.55 


Requisition  for  amount  due  for  work  done  and  materials  furnished  dur- 
ing  the    month    $22,162.95  $22,162.95 

BRADLEY   CONTRACTING   COMPANY. 
By   (Signed)   Frank  Bradley,  President,  I 

Contractor. 

Certificate  No.  7 — I  hereby  certify  that  the  work  done  and  materials  furnished 

under  contract  dated,  June  27th,  1907,  for  the  construction  of  Section  No.  9^0-1  of 

the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York, 

for  which  requisition  No.  7,  of  date  April  3,  1908,  is  made  by  the  Bradley  ContractinR 

Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  ternjs  of 

the  contract  to  the  value  of  Twenty-two  thousand,  one  hundred  and  sixty-two  dollars 

and  ninety-five  cents,  that  such  value  has  been  ascertained  relatively  to  the  contract 

value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such 

work  and  materials. 

(Signed)  HENRY  B.   SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 
Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  7.  and  dated  April  3rd.  igcS,  lor  work  done  and 
materials  furnished  under  contract  dated  June  27th,  igo7,  for  the  construction  of 
Section  No.  9-0-1  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the 
City  of  New  York,  to  the  31st  day  of  March,  1908,  amounting  to  Twenty-two  thousand, 
one  hundred  and  sixty-two  and  95/100  ($22,162.95)   Dollars,  and 
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Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the 
terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition,  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  paymen^  of  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett.  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5)  2094 

The  Secretary  presented  the  following  requisition  of  Bradley  Contracting  Company, 
together  with  the  certificate  of  the  Chief  Engineer  approving  same,  and  voucher 
No.  000958,  as  approved  by  the  Committee  on  Audit: 

BradleV  Contracting  Company,  Office  of  the  Contractor,  1 

68th  St.  &  North  River  } 

New  York,  April  3,  igo8.        J 

Requisition  No.  8 — For  work  done  and  materials  furnished  under  contract  dated 
June  27th,  1907,  for  the  construction  of  Section  No.  9-0-4  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  31  day  of  March : 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $21,453.25  $106,814.50 

Amount  previously   estimated 85,361 .  25 

Amount  of  present  estimate dx»453«25  ^i*453*^S 

Deduct   10% 2,145.33  3,145.33 


Requisition  for  amount  due  for  work  done  and  materials  furnished  dur- 
ing  the    month $19,307.92         $19,307.92 

BRADLEY   CONTRACTING   COMPANY, 
By  (Signed)  Frank  Bradley^  Pres., 

Contractor. 

Certificate  No.  8 — I  hereby  certify  that  the  work  done  and  materials  furnished 

under  contract  dated  June  27th,  1907,  for  the  construction  of  Section  No.  9-0-4  of  the 

Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  for 

which  requisition  No.  8,  of  date  April  3,  1908,  is  made  by  the  Bradley  Contracting 

Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of 

the  contract  to  the  value  of  Nineteen  thousand,  three  hundred  and  seven  dollars  and 

ninety-two  cents,  that  such  value  has  been  ascertained  relatively  to  the  contract  value 

of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work 

and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 
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The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  8,  and  dated  April  3rd,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  June  27th,  1907,  for  the  construction  of 
Section  No.  9-0-4  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the 
City  of  New  York,  to  the  31st  day  of  March,  1908,  amounting  to  Nineteen  thousand, 
three  hundred  and  seven  and  92/100   ($19,307.92)   Dollars,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials  furnished  have  been  done  and  turnished  in  accordance  with  the 
terms  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract 
value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such 
work  and  materials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition,  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(6)  2095 

The  Secretary  presented  the  following  requisition  of  Bradley  Contracting  Company, 
together  with  the  certificate  of  the  Chief  Engineer  approving  same,  and  Voucher 
No.  ooo$'59,  as  approved  by  the  Committee  on  Audit: 

Bradley  Contracting  Company,  Office  of  the  Contractor,] 

68th   Street  &  North  River  [ 

New  York,  April  3,  1908.        J 

Requisition  No.  9^For  work  done  and  materials  furnished  under  contract  dated 
June  27th,  1907,  for  the  construction  of  Section  No.  9-0-5  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  31st  day  of  March: 

For  Month.  Total. 

Total  to  date  relative  to  the  contract  value  of  the  whole  work $aa,373.So  $287,067.75 

Amount   previously    estimated 264.694.23 

Amount  of  present  estimate 22,373.50  ^2,373. 50 

Deduct    10%     2,337.35  't237'35 

Requisition  for  amount  due  for  work  done  and  materials  furnished  dur- 
ing   the    month $20,136.15  $20,136.15 

BRADLEY   CONTRACTING   COMPANY. 
By  ( Signed)   Frank  Bradley,  President, 

Contractor. 
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Certificate  No.  9 — I  hereby  certify  that  the  work  done  and  materials  furnished 

under  contract  dated  June  27th,  1907,  for  the  construction  of  Section  No.  9-0-5  of  the 

Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  for 

which  requisition  No.  9  of  date  April  3,  1908,  is  made  by  the  Bradley  Contracting 

Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  .terms  of 

the  contract   to  the  value  of  Twenty  thousand,  one  hundred  and  thirty-six  dollars 

and  fifteen  cents,  tha^  such  value  has  been  ascertained  relatively  to  the  contract  value 

of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work 

and  materials. 

(Signed)  HENRY  B.   SEAMAN. 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition  on 
this  Commission,  numbered  No.  9,  and  dated  April  3rd,  1908,  for  work  done  and  ma- 
terials furnished  under  contract  dated  June  27th,  1907,  for  the  construction  of  Section 
No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of 
New  York,  to  the  31st  day  of  March,  1908,  amounting,  to  Twenty  thousand,  one  hun- 
dred and  thirty-six  and  15/100  ($20,136.15)  Dollars,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of 
the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials, 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition,  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(7)  2092 

The  Secretary  presented  the  following  communication  from  the  Chief  Engineer, 
and  it  was  understood  that  the  Chairman  would  transmit  a  formal  communication  to 
the  Comptroller,  in  accordance  with  the  suggestion  of  the  Chief  Engineer : 

April  8,  1908. 
The  Honorable  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the 
First  District: 

Dear  Sir— I  would  respectfully  call  your  attention  to  the  delay  in  the  Comp- 
troller's Office  in  the  removal  of  the  buildings  on  the  line  of  the  Canal  Street  portion 
of  the  Brooklyn  Loop  Lines,  at  the  Southeast  corner  of  the  Bowery  and  Caral 
Street. 
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On  May  18,  1907,  The  Degnon  Contracting  Company  made  a  formal  request  for 
the  use  of  this  property.  Again,  on  October  8,  1907,  said  Company  called  the  attention 
of  the  Public  Service  Commission  to  the  necessity  for  the  early  removal  of  these 
buildings.  On  November  4,  1907,  a  blueprint  of  a  sketch  showing  the  buildings  to  be 
removed  at  this  location  was  sent  by  the  Chief  Engineer  of  this  Commission  to  Mr. 
Baldwin  of  the  Real  Estate  Department  of  the  Comptroller's  office.  On  January  29, 
1908,  The  Degnon  Contracting  Company  again  wrote  regarding- the  removal  of  the 
buildings  at  this  location. 

During  the  early  part  of  January,  a  representative  from  this  office,  in  company 
with  one  from  that  of  the  Counsel,  called  upon  Mr.  Metz,  who  at  that  time  promised 
that  the  necessary  steps  for  the  removal  of  these  buildings  would  be  taken  at  the 
earliest  moment. 

As  no  steps  were  taken  toward  the  removal  of  the  buildings,  the  Real  Estate 
Bureau  of  the  Comptroller's  office  was  communicated  with  on  February  20,  and  it  was 
ascertained  that  nothing  had  been  done. 

On  February  20,  I  wrote  to  the  Comptroller  requesting  that  he  expedite  the  re- 
moval of  these  buildings,  so  that  the  contractors  could  proceed  with  their  work. 

On  February  29  the  matter  was  again  taken  up,  and  the  Division  Engineer  in 
charge  of  the  work  was  advised  that  the  buildings  would  be  sold  on  March  15. 

No  work  has  been  done  on  the  removal  of  the  buildings  for  some  time ;  and  in  view 
of  the  circumstances  above  stated,  I  think  it  would  be  desirable  that  a  formal  com- 
munication for  the  immediate  removal  of  these  buildings  be  sent  by  this  Commission 
to  the  Comptroller,  who  has  entire  charge  of  the  work. 

Very  truly  yours, 
(Signed)  HENRY  B.  SEAMAN,  Chief  Engineer. 

(8)  0-406 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order   (No.  406). 
In  the  Matter 
of 
The  hearing  on  motion  of  the  Commission 
on  the  question  of  improvements  in  and 
additions   to  the   service   and   equipment 
of    the    Long    Island    Electric    Railway 
Company. 

Liberty   Avenue    Line. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  22d  day  of  April,  1908,  at  2  -.30  o'clock  in 
the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission  at  Number  154  Nassau  Street,  Borough  of  Manhattan,  City 
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and  State  of  New  York,  to  inquire  whether  the  regulations,  equipment  and  appliances 
of  the  Long  Island  Electric  Railway  Company  in  respect  to  transportation  of  persons 
and  property  in  the  First  District  are  unsafe,  improper  or  inadequate,  and  whether 
changes,  improvements  and  additions  thereto  ought  reasonably  to  be  made  in  the 
manner  below  set  forth  in  order  to  promote  the  security  or  convenience  of  the  public 
or  employees,  or  in  order  to  secure  adequate  service  and  facilities  for  the  transporta- 
tion of  passengers  and  property,  and  if  such  be  found  to  be  the  fact,  then  to  determine 
whether  a  change,  addition,  and  improvement  of  regulations,  equipment,  appliances 
and  service  of  said  Company,  as  hereinafter  set  forth,  is  such  as  would  be  just,  reason- 
able, safe,  adequate  and  proper  and  ought  reasonably  to  be  made  to  promote  the  se-  , 
curity  and  convenience  of  the  public  or  employees,  or  in  order  to  secure  adequate 
service  or  facilities  for  the  transportation  of  passengers  and  property  on  its  Liberty 
Avenue  line,  that  is  to  say: 

1.  That  the  said  Long  Island  Electric  Railway  Company  maintain  a  uniform  head- 
way in  the  operation  of  cars  on  said  line. 

2.  That  the  said  Railway  Company  renew  or  replace  illegible  destination  signs, 
and  conspicuously  display  said  signs. 

3.  That  the  Railway  Company  thoroughly  clean  each  car  every  day. 

4.  That  the  .said  Railway  Company  thoroughly  wash  and  disinfect  each  car  every 
third  day. 

S-  That  the  said  Railway  Company  overhaul  and  repair  each  car  so  that  when 
completed  they  shall  be  in  first  class  condition.  And  if  any  such  changes,  improve- 
ments and  additions  be  found  to  be  such  as  ought  to  be  made  as  aforesaid,  then  to 
determine  what  period  would  be  a  reasonable  time  within  which  the  same  should  be 
directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Long  Island  Electric  Railway  Company  be  given 
at  least  ten  days'  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by 
mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  hearing. 
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(9)  0-4Q7 
Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order  (No.  407). 

Francis    P.    Kenney,    as    President   of   the 
Highbridge  Taxpayers'  Alliance, 

Complainant, 
against 
Union  Railway  Company,  or  its  Receiver, 
Frederick  W.  Whitridge, 

Defendant. 
Extension  of  Boscobel  Avenue  line  to 
the  end  of  Washington  Bridge. 

Upon  the  complaint  herein,  upon  which  Order  No.  237  was  issued  on  or  about  the 
4th  day  of  February,  1908,  and  the  answer  of  the  Union  Railway  Company  thereto, 
verified  the  25th  day  of  February,  1908,  it  is 

Ordered,  That  upon  the  matters  contained  therein  a  hearing  be  had  on  the  22nd 
day  of  April,  1908,  at  2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  Number  154  Nassau 
Street,  Borough  of  Manhattan,  City  and  State  of  New  York. 

To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainant  and  the  said  Union  Railway  Company 
and  its  Receiver,  Frederick  W.  Whitridge,  be  given  at  least  ten  (10)  days'  notice  of 
such  hearing,  by  service  upon  said  Francis  P.  Kenney,  Highbridge,  New  York,  and 
upon  the  said  Union  Railway  Company  and  its  Receiver,  Frederick  W.  Whitridge, 
either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing 
said  complainant  and  said  company  be  afforded  all  reasonable  opportunity  for  present- 
ing evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(10)  0-408 
Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded : 

Hearing  Order  (No.  408). 
In  the  Matter 
of 
The  hearing  on  motion  of  the  Commission 
on  the  question  of  improvements  in  and 
additions  to  the  service  of  the  Interbor- 
ough  Rapid  Transit  Company. 
Extension    of    Broadway   express    ser- 
vice to  Kingsbridge,  and  of  Broadway  local 
service  to  Dyckman  Street. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  22d  day  of  April,  1908,  at  11  :oo  o'clock  in 
the  forenoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
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rooms  of  the  Commission  at  Number  154  Nassau  Street,  Borough  of  Manhattan,  City 
and  State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment,  appli- 
ances or  service  of  the  Interborough  Rapid  Transit  Company  in  respect  to  the  trans- 
portation of  passengers  upon  its  Broadway  Line  of  the  Subway  Division  within  the 
First  District,  are  unreasonable,  improper  or  inadequate,  and  whether  changes,  im- 
provements and  additions  thereto  ought  reasonably  to  be  made  in  the  manner  below  set 
forth  in  order  to  promote  the  security  and  convenience  of  the  public,  or  in  order  to 
secure  adequate  service  and  facilities  for  the  transportation  of  passengers,  and  if  such 
be  found  to  be  the  fact,  then  to  determine  whether  a  change,  addition  and  improve- 
ment in  regulations,  practices,  equipment,  appliances  and  service  of  said  company  as 
hereinafter  set  forth  are  such  as  will  be  just,  reasonable,  adequate,  and  proper  and 
ought  reasonably  to  be  made  to  accommodate  the  passenger  traffic  offered  to  it  and  to 
promote  the  convenience  of  the  public,  or  in  order  to  secure  adequate  service  or  facilities 
for  the  transportation  of  passengers,  that  is  to  say: 

Whether  the  following  changes,  additions  and  regulations  should  be  put  into  effect : 

(i)  Whether  all  express  trains  upon  the  Broadway  line  of  the  Subway  Division  of 
said  Interborough  Rapid  Transit  Company  now  running  only  as  far  as  Dyckman  Street 
should  be  made  to  run  through  to  Kingsbridge  Station,  at  230th  Street ; 

(2)  Whether  all  local  trains  upon  the  Broadway  line  of  the  Subway  Division  of 
said  Company  now  running  only  as  far  as  the  137th  Street  station  upon  said  line, 
should  be  made  to  run  through  to  Dyckman  Street. 

And  if  any  such  regulations,  changes,  improvements  and  additions  be  found  to  be 
such  as  ought  to  be  made  as  aforesaid,  then  to  determine  the  details  of  such  changes, 
improvements  and  additions  and  to  determine  what  period  would  be  a  reasonable  time 
w^ithin  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Interborough  Rapid  Transit  Railroad  Company  be 
given  at  least  ten  days*  notice  of  such  hearing  by  service  upon  it,  either  personally  or 
by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 
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(11)  0-409 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  409). 
Board  of  Aldermen,  Complainants, 
vs. 
Interborough     Rapid     Transit     Company, 

Defendant. 

Additional    Stairway    at    the    89th    Street 

Station  of  the  Third  Avenue   Elevated 

Road. 
After    Complaint    Order    No.    362,    dated 

March  24,  1908  and  the  answer  thereto, 

dated  March  31,  1908. 

Upon  the  complaint  herein,  upon  which  Complaint  Order  No.  362  was  issued, 
on  or  about  the  24th  day  of  March,  1908,  and  the  answer  of  the  Interborough  Rapid 
Transit  Company  thereto,  dated  March  31,  1908,  it  is 

Ordered,  That  upon  the  matters  contained  therein,  a  hearing  be  had  on  the  20th 
day  of  April,  1908,  at  2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  No.  154  Nassau  Street, 
in  the  Borough  of  Manhattan,  City  and  State  of  New  York,  to  the  end  that  the 
Commission  may  make  such  order  or  orders  in  the  premises  as  shall  be  just  and 
reasonable.    It  is 

Further  Ordered,  That  the  said  complainants  and  the  said  Interborough  Rapid 
Transit  Company  be  given  at  least  five  (5)  days'  notice  of  such  hearing  by  ser\*icc 
upon  said  Board  of  Aldermen,  complainants,  and  upon  said  Interborough  Rapid 
Transit  Company,  defendant,  either  personally  or  by  mail,  of  a  certified  copy  of  this 
order  and  that  at  such  hearing  said  complainants  and  said  Company  be  afforded  all 
reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examining 
witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 


8i7  [April  10,  1908. 

(12)  O-410 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order  (No.  410). 

In  the  Matter 
of 
The  hearing  on  motion  of  the  Commission 
as   to  the   regulations,   practices,   equip- 
ment  and   service   of   the   Interborough 
t^apid  Transit  Company. 
Additional  stairway  at  161  st  Street  station 
on  the  Third  Avenue  Elevated  Road. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  23rd  day  of  April,  1908,  at  2:30  o'clock 
in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at 
the  rooms  of  the  Commission,  at  Number  154  Nassau  Street,  Borough  of  Manhattan, 
City  and  State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equip- 
ment, appliances  or  service  of  said  Company,  upon  and  near  its  line  on  and  along 
Third  Avenue,  in  the  Borough  of  the  Bronx,  at  its  161  st  Street  station  on  said 
line,  in  respect  to  the  transportation  of  persons,  freight,  or  property  within  the  State, 
arc  unjust,  unreasonable,  unsafe,  improper  or  inadequate,  and  if  it  be  so  found, 
then  to  determine  whether  changes  in  said  regulations,  practices,  equipment,  appliances 
or  service  in  the  particulars  following,  at  the  place  or  places  herein  mentioned,  would 
be  just,  reasonable,  safe,  adequate  and  proper,  and  whether  such  changes  shall  be 
put  in  force,  observed  and  used  on  the  line  of  said  Company,  and  also  to  inquire 
and  determine  whether  repairs,  improvements,  changes  or  additions  to  of  in  the 
tracks,  switches,  terminals,  terminal  facilities  or  other  property  or  device  used  by  said 
Company  in  the  particulars  following,  ought  reasonably  to  be  made  in  order  to 
promote  the  security  or  convenience  of  the  public  or  employees  or  in  order  to  secure 
adequate  facilities  for  the  transportation  of  passengers,  freight  or  property,  namely: — 

Whether  said  Interborough  Rapid  Transit  Company  should  be  directed  to  extend 
to  the  east  the  mezzanine  at  the  south  end  of  the  161  st  Street  station  on  its  Third 
Avenue  Elevated  line,  and  construct  and  maintain  two  stairways  leading  from  said 
mezzanine  to  the  street  surface, — one  running  south  and  the  other  north. 

Whether  said  Company  should  be  directed  to  make  other  changes  in  its  property, 
equipment  or  appliances,  or  in  its  regulations,  practices  and  service  upon  said  line 
at  i6ist  Street  station. 

And  if  such  changes,  improvements  and  additions,  be  such  as  ought  to  be  made 
as  aforesaid,  then  to  determine  the  extent  thereof  and  what  period  would  be  a 
reasonable  time  within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Interborough  Rapid  Transit  Company  be  given 
at  least  ten   (10)   days'  notice  of  such  hearing' by  service  upon  it,  either  personally 
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or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  Company 
be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and 
cross-examining  witnesses  as  to  the  matters  hereinbefore  set  forth. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays— None, 

Carried. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(13)  .  0-411 
Commissioner    Bassett   moved    the   adoption   of   the    following   extension   order, 

which  was  duly  seconded : 

Extension  Order  (No.  411). 

In  the  Matter 

of 
The  Complaint  of  E.  Alexander  Williams, 
Stephen    F.    Barrera,    David   H.    Bailey, 
and  one  hundred  and  ninety-seven  (197) 
others. 

Complainants, 
against 
South    Brooklyn    Railway    Company,    De- 
fendant. 

Order  No.  41 1,  extending  the  time  within  which  the  Defendant  may  answer 
Coiriplaint  Order  No.  272,  as  to  extension  of  service  on  right  of  way  of  the  New 
York  and  Coney  Island  Railroad  Company  to  West  Thirty-seventh  Street,  to  and 
including  May  11,  1908,  was  approved,  confirmed  and  ordered  filed  'in  the  office  of  the 
Commission. 

(14)  0-412 
Commissioner  Bassett  moved  the  adoption  of  the  following  dismissal  order,  which 

was  duly  seconded: 

Dismissal  Order  (No.  412). 
H.  B.  Corwin, 

Complainant, 
against 

New    York    Central    and    Hudson    River 
Railroad   Company, 

Defendant. 

Order  No.  412,  dismissing  proceedings  upon  Complaint  Order  No.  284,  as  to  the 
condition  of  tracks  and  crossings  at  yards  at  30th  Street,  on  the  west  side  of  Tenth 
Avenue,  there  having  been  no  appearances  for  or  on  behalf  of  the  Complainant  at  the 
hearing  held  pursuant  to  said  Order  No.  284,  was  approved,  confirmed  and  ordered 
filed  in  the  office  of  the  Commission. 


8i9  [April  10,  1908. 

(15)  2132 

The  Secretary  presented  resolutions  of  the  Third  Assembly  District  Organization 
of  the  Independence  League  in  the  County  of  Queens,  asking  that  the  work  of  con- 
structing subways  by  sections  be  commenced  by  the  City  at  once,  which  were  ordered 
filed. 

(16)  2919 

The  Secretary  presented  a  communication  from  the  West  Side  Taxpayers'  Associa- 
tion, requesting  the  Commission  and  other  officials  to  make  every  effort  for  the  imme- 
diate construction  of  the  Broadway-Lexington  Avenue  subway  route;  expressing  the 
opinion  that  this  route  was  more  needed  than  the  Brooklyn  route,  because  of  the 
insufficiency  of  the  present  transit  facilities  in  Manhattan  and  The  Bronx.  The  letter 
w^as  ordered  filed. 

(17)  2949 
The  Secretary  presented  a  communication  from  the  Civic  League  of  the  Bronx, 

transmitting  resolutions  urging  the  Commission  to  modify  the  Lexington  Avenue  sub- 
way route  at  East  138th  Street  and  Bronx  Park,  so  as  to  follow  5-B  of  the  Lexington 
Avenue  route  as  adopted  by  the  Rapid  Transit  Commission,  as  far  as  138th  Street,  and 
to  locate  a  station  south  of  the  point  of  divergence,  for  the  sake  of  greater  convenience 
to  passengers.    The  resolutions  were  ordered  filed. 

(18)  2139 
The  Secretary  presented  a  communication  from  the  28th  Ward  (Brooklyn)  Tax- 
payers' Association,  expressing  its  disappointment  because  of  the  lack  of  progress  on 
the  Broadway-Lafayette  Avenue  subway  route;  stating  that  that  route  was  the  key  to 
the  whole  subway  problem,  and  the  best  way  to  relieve  the  Brooklyn  Bridge  and  make 
use  of  the  Williamsburg  Bridge  and  asking  favorable  action  on  that  route.  The  letter 
was  referred  to  the  Committee  on  the  Brooklyn  Loop  Lines. 

{19)  2204 

The  Secretary  presented  a  communication  from  the  Central  Federated  Union,  pro- 
testing against  the  amending  of  the  Elsbcrg  Law  to  increase  the  terms  of  franchises, 
which  was  ordered  filed, 

(20)  '  2139 

The  Secretary  presented  a  communication  from  the  Broadway  (Brooklyn)  Board 
of  Trade,  with  regard  to  the  Broadway  Lafayette  Avenue  subway  route,  expressing  the 
opinion  that  it  would  be  little  short  of  a  crime  to  permit  the  consents  of  property 
owners  to  lapse ;  that  no  other  contemplated  subway  would  relieve  the  Brooklyn  Bridge 
crush  as  would  this  one;  and  that  it  was  the  paramount  duty  of  the  officials  to  adopt 
this  route  and  so  do  away  with  the  Bridge  congestion ;  and  requesting  the  Commission 
to  give  a  definite  answer  with  regard  to  the  action  contemplated  as  to  this  line  of 
subway.    The  letter  was  referred  to  the  Committee  on  the  Brooklyn  Loop  Lines. 
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(21)  0-343-A 

On  behalf  of  the  Committee  of  the  Whole,  the  Secretary  presented  the  following 
order,  and  it  was  moved  and  duly  seconded  that  the  same  be  adopted  by  the  Commis- 
sion: 

Order  (No.  343-A). 
In  the  Matter 
of 
The  application  of  the  Interborough  Rapid 
Transit  Company  for  permission  to  make 
changes  in  the  signal  system. 

Whereas,  Application  was  heretofore  made  by  the  Interborough  Rapid  Transit 
Company  for  permission  to  make  certain  changes  in  the  signal  system  at  or  near 
the  express  stations  on  the  express  tracks  in  the  Subway,  as  shown  on  certain  draw- 
ings marked  "D-277,"  "D-285,"  submitted  by  said  company;  and 

Whereas,  Said  plans  were  examined  by  the  engineers  of  the  Commission  and 
approved  by  them  with  certain  modifications  set  forth  in  a  certain  report  dated 
January  18,  1908,  entitled  "The  Subway  Signal  System,"  made  by  Bion  J.  Arnold, 
one  of  said  engineers;  and 

Whereas,  Thereafter  on  the  13th  day  of  March,  1908,  a  resolution  known  as 
Order  No.  343  was  duly  adopted  by  the  Commission  granting  the  said  application  and 
authorizing  said  changes  as  therein  provided;  and 

Whereas,  Said  company  desires  to  have  such  a  resolution  modified  or  amended, 
as  hereinafter  proyided,  in  order  that  the  terms  thereof  may  be  made  more  definite 
and  certain,  and  the  said  Bion  J.  Arnold  approves  of  such  modification  or  amend- 
ment, now  therefore  it  is 

Resolved,  That  said  resolution  of  the  13th  day  of  March,  1908,  known  as  Order 
No.  343,  be  and  the  same  hereby  is  modified  or  amended  so  as  to  read  ^s  follows : 

"Resolved,  That  the  said  application  of  the  Interborough  Rapid  Transit  Company 
be  and  the  same  hereby  is,  approved  and  granted  as  follows: — that  said  Company  is 
hereby  authorized  to  make  said  changes  in  said  signal  system  on  express  tracks  Nos. 
I  and  3  at  96th  Street,  and  Nos.  2  and  3  at  72nd  Street,  Grand  Central,  14th  Street, 
and  Brooklyn  Bridge,  in  the  manner  shown  on  Interborough  Rapid  Transit  Com- 
pany's drawing  D-285,  marked  Grand  Central  Station,  and  shown  as  Figure  2  in 
the  report  of  said  Arnold;  and  it  is  further 

Resolved,  That  said  Company  proceed  forthwith,  to  the  best  of  its  ability,  to  de- 
velop and  put  into  experimental  operation,  subject  at  all  times  to  the  inspection  of 
the  engineers  of  the  Commission,  an  automatic  speed  control  signal  device,  intended 
to  accomplish  the  results  set  forth  in  recommendation  No.  i  of  the  report  of  said 
Arnold  as  fully  described  in  said  report." 

Ayes — Commissioners   Willcox,   McCarroU,   Bassett,   Maltbie,    Eustis. 

Nays — None. 

Carried. 


821  [April  10,  1908. 

(22)  3342,  3339 

On  motion,  duly  seconded,  it  was 

Resolved,    That   the    following  appointments   be   made    from   the   Civil    Service 
lists,  for  thirty  days : 

To  Take 
Name.  Position.  Salary.  Effect. 

Vincent  Ferri Engineering  draughtsman . .         $4. 50  per  diem         April  8»  190S 

Arthur   F.   Frost Bridge  Designer 1 50   per  month      April  8,  190S 


Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(23) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  have  been 
duly  approved  by  Commissioner  Bassett.  as  Committee  on  Audit  for  the  month  of 
April,  whereupon,  on  motion  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment. 

Voucher 

No.                   In  Favor  of.                                              Services  or  Material.  Amount. 

932  Wm.  T.  Baker Candles,  Bills  March  12,  28,  1908 $60.00 

933  Richard  J.  Brophy Stenographic  work,  Bill  February  11,  1908 36. 10 

934  C.  G.  Burgoyne Printing,  Bill  March  13,  1908 20.4s 

935  Chambers  Printing  Co Printing,  etc.,  Bills  Mar.  9,  10,  13,  17,  21,  1908..  338.25 

936  George  Damon  &  Sons Engineering  supplies.  Bill  March  10,  1908 20.00 

937  A.  B.  Dick  &  Co Stationery,  Bill  March  30,   1908 Z9* Z3 

938  Dixie  Book  Shop Books,  etc.  Bills  March  26,  27,  1908 9.50 

939  Fowler  Mfs.   Co ^....     Toilet  service,  month  Feb.  Bill  Feb.  29,  zoo8 20.13 

940  H.  A.  D.  HoUmann,  Auditor     Disbursements    account     of     contingent    fund     to 

March  31,  1908 490.78 

941  KeufiEel  &  Esser  Co Engineering  supplies,  Bills  Feb.  27,  March  3,  4  (2), 

11,  12  U).  18  (2),  20  (4),  21,  27  (3),  30,  X908.  197. 23 

942  Koller  &  Smith Furniture,   Bill   March  24,    1908 25.00 

943  John  H.  McCullagh  &  Sons. .     Furniture,  Bill  March  24,  1908 651 .00 

'    *       ' '^        -   -  ...  ^       '"•CSS  clipoings,   Sept.    15,    1907  to   Feb.   29,    1908 

Bill  Feb.  29,  1908 55>oo 


944  National  Press  Intelligence  Co.    Press  clippings,   Sept.    15,    1907  to   Feb.   29,    1908 

Bill  Feb. 

945  New  York  Blue  Print  Paper 

Co Blue  prints,  Bills  Mar.  23»  24  (2),  Apr.  i,  1908 . .         xoo.46 

946  New  York  Stencil  Wks Sign,  Bill  Feb.  29,  1908 10.00 

947  August  R.  Ohman  &  Co Maps,  Bill  Mar.  31,  1908 20.00 

948  John  Polhemus  Printing  Co.     Printing,  Bill  March  9,  1908 85.83 

949  The  J.  W.  Pratt  Co Stationery,  Bills  Oct.  29,   1907-Feb.   15,  March  9, 

21,    1908 164. 9> 
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Voucher 

No. 


In  Favor  of. 


Services  or  Material. 


Ajboosl 


950 
9SI 


952 
953 
954 


955 
961 


957 
958 
959 
960 


G.  E.  Stcchert  &  Co Books  and  periodicals.  Bill  March  28,    1908 loS.u 

Title   Insurance   Co.   of   New 
York Searching    for    names    of    property    owners.    Bill 

March  17,  1908 47.50 

Tower  Mfg.  &  Novelty  Co...      Stationery,  Bills  Oct.  15,  1907,  Jan.  2,  Feb.  25,  28, 

Mar.  6.  20,  21,  25   (2),  1908 205.9; 

The  Tribune  Association....     Rent,    Tribune    Bldg,    mon.    Mar.    Bill    March    2, 

1908 3>3i5-!^ 

A.  Weeks-Hoskins  Co Stationery  and  Furniture,   Bills   Feb.   14,  Mar.   23 

(2),    1908 185.00 


C.  G.  Willoughby Photographic  supplies  Jan.  %  1908 

Edwin   A.    Kunze Professional  services  as  architectural  draughtsman, 

Jan.  20  to  Mar.  4,  1908,  Bill  Apr.  6,   1908 


43.48 
252.6; 


Total $6,482.44 

956       Lawyers  Title  Insurance  and     Examination  and  insurance  of  title  to  premises  402 

Trust   Co Broome    St.    Borough    of    Manhattan,    Brooklyn 

Loop  Lines,  Construction  (Section  9-0-4) $187.50 


Bradley  Contracting  Company     Brooklyn    Loop    Lines — Section    9-0-z,    work    and 

materials  to  March  31,  1908 $22,162.95 

Bradley  Contracting  Company     Brooklyn    Loop    Lines — Section    9-0-4,    work    and 

materials  to  March  31,  1908 19,307.92 

Bradley  Contracting  Company     Brooklyn    Loop    Lines — Section    9-0-5,    work    and 

materials  to  March  31,  1908 20,136.15 

Bradley  Contracting  Company     Brooklyn  Loop  Lines — Section  9-0-5,  Pipe  galleries 

to  March   31,    1908 5,136.30 


Total $66,743.32 

The  following  payrolls  were  approved  by  Chairman  Willcox: 

928  Gas  meter  testers Week  ending  April  i,  1908 $174.00 

929  Inspectors  of  masonry Week  ending  April  i,  1908 MS3.oS 

930  Office    staff Supplementary  roll,  Month  ending  March  31,1908  3.^3 

931  Law  department Supplementary  roll.  Month  ending  March  31,1908  3.23 

962  Gas  meter  testers Week  ending  Mar.  8,  1908 54.«> 

963  Inspectors  of  masonry Week  ending  Mar.  8,  1908 ii499.92 


Total $3,187.43 


(24)  2090 

The  Committee  of  the  Whole  recommended  the  passage  of  the  following,  which 
was  adopted: 

Resolved,  That  the  Chief  Engineer  be  and  hereby  is  instructed  to  report  as  soon 
as  practicable  the  most  desirable  route  for  the  extension  of  the  subway  loop— so-called 
— under  the  East  River  to  Brooklyn,  and  connections. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


823  [April  10,  1908. 

(25)  2090 

The  Committee  of  the  Whole  recommended  the  adoption  of  the  following  resolu- 
tion: 

Resolved,  That  the  Chief  Engineer  be  directed  to  proceed  with  the  preparation 
of  detailed  plans  for  the  Broadway  portion  of  the  Brooklyn  loop  lines. 

Commissioner  Bassett — "In  moving  this  resolution,  I  desire  to  say : 

"The  Committee  of  the  Whole  in  reporting  this  resolution  which  directs  the 
preparation  of  detailed  plans  for  the  Broadway  portion  of  the  Brooklyn  loop  lines 
does  not  wish  to  be  understood  as  abandoning  the  Lafayette  Avenue  portion.  The 
Commission  and  its  Chief  Engineer  desire  to  give  further  consideration  to  the  Lafayette 
Avenue  portion  and  its  connections.  The  Broadway  portion  can  be  used  in  conjunction 
with  the  Manhattan  portion  of  the  Brooklyn  loop  lines  and  for  a  time  at  least  inde- 
pendently of  the  Lafayette  Avenue  portion." 

Chairman  Willcox — "I  fully  subscribe  to  what  Mr.  Bassett  has  said  in  introducing- 
the  resolution." 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

i'J))  2924 

Commissioner  Maltbie  presented  the  following  report,  which,  on  motion,  duly 
seconded,  w^as  approved:  ' 

Report  Upon  Accounting  System. 
To  the  Public  Service  Commission  for  the  First  District: 

Sirs-  -Soon  after  the  Commission  took  office,  it  was  found  that  the  system  of  ' 
accounts  used  by  the  Rapid  Transit  Commission  would  need  to  be  altered  and  extended 
considerably  to  adapt  it  to  the  needs  of  the  Public  Service  Commission  with  its  much 
larger  field  of  work  and  its  varied  activities.    As  the  Committee  to  whom  the  matter 
was  referred,  I  beg  to  submit  the  following  report : 

Upon  recommendation,  the  Commission  authorized  the  employment  of  Mr.  J.  R. 
MacNeille,  of  the  Investors*  Agency,  to  go  over  the  system  of  accounts  used  by  the 
Rapid  I'ransit  Commission,  to  examine  the  organization  created  by  the  Commission,  to 
examine  the  Public  Service  Commissions  Law  and  to  prepare  a  system  of  accounts, 
forms  of  books,  vouchers  and  other  necessary  papers  and  such  instructions  for  the 
handling  of  the  financial  affairs  of  the  Commission  as  would  be  in  conformity  with 
the  best  modern  accounting  practice.  The  importance  of  having  as  simple  a  system 
of  accounts  as  could  be  devised  so  that  any  citizen  might  easily  ascertain  how  the  money 
was  being  spent  was  emphasized. 

Mr.  MacNeille  has  prepared  and  submitted  five  reports  upon  different  phases  of 
thie  subject,  which  I  transmit  herewith.  The  blank  forms  and  books  necessary  for  the 
aocounting  work  have  been  prepared,  have  been  approved  by  me  and  are  now  in  use. 
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The  accounts  of  the  Commission  have  been  kept  upon  the  new  plan  since  January  ist  of 
this  year  and  the  detailed  instructions  to  the  auditor  of  the  Commission  and  his  assist- 
ants have  just  been  approved.  With  these  in  force  the  same  classification  and  methods 
will  be  followed  from  year  to  year  regardless  of  the  changes  that  may  occur  in  the 
personnel,  and  the  annual  report  will  contain  a  statement  of  receipts  and  expenditures 
in  such  a  form  that  any  citizen  may  ascertain  the  sources  of  all  income  and  the  pur- 
poses for  which  the  money  appropriated  by  the  city  has  been  expended. 
Respectfully  submitted, 
(Signed)  MILO  R.  MALTBIE,  Commissioner. 

(27)  O-a05 

Commissioner  Maltbie  presented  the   following  report,  which,   on  motion,    duly 

seconded,  was  approved : 

April  1st,  1906L 

PRELIMINARY    REPORT    UpON    "BREAKDOWN    SERVICE." 

To  the  Public  Service  Commission  for  the  First  District: 

Sirs — Having  completed  for  the  moment  the  consideration  of  "breakdown  ser- 
vice" in  the  investigation  of  the  electric  light  companies  and  having  obtained  from 
the  New  York  Edison  Company  concessions  of  great  benefit  and  financial  value  to 
consumers,  I  submit  the  following  preliminary  report  pending  the  completion  of  the 
entire  investigation. 

Term  Defined. 

The  term,  "breakdown  service,"  has  such  a  technical  meaning,  that  a  few  words 
of  explanation  are  necessary.  Narrowly  defined,  it  is  the  service  which  an  electricity 
supply  company  renders  when  it  provides  a  "connection"  between  its  system  and  the 
installation  of  a  consumer  having  his  own  electric  plant,  and  agrees  to  stand  ready 
to  supply  such  consumer  with  current  whenever  his  plant  actually  breaks  down  in 
whole  or  in  part.  As  currently  used,  however,  the  term  includes  two  other  kinds 
of  service:  first,  the  service  rendered  by  the  supply  company  to  the  owners  of  pri- 
vate plants  (both  readiness-to-serve  and  current)  during  nights,  Sundays,  holidays 
and  perhaps  longer  periods  when  only  a  small  amount  of  current  relatively  is  de- 
manded; second,  a  like  service  rendered  by  the  supply  company  to  owners  of  private 
plants  during  the  peak  period  of  the  day — usually  about  five  P.  M. — ^when  the  con- 
sumption of  current  reaches  its  maximum  for  the  day.  These  two  classes  of  service 
are  quite  different  and  distinct  from  pure  breakdown  service;  they  are  really  aux- 
iliary service;  but  in  common  usage  the  three  classes  are  included  in  the  single 
term  "breakdown  service."  This  is  largely  due  to  the  difficulty  of  separating  any  one 
class  from  the  others  in  practice;  for  if  a  service  connection  is  provided,  the  con- 
sumer ha^  it  within  his  power  to  take  current  at  any  time  for  any  purpose.  It  has 
been  suggested  that  the  switch  might  be  locked  and  thus  placed  under  the  control 
of  the  supply  company,  but  this  would  involve  so  great  delay  in  securing  the  current 
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ivhen  needed  and  would  impos/e  such  a  burden  upon  the  supply  company,  that  it  has 
not  been  considered  practicable. 

It  should  be  understood  that  the  term  "breakdown"  does  not  apply  to  the  ser- 
vice furnished  by  the  supply  company  to  any  part  of  a  building  or  plant,  even  though 
there  may  be  a  private  electric  plant  upon  the  premises  which  is  used  to  provide 
current  for  the  remainder  of  the  building  or  plant,  where  the  part  thus  supplied  is 
so  entirely  distinct  and  separate  that  it  cannot  be  connected  in  any  way  with  the 
private  plant  In  other  words,  if  a  circuit  is  "segregated"  and  cannot  be  supplied 
from  any  other  source,  it  is  not  a  part  of  the  breakdown  system,  and  all  of  the  com- 
panies have  stated  that  they  have  been  and  are  willing  to  supply  current  to  segregated 
circuits  at  the  usual  rates. 

Character  of  the  Service. 

Although  it  has  not  yet  been  found  practicable  to  design  a  connection  of  such 
a  character  as  to  differentiate  automatically  any  one  of  the  three  classes  of  service 
from  the  others,  they  are  in  theory  quite  different  and  distinct.  In  order  to  provide 
a  pure  break  down  service,  a  supply  company  must  provide  merely  the  distribution 
system  and  the  service  connections  for  the  maximum  load  to  be  demanded  at  any 
one  time  and  such  apparatus  in  the  generating  and  sub-stations  as  would  be  equiva- 
lent to  the  private  plants  disabled  at  any  one  moment  In  other  words,  as  plants 
very'  seldom  break  down,  it  would  not  be  necessary  for  the  supply  company  to 
duplicate  the  to^l  installations  of  the  private  plants,  but  merely  such  a  portion  as 
would  be  out  of  use  at  any  one  moment  Such  service  partakes  of  the  nature  of 
insurance,  and  if  statistics  were  available  to  show  with  what  frequency  plants  break 
down  and  how  long  they  remain  out  of  use,  just  as  the  insurance  companies  have 
mortality  statistics  extending  over  many  decades,  it  would  be  comparatively  easy 
to  determine  a  reasonable  charge  for  this  kind  of  service  and  to  what  extent  it  would 
impose  a  burden  upon  the  supply  company.  It  is  probable,  in  view  of  the  comoara- 
tive  infrequcncy  of  complete  disability,  that  the  actual  demands  made  upon  the  supply 
company  would  be  very  few  and  would  not  involve  great  expense  either  in  the  way 
of  fixed  charges  upon  the  duplicate  plant  kept  ready  for  use  or  in  the  way  of  operat- 
ing charges  for  units  revolving  slowly. 

To  supply  the  second  class  of  consumers — those  using  current  nights,  Sundays, 
holidays  and  during  periods  when  a  small  amount  of  current  is  used  as  compared  with 
the  total  installations — the  supply  company  would  need  to  provide,  as  in  the  first 
case,  the  necessary  service  connections  and  distribution  lines  for  each  user.  But 
as  current  would  be  demanded  when  the  stations  of  the  company  would  otherwise 
not  be  operated  at  their  maximum  capacity,  it  would  not  be  necessary  to  provide 
station  equipment  specifically  for  this  service.  It  might  be  necessary  to  keep  cer- 
tain units  revolving  slowly,  but  in  this  respect  the  service  would  not  differ  from  the 
ordinary  service  where  there  must  be  constant  readiness  to  serve  somewhat  in  excess 
of  the  demand  at  that  moment.     Service  of  this  character  woulcl  be  quite  desirable 
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from  the  standpoint  of  the  supply  company,  and  if  "breakdown"  users  would  re- 
strict their  auxiliary  use  to  these  periods,  advantageous  terms  could  be  offered  by 
the  companies.  What  the  exact  rate  should  be  would  depend  upon  the  amount  of  such 
use  and  the  precise  hours  of  the  day  and  times  of  the  year  when  it  is  demanded. 

The  third  kind  of  service  is  the  most  expensive  of  all,  for  if  no  restrictions  were 
placed  upon  the  amount  of  current  consumed  or  the  time  of  its  use,  "breakdown" 
consumers  could  easily  so  plan  their  equipment  that  they  would  have  suffideat 
capacity  to  supply  all  the  current  required  except  during  the  peak  hours  of  the  day. 
When  the  peak  load  began  to  come  on,  the  "breakdown"  user  could  take  sufficient 
current  from  the  supply  company  to  handle  this  peak,  breaking  the  connection  when 
the  peak  was  passed  and  the  consumption  became  normal  again.  Inasmuch  as  the  peak 
period  for  the  breakdown  consumer  is  apt  to  be  the  peak  period  for  the  supply 
company,  this  would  m^an  that  the  supply  company  would  be  called  upon  for  a  con- 
siderable amoimt  of  current  during  a  short  period  when  the  demands  of  the  ordinary 
consumers  are  at  their  height.  Thus  the  supply  company  would  be  obliged  to  main- 
tain a  considerable  plant  during  the  whole  day  in  order  to  supply  the  breakdown  con- 
sumer during  one  or  two  hours  and  to  carry  the  surplus  plant  throughout  the  year  in 
order  to  handle  the  winter  maximum  due  to  the  short  period  of  daylight  and  cbudy 
weather.    Such  service  is  expensive  from  the  point  of  view  of  the  company,  because 

of  the  heavy  fixed  charges  covering  the  whole  year.     It  is  also  very  beneficial  to 

■I 
the  consumer,  because  it  enables  him  to  provide  a  smaller  plant  than  would  otherwise  : 

])e  necessary  and  because  it  permits  him  to  shift  the  most  expensive  part  of  his  ; 

load  upon  the  supply  company.     But   here,  again,  the  exact  amount  which  should  i 

be  charged  for  such  service  would  depend  upon  the  time  and  the  extent  of  the  use.  1 

Objections  by  Companies.  j 

Various  objections  to  breakdown  service  have  been  urged  by  the  companies.  They 
claim  that  if  many  private  plants  were  to  demand  it  and  were  to  switch  on  suddenly, 
the  maintenance  of  the  proper  voltage  would  be  difficult.  The  evidence  taken  does  not 
show  that  there  have  been  such  cases,  and  this  objection  does  not  appeal  to  me  as 
having  much  weight.  If  the  companies  can  maintain  pressure  in  the  face  of  the  sudden 
storms  which  sweep  over  the  city  in  the  summer,  they  ought  to  be  able  to  provide  for 
the  demands  of  auxiliary  service  which  can  be  more  or  less  foreseen. 

A  more  serious  difficulty  would  arise  if  there  were  a  long  continued  coal  strike, 
during  which  the  price  of  coal  would  be  so  greatly  advanced  that  private  plants  would 
find  it  cheaper  to  shut  down  entirely  and  take  their  current  from  the  supply  com- 
panies at  the  usual  rates.  In  such  cases  it  might  be  a  serious  hardship  to  require  the 
companies  to  accept  every  person  who  applied  for  breakdown  service  without  regard  to 
the  unusual  conditions  that  had  arisen.  But  such  a  situation  would  be  most  unusual, 
rarely  occurs  and  would  have  to  be  dealt  with  in  a  special  manner.  In  my  opinion,  it 
would  not  be  proper  to  allow  this  unusual  condition  to  prevent  the  provision  of  break- 
down service  under  ordinary  circumstances. 
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There  are  also  several  other  objections  of  a  technical  nature,  but  the  evidence 
shows  that  devices  have  been  invented  which  will  obviate  these  difficulties  and  render 
them  of  no  serious  importance. 

It  has  been  claimed  also  that  it  is  not  fair,  even  if  practically  possible,  to  ask  the 
supply  companies  to  furnish  current  to  private  plants,  their  competitors,  when  it  be- 
comes disadvantageous  for  these  competitors  to  supply  it  themselves,  any  more  than 
it  would  be  fair  to  permit  one  express  company  to  take  the  more  profitable  business 
and  to  compel  a  competitor  to  do  that  portion  of  its  business  which  was  conducted  at 
a  loss.  The  analogy  is  not  sound,  and  the  argument  is  fallacious.  The  reqiiireraent 
that  breakdown  service  be  supplied  does  not  imply  that  one  supply  company  shall  pro- 
vide current  for  another  company  at  less  than  a  fair  price.  Further,  the  private 
electric  plants  are  not  competitors,  for  they  do  not  distribute  current  beyond  their  own 
premises.  They  cannot  combine  their  plants  and  thus  be  of  mutual  assistance  in  case 
of  disability,  for  by  so  doing  they  would  be  compelled  to  use  the  streets  for  their 
wires,  and  to  do  so  would  require  a  franchise  and  subject  them  to  public  regulation  and* 
control.  It  is  not  considered  proper  for  a  railroad  company  to  refuse  to  carry  a  pas- 
senger during  stormy  weather  merely  because  he  uses  his  automobile  or  walks  during 
fair  weather  or  when  he  wishes  to  go  only  a  short  distance;  neither  does  it  seem  fair 
for  an  electric  supply  company,  which  is  also  quasi-public,  to  refuse  to  supply  an  in- 
dividual merely  because  he  produces  a  portion  of  the  current  which  he  consumes.  The 
electric  companies  have  been  given  the  use  of  public  property;  their  wires  are  in  the 
streets;  they  have  many  rights  and  privileges  which  the  ordinary  individual  does  not 
possess.  It  seems  but  fair,  therefore,  that  they  should  also  undertake  to  perform  the 
obligations  which  go  with  these  privileges,  and  one  of  these  fundamental  duties  is  to 
supply  current  to  every  one  who  desires  it  and  who  pays  a  fair  price. 

It  should  not  be  assumed  that  breakdown  service  or  any  special  kind  of  service 
must  of  necessity  be  supplied  at  the  same  rate  at  which  other  service  of  a  different 
character  and  of  a  different  cost  is  supplied.  It  may  be  that  such  special  service  as 
we  arc  now  considering  should  be  supplied  at  a  different  rate  from  that  charged  for 
current  under  ordinary  circumstances ;  but,  assuming  that  the  rate  is  fair,  that  a  reason- 
able pro/it  is  allozved  to  the  company  thereon,  it  is,  in  my  opinion^  the  duty  of  the 
supply  companies  to  provide  breakdown  service  under  ordinary  circumstances. 

Rates  op  Charge. 
Applications  for  breakdown  service  have  been  made  of  only  three  companies  in 
Greater  New  York.  The  United  Electric  Light  and  Power  Company  has  but  one  con- 
sumer and  no  others  have  applied.  The  Brooklyn  Edison  Company  has  lo  consumers 
and  has  supplied  every  applicant.  The  New  York  Edison  Company  has  122  connec- 
tions and  is  the  only  one  that  has  refused  of  late  years  to  give  breakdown  service; 
but  it  is  also  the  only  company  where  the  service  seems  likely  to  become  of  such  im- 
portance as  to  make  it  at  all  serious.  Prior  to  the  summer  of  1905,  when  the  act  of 
the  Legislature  fixing  the  maximum  price  for  current  supplied  in  Manhattan  at  10  cents 
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per  kilowatt  hour  took  effect,  the  New  York  Edison  Company  supplied  breakdown  ser- 
vice to  every  applicant.  The  first  application  made  after  the  new  law  took  effect  was 
rejected,  and  from  that  time  until  the  Public  Service  Commission  was  created,  the 
company  refused  to  supply  breakdown  service,  except  to  those  who  already  had  con- 
tracts. 

This  change  in  policy  was  productive  naturally  of  many  complaints,  and  the  situa- 
tion was  finally  brought  to  the  attention  of  the  Commission  of  Gas  and  Electricity. 
But  prior  to  July  1st,  1907,  no  action  had  been  taken,  although  much  consideration  had 
been  given  to  the  subject.  The  complaints  were  renewed  before  this  Commission  last 
fall,  and  the  Edison  Company  was  urged  to  resume  its  former  practice-  To  this  the 
company  objected,  but  after  considerable  discussion  and  much  urging,  the  Edison  Com- 
pany submitted  a  proposal  to  the  Commission  in  which  they  offered  to  furnish  break- 
down service,  but  insisted  upon  a  higher  rate  of  charge  than  formerly.  The  contracts 
which  had  been  made  had  provided  in  most  instances  that  the  consumer  should 
guarantee  to  pay  a  certain  amount  annually,  ranging  from  $10.  per  kilowatt  of 
installation,  under  an  agreement  to  use  current  during  certain  hours  of  the  day  only,  to 
$30.  per  kilowatt  of  maximum  demand  with  unrestricted  use.  If  the  consumer  did  not 
use  sufficient  current  at  the  ordinary  rates  to  equal  the  guarantee,  he  agreed  to  pay  the 
guarantee;  but  if  the  amount  consumed  at  the  usual  rates  exceeded  the  amount 
guaranteed,  the  guarantee  had  no  effect  of  course.  The  rates  which  th»  Exiison  Com- 
pany gave  in  their  original  proposal  to  the  Commission  provided  for  a  minimum 
charge  or  guarantee  of  $30.  per  kilowatt  of  installation,  which  was  a  marked  increase 
over  the  rates  in  the  old  contracts.  As  a  result,  the  individual  who  had  lamps,  motors 
and  apparatus  of  a  total  capacity  of  100  kilowatts,  say,  would  be  obliged  to  guarantee 
an  annual  payment  of  $3,000,  no  matter  what  amount  of  current  he  consimied  and*no 
matter  whether  he  used  only  20  or  30  kilowatts  at  any  one  time.  As  the  total  in- 
stallation of  any  building  or  plant  is  seldom  all  in  use  at  the  same  moment,  and  as  the 
average  amount  of  use  has  been  variously  estimated  from  30  to  60  per  cent,  of  the  total 
installation,  it  is  evident  that  a  charge  based  upon  installation  and  not  upon  maximum 
demand  would  generally  be  unjust. 

Information  Insufficient. 
In  the  conferences  held  from  time  to  time  with  the  present  and  prospective  users 
of  breakdown  service,  the  general  opinion  seemed  to  be  that  the  charge  was  prohibitive 
in  most  cases  and  that  few  could  afford  to  take  the  service  at  such  a  figure.  As  the 
Edison  Company  insisted  that  it  was  reasonable,  an  attempt  was  made  in  the  investiga- 
tion to  secure  sufficient  evidence  to  determine  the  facts,  but  it  was  found  that  sufficient 
data  were  not  available.  For  one  should  know  not  merely  the  ordinary  operating  costs 
and  fixed  charges,  but  also  the  frequency  with  which  private  plants  break  down,  the 
amount  of  current  demanded  by  them  and  the  hours  at  which  it  is  used.  For  example, 
if  it  were  necessary  for  the  supply  company  to  provide  plant  and  equipment  for  60  per 
cent,  of  the  connected  load,  the  rate  would  be  practically  double  what  it  would  need  to 
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I>e  if  only  30  per  cent  should  be  provided:  Again,  if  breakdown  consumers  generally 
use  current  at  the  time  of  peak  load,  the  charge  should  in  fairness  be  much  higher  than 
if  the  current  is  consumed  during  the  hours  when  the  generating  plant  is  running  on 
a  light  load 

Neither  the  Edison  Qjmpany  nor  any  of  the  engineers  with  whom  I  consulted  were 
able  to  state  definitely  what  the  conditions  had  been  or  were  likely  to  be.  The  New 
York  and  Brooklyn  Edison  Companies  submitted  certain  calculations  to  support  the 
rates  charged,  but  they  were  so  vague  and  indefinite  that  they  were  most  unsatisfactory. 
The  rates  have  been  fixed  more  or  less  arbitrarily  without  a  knowledge  of  the  exact 
facts  and  of  the  various  elements  which  determine  the  cost.  To  secure  the  information 
desirable  it  would  be  advisable  to  place  recording  instruments  on  every  breakdown  con- 
nection and  to  take  records  for  nearly  a  year,  or  at  least  through  the  coming  summer 
and  the  following  winter,  thereby  obtaining  the  facts  as  to  the  extremes  which  a  supply 
company  must  provide  for.  Although  this  will  involve  considerable  expense,  the  Edison 
Company  has  agreed  to  provide  the  apparatus  and  to  take  readings  under^the  super- 
vision and  direction,  if  necessary,  of  the  Commission.  As  a  satisfactory  decision  of  the 
rate  question  cannot  be  made  until  these  records  are  taken,  I  recommend  that  the  work 
be  carried  out  and  that  the  Electrical  Engineer  of  the  Commission  be  instructed  to 
supervise  it. 

The  method  of  charging  for  breakdown  service  has  also  been  considered.  Many  con- 
sumers have  expressed  their  preference  for  a  plan  whereby  a  certain  amount  would  be 
paid  for  each  kilowatt  hour  of  current  used  and  another  amount  for  each  kilowatt  of 
maximum  demand,  the  latter  as  a  "readiness-to-serve"  charge  to  cover  the  cost  of  in- 
stalling a  connection,  of  providing  sufficient  plant  and  equipment  to  meet  the  demand 
and  of  being  ready  to  supply  current  the  instant  the  consumer  wishes  it.  Here,  again, 
sufficient  data  were  not  available  to  determine  whether  such  an  arrangement  would  be 
more  satisfactory  than  the  minimum  guarantee  plan  and  what  the  relation  should  be  be- 
tween the  "readiness-to-serve"  charge  and  the  current  rate.  Consequently,  I  do  not 
recommend  that  a  change  be  made  at  present  in  the  method  of  charge  now  in  vogue 
but  that  a  decision  be  postponed  until  accurate  records  have  been  obtained. 

Method  of  Charge. 
The  general  opinion  of  the  consumers,  present  and  prospective,  who  appeared  at 
the  conferences,  was  that  if  the  Edison  Company  would  recede  from  its  original  de- 
mand that  the  guarantee  should  be  based  on  installation  and  would  accept  maximum 
demand  as  the  base,  so  that  each  consumer  might  determine  for  himself  the  amount  of 
service  he  needed  irrespective  of  installation,  and  if  the  Edison  Company  would  agree  to 
take  service  records  under  the  supervision  of  the  Commission,  they  would  be  satisfied 
to  have  a  final  determination  of  the  question  of  rates  and  methods  of  charging  go  over 
until  the  necessary  information  has  been  obtained.  This  suggestion  I  laid  before  the 
Edison  Company  and  urged  that  it  be  acceded  to.  As  a  result,  the  company  submitted 
a  new  proposition  (appended  hereto)  leaving  the  guarantee  practically  as  originally 
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suggested,  bttt  basing  it  upon  maximum  demand  and  allowing  the  consumer  to  state 
his  maximum  demand.  This  will  mean  a  large  reduction  in  the  guarantee  to  be  given, 
for  if  the  amount  of  use  at  any  one  moment  or  at  the  moment  when  the  consuwer 
wishes  to  take  advantage  of  the  breakdown  service  does  not  exceed  30  per  cent  of  Ac 
total  installation,  the  guarantee  under  the  new  proposition  will  be  only  30  per  cent  of 
the  guarantee  under  the  original  offer  of  the  company. 

Take  a  case  which  is  illustrative,  although  somewhat  unusual,  of  a  consumer  who 
appeared  before  me :  His  total  installation  has  a  capacity  of  70  kilowatts.  He  never  has 
used,  he  stated,  a't  any  one  time  more  than  14  or  15  kilowatts.  Under  the  original  pro- 
posal of  the  New  York  Edison  Company,  he  would  have  been  obliged  to  give  a  guar- 
antee of  $2,100  per  year.  Under  the  revised  plan  he  will  guarantee  only  a  consumption 
of  $420  or  $450 — a  difference  of  over  $1,650  per  annum. 

On  the  other  hand,  the  Edison  Company  will  be  protected  by  a  switch  spedally  dc- 
signed,  which  will  prevent  the  consumer  from  using  a  greater  amount  of  current  than 
he  has  agreed  to  pay  for,  and  yet  the  company  will  not  be  required  to  provide  greater 
facilities  than  the  consumers  have  demanded  and  for  which  they  will  pay. 

To  summarize  the  results  so  far  obtained,  they  are : 
(r)     The  New  York  Edison  Company  will  furnish  breakdown  service  to  any  owner 

of  a  private  plant  who  applies  for  it. 
(j)     The  use  of  current  need  not  be  restricted  to  certain  hours  or  certain  purposes; 
it  may  be  taken  at  any  time  and  for  any  purpose,  thereby  obtaining  not  only 

•      pure  breakdown  service  but  auxiliary  sei-vice  as  well. 

(3)  The  consumer  may  specify  the  maximum  amount  of  current  to  be  taken  at  any 

one  moment,  regardless  of  his  installation. 

(4)  The  guarantee  zvill  be  computed  not  upon  installation  but  upon  maximum  de- 

mand. 

(5)  The  company  will  place  recording  devices  upon  every  breakdown  connection  and 

take  the  records  under  the  supervision  of  the  Commission  for  the  purpose  of 
determining  a  fair  charge  for  service. 

These  beneficial  results  illustrate  what  may  be  accomplished  under  an  eflfectivc 
system  of  public  regulation  and  control. 

Respectfully  submitted, 
(Signed)  MILO  R,  MALTBIE, 

Commissioner. 

Memorandum  re  Breakdown  Service  Submitted  by  the  New  York  Edison  Company 

March,  1908. 

It  is  understood  that  breakdown  connections  shall  be  furnished  to  any  applicant 
operating  a  private  plant  on  the  following  basis: 

(a)  A  service  charge  of  $30.00  including  the  supply  of  electric  current  at  the 
best  rate  of  the  class  will  be  made  for  each  kilowatt  of  maximum  demand  for  which 
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the  customer  may  make  written  request  to  the  Company  and  which  maximum  demand 
is  to  be  the  basis  of  a  year's  contract. 

(b)  The  maximum  demand  for  which  the  customer  contracts  will  be  controlled 
by  a  special  "limit  service"  switch,  which  will  be  adjusted  so  as  to  allow  the  custocner 
to  use  up  to  the  capacity  for  which  he  specifically  contracts. 

(c)  It  is  understood  that  the  load  for  which  a  customer  contracts  will  be  ap- 
proximately a  "balanced  load",  that  is  the  load  will  be  taken  in  approximately  equal 
quantities  from  each  side  of  the  three-wire  system. 

(d)  For  each  installation  of  a  breakdown  or  reserve  service  of  a  capacity  less 
than  ten  kilowatts  of  maximum  demand,  there  will  be  a  charge  made  of  $75.00  for 
introducing  the  special  "limit  switch"  and  other  protecting  devices. 

(e)  In  all  ^instances  the  customer  is  to  provide  incandescent  lamps  for  the 
original  installation  and  renewals  and  carbons  and  trimming  and  for  the  maintenance 
of  any  arc  lamps.  The  Company  assumes  no  responsibility  for  the  installation.  It  is 
understood  that  an  allowance  is  made  offsetting  the  supply  of  incandescent  and  arc 
lamps  under  each  of  the  wholesale  forms  of  contract;  where  service  is  taken 
under  the  retain  contract,  a  special  reduction  of  one  cent  per  kilowatt  hour  will  be 
made  in  view  of  the  customer  relieving  the  Company  of  the  supply  and  care  of  incan- 
descent lamps  or  arc  lamps. 

(f)  The  above  does  not  refer  to  any  installation  or  part  of  an  installation  per- 
manently segregated  from  the  private  plant  and  connecting  directly  and  permanently 
with  the  service  of  the  Company.  Such  installation  may  be  supplied  under  direct 
contract  at  the  best  rates  obtainable  by  any  other  consumer  under  like  conditions, 
using  an  equal  amount  of  current. 

N.  B. — This  rate  is  made  experimentally  with  the  privilege  of  withdrawing  the 
rate  if  after  one  year  it  is  found  to  be  unsatisfactory. 

(28)  0-368 

Commissioner  Eustis  moved  the  adoption  of  the  following  resolution,  which  was 
duly  seconded : 

Resolved,  That  notice  of  the  hearing  before  the  Commission  on  the  question  of 
the  adequacy  of  the  service  of  the  Union  Railway  Company  on  its  line  on  the  Fort 
Schuyler  Road,  from  Westchester  Village  to  the  Eastern  Boulevard,  and  on  the 
question  as  to  whether  said  Company  should  be  directed  to  double  track  said  line  on 
said  road,  and  on  the  question  as  to  whether  said  company  should  be  directed  to  run 
cars  of  the  Westchester  Avenue  line  or  the  Trcmont  Avenue  line  through  Fort 
Schuyler  Road  to  the  Eastern  Boulevard  without  change  at  Westchester  Village,  and 
on  the  question  as  to  whether  said  Company  should  be  directed  to  extend  the  tracks 
of  said  line  along  the  Eastern  Boulevard  from  the  present  terminus  of  said  line  on 
Fort  Schuyler  Road  to  Pelham  Bay  Park,  be  given  to  Frederick  W.  Whitridge,  as 
Receiver  of  said  Union  Railway  Company;  that  said  notice  contain  a  specification  of 
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the  objects  of  the  hearing  and  that  it  be  given  at  least  three  (3)  days  prior  to  the 
hearing  and  so  that  the  Receiver  may  attend  and  examine  and  cross-examine  any  and 
all  witnesses  and  present  to  the  Commission  such  information  and  testimony  as  he 
may  desire. 

Ayes — ^Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday.  April  14,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Commissioner  William  McCarroll,  Acting  Chairman;  Commissioners 
Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(0 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  April  7,  igo8,  as 
printed  in  the  City  Record  for  April  11,  1908,  and  of  the  proceedings  for  April  10, 
1908,  as  printed  in  the  City  Record  for  April  14,  1908,  was  approved. 

(2)  O-agi 

The  Secretary  presented  a  second  resolution,  adopted  by  the  Board  of  Aldermen 
on  April  7,  1908,  and  transmitted  to  the  Commission,  with  regard  to  an  additional 
stairway  at  the  uptown  subway  station  at  145th  Street  and  Broadway,  which  was 
ordered  acknowledged  and  filed. 

(3)  C-1846 

The  Secretary  presented  the  following  resolution,  adopted  by  the  Board  of  Alder- 
men on  April  7,  1908,  and  transmitted  to  the  Commission,  which  was  referred  to  Com- 
missioner Bassett: 

Resolved,  That  the  Public  Service  Commission  for  the  First  District  be  and  here- 
by is  requested  to  investigate  the  conditions  under  which  the  cars  of  the  Metropoli- 
tan avenue  division  of  the  Brooklyn  Rapid  Transit  Railroad  Company  are  operated, 
with  the  further  request  that  the  said  company  be  compelled  to  operate  cars  at  shorter 
intervals  than  now  employed. 

(4)  2532,   2063 
The  Secretary  presented  the   following  notices   of  deposit   from   H.   L.    Smith, 

Assistant  Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  filed : 

Dear  Sir — I  beg  to  advise  you  that  on  April  ist,  1908,  the  sum  of  Five  Thousand 
Dollars  ($5,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — For  Public 

(27) 
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vScrvice  Commission  for  the  First  District,  New  York,  Expenses  of.  Authorized 
December  20th,  1907,  pursuant  to  the  provisions  of  Section  10  Chapter  4  Laws  of  1891 
as  amended  by  Section  14  Chapter  429  Laws  of  1907. 

Dear  Sir — I  beg  to  advise  you  that  on  April  i,  1908,  the  sum  of  Eighty-one 
Thousand  Six  Hundred  and  Fifty-one  and  00/100  Dollars,  ($81,651.00)  was  deposited 
to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines,  Borough  of 
Manhattan,  (Sub-Title  No.  i).  Authorized  April  19,  1907,  pursuant  to  the  provisions 
of  Section  ^p  Chapter  4  Laws  of  1891  as  amende;^!. 

Principal   $80,000. co 

Premium 1,651 .00 


Dear  Sir—I  beg  to  advise  you  that  on  April  7,  1908,  the  sum  of  Four  Hundred 
dnd^  Fifty-eight  Thousand  Two  Hundred  and  Sixty-six  and  22/100  Dollars,  ($458.- 
266.22)  was  deposited  to  the  credit  of  Rapid  Transit  Construction  Fund — Manhattan- 
Bronx.  Authorized  March  31,  1905,  pursuant  to  the  provisions  of  Chapter  4  Laws  of 
1891  as  amended  by  Chapter  7  Laws  of  1900  and  Sections  45,  169  and  170  of  the 
Greater  New  York  Charter  as  amended. 

Principal   $449,000.00 

Premium   $9,266.22 


Dear  Sir — I  beg  to  advise  you  that  on  April  7,  1907,  the  sum  of  Seventy-three 
Thousand  and  Fourteen  and  31/100  Dollars,  ($73,014.31)  was  deposited  to  the  credit 
of  Rapid  Transit  Construction  Fund — Manhattan-Bronx.  Authorized  March  31,  1905, 
pursuant  to  the  provisions  of  Chapter  4  Laws  of  1891  as  amended  by  Chapter  7  Laws 
of  1900  and  Sections  45,  169  and  170  of  the  Greater  New  York  Charter  as  amended. 

Principal ' $70,000.00 

Premium 3,014.31 


Dear  Sir — I  beg  to  advise  you  that  on  April  i,  1908,  the  sum  of  Fifty-six 
Thousand  One  Hundred  and  Thirty-five  and  06/100  Dollars,  ($56,135.06)  was  de- 
posited to  the  credit  of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines, 
Borough  of  Manhattan,  (Sub-Title  No.  2).  Authorized  May  24,  1907,  pursuant  to  the 
provisions  of  Section  37  Chapter  4  Laws  of  1891  as  amended. 

Principal    $55,000.00 

Premium   1,135.06 
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(5)  0-413 
Commissioner  Bassett  presented  the  following  complaint  order: 

Complaint  Order  (No.  413). 

Brooklyn  League,  by  John  B.   Creighton, 
Secretary,  Complainant, 

against 

Brooklyn   Union   Elevated  Railroad   Com- 
pany, Defendant. 

Order  No.  413,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  passageway 
and  transfer  from  Fulton  Street  elevated  to  Fifth  Avenue  elevated  at  Flatbush  Ave- 
nue, was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(6)  0-414 
Commissioner  Eustis  presented  the  following  extension  order: 

Extension  Order  (No.  414). 

Republican  District  Committee,  by  David 
G.   McConnell,   Chairman,    Complainant, 

against 

Interborough  Rapid  Transit  Company,  De- 
fendant. 

Order  No.  414,  extending  the  time  within  which  the  defendant  may  answer  Com- 
plaint Order  No.  386,  as  to  escalators  at  155th  Street  elevated  railroad  station,  to  and 
including  April  21,  1908,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the 
Commission. 

(7)  1038 
The    Secretary    presented    a    communication    from    the    West    Side    Taxpayers' 

Association,  requesting  the  establishment  of  a  station  on  the  Lenox  Avenue  subway 
line,  between  96th  and  iioth  Streets,  which  was  referred  to  Commissioner  Eustis. 

(8)  2139 
The  Secretary  presented  a  communication  from  the  28th  Ward  (Broc^klyn)  Board 

of   Trade,   transmitting    resolutions    requesting    favorable    action    on    the    Broadway- 
Lafayette  Avenue  subway  route,  which  was  ordered  filed. 

(9)  2139 

The  Secretary  presented  a  communication  from  the  Allied  Boards  of  Trade  and 
Taxpayers'  Association,  transmitting  a  resolution  requesting  the  Commission  imme- 
diately to  advance  the  Broadway-Lafayette  Avenue  subway  route,  and  to  pass  it  on  to 
the  Board  of  Estimate  and  Apportionment  for  action  thereon,  which  was  referred  to 
Commissioner  Bassett. 
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(10)  2530 
On   motion,    duly    seconded,    it    was 

Resolved,   That  the  following  appointments  be  made  from  the  Civil  Service  lists: 

Name  Position  Salary  ToTakcEffeci 

George  P.  Watlcins Statistician     $150  per  month  April  14,  1908 

George  H.  Throop Electrical    Engineer 200  per  month  April   15.  190^ 

Randolph  H.  Nexsen Electrical    Engineer 166. 66f^  per  month     April      i,  1908 

Clifton  W.  Wilder Electrical    Engineer 200  per  month               April     x,  19 j8 

Charles  Vollbracht Gas      Meter      Tester,       Second 

Grade    (Temporary) 3  per  diem                 April   14,  19  >8 

Henry  B.  Hasselberg,  Jr....     Junior      Bridge      Draughtsman, 

(Temporary)     50  per  month               April  13,  1908 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(11)  2879 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,  recommending 

that  Thaddeus  A.  Judson,  Cement  Tester,  be  granted  one  month's  leave  of  absence, 
without  pay,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  leave  of  absence  for  one  month,  without  pay,  to  begin  April  30, 
1908,  be  granted  to  Thaddeus  A.  Judson,  Cement  Tester. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays— None. 

Carried. 

(12)  2880 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  resignation  of  A.  M.  Gilbert,  Transit  Inspector,  be  accepted,  to 
take  effect  as  of  April  9,  1908. 

Ayes — Commissioners   McCarroll,   Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

(13)  2092 
The  Secretary  presented   the   following  requisition  of  The  Degnon  Contracting 

Company,  together  with  the  certiricate  of  the  Chief  Engineer  approving  same,  and 
voucher  No.  000965,  as  approved  by  the  Committee  on  Audit : 

The  Degnon  Contracting  Co., 
Office  of  the  Contractor,  60  Wall  Street. 

New  York,  April  4,  1908. 
Requisition  No.  9 — For  work  done  and  materials  furnished  under  contract  dated 
April  27th,  1907,  for  the  construction  of  Section  No.  9-0-2  of  the  Brooklyn  Loop  Lines 
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of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  31st  day  of  March,  igo8, 
as  follows: 

For  Month  ToUl 

Total  to  date  relative  to  the  contract  value  of  tbe  whole  work $io3>4oo.4o  $695,951.75 

Amount  previously  estimated   592,551 .35 

Amount  of  present  estimate $103,400.40  $103,400.40 

Deduct  10%    10,340.04  10,340.04 


Requisition    for    amount    due    for    work    done    and    materials    furnished 

during  the  month    $93.060 .  36  $93,060 .  36 

DEGNOX  CONTRACTING  COMPANY, 
(Signed)  H.  C.  Sanford,  Chief  Engineer. 

Certificate  No.  .  .—I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  April  27th,  1907,  for  the  construction  of  Section  9-0-2  of  the 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  for 
which  requisition  No.  Nine  of  date  April  4,  1908  is  made  by  The  Degnon  Contracting 
Company,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  Ninety-three  Thousand  and  Sixty  Dollars  and  Thirty- 
six  Cents,  that  such  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work  and  ma- 
terials 

(Signed)  HENRY  B.  SEAMAN. 

(Thief  Engineer  of  the  Public  Service  Commission. 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 

Whereas,  The  Contractor,  the  Degnon  Contacting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  9,  and  dated  April  4,  1908,  for  work  done  and  ma- 
terials furnished  under  contract  dated  April  27th,  1907.  for  the  construction  of  Section 
No.  9-0-2  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of 
New  York,  to  31st  day  of  March,  1908,  amounting  to  ($93,060:36)  ninety-three  thousand 
and  sixty  dollars  and  thirty-six  cents,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials. 

Resolved,  That  this  Commission  herebv  approves  the  said  requisition,  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


April  14,  1908.1  838 

(14)  1265 
The  Secretary  presented  the  following  voucher,  supplementary  to  voucher  No.  782, 

in  accordance  with  a  letter  from  George  L.  Sterling,  Acting  Corporation  Counsel, 
wliich  had  been  duly  approved  by  Commissioner  Bassett,  as  Committee  on  Audit  for 
the  month  of  April,  whereupon,  on  motion  duly  seconded,  it  was 

Resolved,  That  the  voucher  as  shown  below  be  approved  by  this  Commission  and 
forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment. 

\'oucher  No.  In  Favor  of  Services  or  Material  Amount 

964         William  B.  Dcnison,  Josephine  B.  Kroger, 

Evelyn  C.  Gagnebin Easements  to  Lot  i.  Block  3268, 

and  Lot  i.  Block  3269,  Bor- 
ough of  the  Bronx  (supple- 
mentary payment)    $485  •  86 

Ayes — Commissioners  McCarroll,  Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

(15)  .t?6.? 
The  Secretary  presented  a  resolution  of  the  Board  of  Estimate  and  Apportionment, 

adopted  March  27,  1908,  and  transmitted  to  the  Commission,  changing  the  grade  of 
First  Street  between  Middleburg  Avenue  and  Anderson  Avenue;  Second  Street  be- 
tween Riker  Avenue  and  the  summit  northerly  from  Anderson  Avenue,  and  Third 
Street  between  Anderson  Avenue  and  Riker  Avenue,  Borough  of  Queens.  The  reso- 
lution was  referred  to  the  Chief  Engineer. 

(16)  3050 
The  Secretary  presented  a  communication  from  Vincent  S.  Cooke,  Rapid  Transit 

Editor  of  the  New  York  World,  submitting  a  drawing  of  a  tentative  plan  for  future 
subway  construction,  which,  it  was  stated,  had  been  passed  upon  by  representatives  of 
ninety-five  per  cent,  of  the  civic  organizations  of  the  City.  The  papers  were  referred 
to  the  Committee  of  the  Whole. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  Apml  17,  igcS, 
Tribune  Building,  154  Nassau  Street, 
Borough  of  Manhattan,  City  of  New  York. 


Present— Commissioner  William  McCarroll,  Acting  Chairman,  Commissioners 
Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(1)  2532 
The  Secretary  presented  the  following  notice  of  issue  of  bonds  from  H.  L.  Smith, 

Assistant  Deputy  Comptroller,  Department  of  Finanoe,  which  was  ordered  filed: 

Dear  Sir — At  a  meeting  of  the  Board  of  Estimate  and  Apportionment,  held 
April  3rd,  1908,  the  Comptroller  was  authorized  to  issue  Special  Revenue  Bonds,  to 
the  amount  of  $300,000.00,  which  was  approved  by  the  Mayor. 

I  beg  to  advise  you  that  in  accordance  with  the  above  authorization,  an  account 
has  been  established  upon  our  records  from  which  all  vouchers  properly  chargeable 
against  this  authorization  should  be  drawn,  entitled  Revenue  Bond  Fund — For  Pub- 
lic Service  Commission  for  the  First  District,  New  York,  Expenses  of. 

(2)  2092,  2093 
The  Secretary  presented  the  following  communication  from  H.  A.  Metz,  Comp- 
troller, which  was  referred  to  the  Chief  Engineer: 

City  of  New  York — Department  of  Finance,        7 
New  York,  April   10,  1908.  ) 

Hon.  William  R.  Willcox,  Pubiic  Service  Commission,  Tribune  Building,  New  York 

City: 

Dear  Sir — I  beg  to  notify  you  that  the  buildings  standing  on  158-162  Elizabeth 
Street,  188  Mulberry  Street  and  7-9  and  11  Marion  Street,  all  in  the  Borough  of 
Manhattan,  on  property  condemned  for  purposes  of  the  Public  Service  Commission, 
have  been  properly  demolished  and  the  plot  cleared  according  to  the  requirements 
of  the  various  Departments. 

As  there  are  no  further  rents  to  collect,  the  property  is  out  of  the  jurisdiction 
of  the  Bureau  of  City  Revenue  of  this  Department.  Please  take  charge  of  the  vacant 
lots.  Yours  truly, 

(Signed)  H.  A.  METZ,  Comptroller. 

[Form  2024]  [i  M  (B)] 


April  17,  1908.]  840 

(3)  2622 

The  Secretary  presented  the  following  communication  from  the  Comptroller 
of  the  City  of  New  York,  requesting  information  as  to  the  rental  payable  by  the 
Interborough  Rapid  Transit  Company,  and  from  Henry  B.  Seaman,  Chief  Engineer, 
giving  such  information: 

City  of   New  York— Department  of  Finance,  | 

Comptroller's  Office,  > 

April  3,  T908.     J 

Hon.  W.  R.  WiLLCOX,  Chairman,  The  Public  Service  Commission  for  the  First 
District,  New  York,  154  Nassau  Street,  New  York  City: 

Dear  Sir— In  order  to  determine  the  amount  of  rental  accruing  April  i.  1908,  and 
payable  by  the  Interborough  Rapid  Transit  Company  under  provisions  of  the  contract 
made  with  John  B.  McDonald,  February  21,  1900  (by  the  City  of  New  York  acting 
by  the  former  Board  of  Rapid  Transit  Railroad  Commissioners  for  the  City  of  New 
York),  and  agreements  supplemental  thereto,  I  have  to  request  that  you  furnish  this 
Department  with  a  statement  containing  the  necessary  information,  classified  and 
arranged  as  in  statements  heretofore  prepared  by  the  Engineers  of  your  Commission, 
for  the  first  quarter  of  the  year  1908. 

I  have  also  to  request  of  yo|i  a  statement  of  the  rental  due  the  City  under  the 
terms  of  the  contract  for  the  construction  of  the  Brooklyn-Manhattan  section  of  the 
Rapid  Transit  Railroad,  classified  and  arranged  as  in  statements  for  that  section  as 
heretofore  prepared  by  the  Engineers  of  your  Commission,  also,  for  the  first  quarter 
of  the  year  1908. 

In  order  to  facilitate  the  furnishing  of  this  information,  I  beg  to  inclose  state- 
ments for  both  of  the  sections  mentioned  above,  showing  the  bonds  authorized  to  be 
issued,  bonds  issued,  the  premium  realized  thereon,  and  the  disbursements  made  to 
March  31,  1908,  inclvfsive,  on  account  of  th«  original  contract  price,  extras,  ducts, 
real  estate,  terminals  and  interest  paid  on  bonds  issued,  etc.  j 

I  also  inclose  a  copy  of  a  letter  to  the  Auditor  of  the  Interborough  Rapid  Transit 

Company,  stating  the  amount  of  bonds  issued  that  were  allotted  to  the  construction 

of  the  Rapid  Transit  Railroad  during  the  quarter  ending  March  31,  1908. 

Thanking  you  in  advance,  I  am, 

Yours  truly, 

(Signed)        H.' A.  METZ,  Comptroller. 

The  statements  mentioned  in  the  above  letter  were  as  follows: 
Rapid  Transit  Construction  Fund,  Brooklyn  and  Manhattan  Division— Statement  of 
Gross  Disbursements  and  Bonds  Authorized  and  Issued  to  March  31st,  1908, 
Inclusive. 


Bonds 
Authorized.         Bonds  Issued.       Premium.  Proceeds.        Disbursements. 


Work  and  Material,  Con- 
tract      $2,000,000.00!                                                                                       I 

Terminals  and   Real    Es-  I                                     <i.                      ->           « 

tate     1,000,000.00  >    $3,315,500.00        $35,349-12     $3,350,849.12  j 

Additional  Tracks   1,620,000.00  J  1 
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Bonds 
Authorized. 


Bonds  Issued.       Premium. 


Proceeds.        Disbursements. 


Work  and  Material,  Con- 
tract     

Real  Estate,  Contract . . . 

Extra   Work    

Real     Estate,     Including 

Easements^    etc 

Interest    Paid   on    Bonds 

Issued    


$1,803,529.67 

1,689.65 

1,281,611.4s 

29,269.56 

219,006.70 

$4,620,000.00  $3,315,500.00        $35>349>i2     $3i350.849-i2  $3.335. I07.03 

Note — The  amount  of  Interest  paid  on  Bonds  issued  as  shown  above  will  be  subject  to  a  de- 
duction of  the  amount  of  Interest  Rental  paid  to  the  City  by  the  I.  R.  T.  Co.  on  bonds  issued 
for  the  construction  of  that  portion  of  the  Brooklyn-Manhattan  Division  of  the  Subway  now  in 
operation,   viz. — $47,503 .  58. 

Rapid  Transit  Construction  Fund,  Manhattan  and  The  Bronx  Division — Statement  of 
Gross  Disbursements  and  Bonds  Authorized  and  Issued  to  March  31st,  1908, 
Inclusive. 


Bonds 
Authorized. 


Bonds  Issued.       Premium. 


Proceeds, 


Disburse- 
ments to 
March  31st, 
1908. 


Work  and  Material,  Con- 
tract      $35,000,000.00 

A  Extra  Work  and  Ducts, 

etc 5,965iOOO .  00 

Van  Cortlandt  Park  Ex- 
tension to  the  Rapid 
Transit    Railroad 675,000.00 

Real  Estate,  Including 
Easements    2,006,000 .  00 


Real  Estate,   In  Fee. 


Terminals    

Bonds  Issued  to  Pay  In- 
terest   ; 


500,000.00 
1,750,000.00 
3.695.166.28 


$34,483,000.00 
4,810,095.01 

732,443.50 
1^51363,500-00  $1,882,171.04  $47,245,671.04-        1,535,100.17 

294,194.34 
1.750,000.00 
3,695. 166.  a8 


$49,591,166.28     $45,363,500.00  $1,882,171.04  $47,245,671.04     $47,299,999.30 

Miscellaneous   Receipts  to   March    31,    1908 57,i75 .42 

$47,302,846.46 

A  Included  in  this  amount  is  the  sum  of  $75,000.00  for  the  construction  of  the  Van  Cortlandt 
Park  Extension  of  the  Rapid  Transit  Railroad,  the  estimated  cost  of  which  is  taken  at  $750,000.00 
and  also  $15,000.00  for  certain  changes  in  the  R.  T.  R.  R.  Station  at  149th  Street,  $850,000.00 
for  certain  changes  in  trackage  at  96th  Street  and  $600,000.00  for  expenses  incurred  as  extra  work 
for  the  construction  of  outlet  chambers  and  fan  houses. 

Note — This  Statement  does  not  include  Interest  paid  on  Bonds  issued,  except  that  amount  which 
has  been  charged   direct  to  this   fund. 

April   15,  1908. 

Rental  Payable  by  Interborough  Company. 
Travis  H.  Whitney,  Esq.^  Secretary,  Public  Service  Commission: 

Dear  Sir— Complying  with  request  of  the  Comptroller  of  April  3,  which  was  referred 
to  me,  I  send  you  herewith  three  blueprints  each  of  our  drawings  Nos.  1604-W  and 
16Q4-X,  being  statements,  in  the  usual  form,  of  the  rental  payable  tly  the  Interborough 
Company  to  March  31,  1908,  inclusive. 

This  is  transmitted  to  you  with  proviso  similar  that  contained  in  your  letter  of 
December  2,  1907,  to  the  Comptroller. 

Very  truly  yours, 
(Signed)        HENRY  B.  SEAMAN,  Chief  Engineer. 


/ 
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The  statements  mentioned  in  the  above  letter  were  as  follows: 

CONTRACr 

Statement  Showing  How  the  Amounts  Paid  by  the  City  to  and  Including  March  31st, 

Portion  of  Road 


Section. 


Total  Feet 

Single  Track 

in  Each  Section, 

as  per  Original 

Contract 

Drawing. 


Location. 


No.  Feet 
Single  Track    Percentafc 
of  Original      of  Sectkn 
Trackage         Opened. 
Opened. 


Section  I. 
Section  II. 

Section  III. 

Section  IV. 


Section  IV. 


101,000 
89,400 

45.800 

SS.600 


391,800 


I 


Part  in  Operation  January   i,   1908. 

City  Hall  to  59th  st : 

S9tn  St.  to  i^7th  St.  and  Broadway 

96th    St.    and    Broadway    to    i3Stn    st.    and 

Lenox  ave 

X37th  St.  and  Broadway  to  Fort  George 

135th   St.    and    Lenox   ave.    to    3d    ave.    and 

149th    st 

3d  ave.  and  149th  st.  to  Bronx  Park 

,  Fort  George  to  230th  St.,  west  side 

Totals    


Part  Not  in  Operation. 
230th  St.  to  Bailey  ave.;  part  omitted  due  to 
change  of  line;  230th  st.  to  242d  st.  and 
Broadway  


XOIfOOO 

89,400 
45.800 
50,600 


5,000 


100% 
1 00% 

100% 

91.01% 


8.99% 


Grand    totals. . 


291,800 


Per  cent,  of  grand  total. 
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No.    I. 

1908,  for  Construction  of  the  Rapid  Transit  Railroad  are  Divided  with  Reference  to 
then  in  Operation. 


Orig^inal 
Contract. 


Apportionment  of  Amounts  Received  fronj  City. 


Ducts. 


Other  Extras.       Terminals. 


Real  Estate 
Acquired 
in  Fee. 


Total. 


Remarks. 


$15,000,000  $639,306  00' 

z  1,000,000 

723.972  58, 


6,000,000 
a.730»3oo 


$750,000    $26,309  04 


$2,737,427  80     550,000    $37,791,259  21 

300,000     64,243  79 , 

52,608  00     $656,780  63      136,5 »S     203.641  51     3.779.84s  M 


$34,730,300   $1,415,886  58   $3,394,208  43   $1,736,515    $294,194  34   $41,571,104  35   '97.62% 


269,700 


732,443  50       13.485 


1,015.628  50         •2.38% 


$35,000,000       $1,415,886  58       $4,126,651   93       $1,750,000        $294,194  34       $42,586,732  8s      100% 


Rapid  Transit  Construction  Fund,  Manhattan  and  Bronx  Division — Statement  of  Bonds 
Issued,  Interest  Rates  and  Disbursements  as  Furnished  by  the  Department  of 
Finance. 


Bonds  Interest 

Issued.  Rate. 


Annual 
Interest. 


Disbursements. 


Per  Cent. 


$1,500,000  3% 

1,165,000  3y4% 

41,885,000  3}^% 

768,500  4% 

45,000  AVi'^o 


$45»363,50O 


$45,000  00     Contract    $34,483,000  00  72 .  903% 

37,862  50     Van     Cortlandt     Park 

extension    $732,443  5© 

1.465,975  00     Other  extras  and  ducts  4,810,095  01 

5.542,53851  11.718% 

30,740  00     Terminals    1,750,000  00  3.700% 

2,025  00     Interest  on  bonds 3,695,166  28  7.812% 

Easements,  etc.,  in  real  estate i, 535, 100   17  3.245% 

Real  estate  acquired  in  fee 294,194  34  0.622% 

$47,299,999  30  100.000% 


$1,581,602  50 


Annual    Interest    Chargeable    To    Interborough    Rapid    Transit    Co. 

(100-3.245)   96755%  of  $1,581,602.50  = $1,530,279.50 

Quarterly  Interest  Payable  By  Interborough  Rapid  Transit  Co.  %  of 

97.62%  of  $1,530,279.50= 373,464.71 

Interest  Due  To  December  31st,  1907 4,409,860.50 


Total   $4783,325.21 
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Rapid  Transit  Construction  Fund,  Brooklyn  and  Manhattan  Division — Statement  of 
Bonds  Issued  and  Interest  Rates  as  Furnished  by  the  Department  of  Finance. 


Bonds  Issued.                      Interest  Rate. 

Annual  Interest. 

$1,000                                  3> 
1.815,000                                  3^ 
849.500                                 4 
650,000                                 4^/ 

4% 

% 
4% 

*$32.So 
63.525 
33,980 
29,250 

$3,315,500 

$126,787.50 

Average  Interest  Rate  =  3.82408% 

Cost. 

Annual 
Interest. 

Period  for 

Which  Interest 

Is  Charged. 

Interest 
for  Quarter 

Ending 

March  3i8t, 

1908. 

Part  in  Operation  Jan.   1st,  1008.        $525,529.26 

Part  Opened  Jan.  9th,  1908 835,881 .06 

Balance  of  Bonds  Issued 1,954,089.68 

$20,096.65 
31,964.80 
74,726.05 

3  Months 
2  Months  22  Days 

$5,024.16 
7,280.87 

Totals $3.3»5,5oo 

$126,787.50 

$12,305.03 

Interest  for  quarter  ending  March  31st,  191 
Interest  for  period  ending  December  31st, 

1 

d8  for  part  op 
1907  for  part 

ened 

opened 

$12,305.03 
$47,503.58 

Total   

$59,808.61 

■  ■  ■       ■■  ■  1 

On  motion,  duly  seconded  and  carried,  the  Secretary  was  directed  to  transmit  to 
the  Comptroller  copies  of  the  above  statements,  giving  information  as  requested  by 
the  Comptroller,  with  the  usual  reservations. 

(4)  C-21 

The  Secretary  presented  the  following  communication,  which  was  ordered  filed : 

BOAIU)  OF  ESTIM-ATE  AND  APPORTIONMENT,   CiTY  OF  NeW   YoRK, 

«  Office  of  the  Secretary,  No.  277  Bro.\dway, 

April  13,  1908. 
Public  Service  Commission,  154  Nassau  Street,  City: 

Gentlemen — I  transmit  herewith  certified  copies  of  resolutions  adopted  by  the 
Board  of  Estimate  and  Apportionment  April  3,  1908,  approved  by  the  Mayor  April  8, 
1908,  revoking  the  following  seventeen  consents  granting  permission  to  connect  with 
the  main  line  of  the  New  York  Central  &  Hudson  River  Railroad  Company  on  loth 
and  nth  avenues  and  West  Street,  south  of  Spuyten  Duyvil,  which  consents  were 
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granted  at  various  times  by  the  Board  of  Aldermen  to  certain  individuals  and  to  the 
Railroad  Company: 

Anthony  Lawrence  &  Company, 

American  Express  Company, 

j:  M.  Mueller, 

A.  M.  Allerton,  Jr.  &  Company, 

New  York  Central  &  Hudson  River  Railroad  Company, 

Hudson  River  Railroad  Company, 

Booth  &  Edgar, 

Gansevoort  Freezing  &  Cold  Storage  Company, 

John  Glass, 

New  York  Central  &  Hudson  River  Railroad  Company, 

New  York  Central  &  Hudson  River  Railroad  Company, 

I.  M.  Helm, 

H.  M.  Kuhnast, 

John  Glass, 

John  Glass, 

Hudson  River  Railroad  Company, 

Hudson  River  Railroad  Company, 
— also  certified  copy  of  resolution  adopted  by  the  Board  of  Estimate  and  Apportion- 
ment April  3,  1908,  approved  by  the  Mayor  April  8.  1908,  revoking  Section  y^^.  Article  i, 
Chapter  4,   Part  11  of  the  Code  of  Ordinances  of  The  City  of  New  York,  approved 

November  8,  1906.  , 

Respectfully, 

(Signed)  JOSEPH   HA  AG,   Secretary. 

(5)  C-1106,  C-1686.  C-1784 

The  Secretary  presented  the  following  opinion  of  the  Counsel  to  the  Commission, 
which  was  ordered  filed: 

April    II,    1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — Referring  to  your  Secretary's  letter  of  March  26th  asking  whether  a  rail- 
road company  in  condemnation  proceedings  may  enter  into  possession  of  the  property 
or  easements  to  be  condemned  before  the  condemnation  proceedings  are  completed,  1 
beg  to  advise  you  that  Title  I  of  Chapter  23  of  the  Cpde  of  Civil  Procedure,  being  Sec- 
tions 3357  to  3384,  inclusive,  and  known  as  the  Condemnation  Law,  prescribes  the  pro- 
cedure to  be  followed  in  the  condemnation  of  real  property.  Section  3380  reads  as 
follows : 

"§3380.  Temporary  possession  pending  proceedings. — When  an  answer  to  the  peti- 
tion has  been  interposed  and  it  appears  to  the  satisfaction  of  the  Court  that  the  public 
interest  will  be  prejudiced  by  delay,  if  may  direct  that  the  plaintiff  be  permitted  to  enter 
immediately  upon  the  real  property  to  be  taken,  and  devote  it  temporarily  to  the  public 
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use  speciBed  in  the  petition,  upon  depositing  with  the  Court  the  suin  stated  in  the  an- 
swer as  the  value  of  the  property,  and  which  sum  shall  be  applied,  so  far  as  it  may  be 
necessary*  for  that  purpose,  to  the  payment  of  the  award  that  may  be  made  and  the 
costs  and  expenses  of  the  proceeding"  etc. 

Under  this  section,  if  an  answer  to  the  petition  has  been  interposed  and  the  Court 
approve,  the  railroad  may  lake  immediate  possession  upon  making  the  payment  speci- 
fied. If  an  answer  has  not  been  interposed  the  railroad  company  has  no  right  to  take 
possession  of  the  property  to  be  condemned  until  the  condemnation  proceedings  are 
finished.  The  most  recent  decision  on  this  point  was  made  in  April,  1908,  by  Mr. 
Justice  Dowling,  in  the  case  of  Manhattan  Railway  Company  vs.  Stuyvesant.  This  de- 
cision is  reported  in  the  New  York  Law  Journal  for  April  9,  1908.  Supreme  Court, 
Special  Term,  Part  I,  and  decides  that  as  no  answer  had  been  interposed  the  proceed- 
ing was  not  one  in  which  temporary  possession  could  be  awarded  to  the  petitioner. 

I  therefore  advise  you  that  in  the  case  cited  by  the  Secretary  in  his  letter,  namely, 
that  of  an  increase  of  stairway  accommodation  on  the  Houston  Street  Station  on  the 
Third  Avenue  Railroad,  the  railroad  company  could,  with  the  approval  of  the  Court, 
enter  upon  possession  of  the  easement  to  be  condemned  as  soon  as  the  answer  was  in- 
terposed. If  no  answer  was  interposed,  it  could  not  take  possession  until  the  condem- 
nation proceeding  was  completed. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

(6)  0-298 
The  Secretary  presented  a  communication  from  the  Chief  Engineer  as  to  th^  matter 

of  the  Brooklyn  Bridge,  which  was  ordered  filed. 

(7)  2094 
The  Secretary'  presented  the  following  opinion  of  the  Counsel  to  the  Commission : 

April   15,   1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — On  February  28,  1908,  the  Commission  entered  into  a  contract  with  William 
Gullery  to  purchase  certain  permanent  and  temporary  easements  in  his  property  Nos. 
187-189  Mulberry  Street  for  the  sum  of  $40,145.00.  Under  the  terms  of  the  contract 
title  is  to  be  closed  on  June  ist  next.  On  April  3,  1908,  the  Commission  entered 
into  another  contract  with  the  New  York  Dispensary  for  the  purchase  of  its  property 
Nos.  133,  135  and  137  Centre  Street  and  Nos.  112  and  114  White  Street  for  the  sum  of 
$126,000.00.     Under  this  contract  title  is  to  be  closed  on  June  8th  next. 

In  view  of  the  letter  of  the  Chief  Engineer  to  the  Chairman,  dated  March  2,  1908, 
a  copy  of  which  was  transmitted  to  me  in  which  he  urges  the  importance  of  obtaining 
the  real  estate  necessary  for  the  construction  of  the  Brooklyn  Loop  Lines  in  Man- 
hattan and  placing  the  same  at  the  disposal  of  the  contractors  at  the  earliest  possible 
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moment,  and  the  fact  that  there  is  likely  to  be  considerable  delay  in  obtaining  action 
by  the  Board  of  Estimate  and  Apporticnnif  nt  and  the  Comptroller,  it  seems  to  me  ad- 
visable that  without  delay  the  proper  request  be  made  to  the  Board  of  Estimate  and 
Apportionment  to  direct  the  Comptroller  to  issue  corporate  stock  of  the  city  to  the 
amount  of  $166,145.00,  the  amount  necessary  to  purchase  these  two  properties,  on  ac- 
count of  the  requisition  of  the  Commission  for  an  appropriation  of  $i,cxx>,ooo.oo  on 
October  16,  1907.  Accordingly  I  lia\e  drawn  and  transmit  herewith  a  form  of  resolu- 
tion embodying  such  a  request. 

As  I  ha.ve  advised  Commissioner  Eustis,  in  order  to  extinguish  certain  outstand- 
ing leases  of  the  property  Nos.  145,  147,  149  Centre  Street,  it  will  be  necessary  to  take 
title  under  the  pending  condemnation  proceeding.  1  have  not,  therefore,  referred  to 
that  property  in  the  resolution. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN, 

^  Counsel  to  the  Commission. 

The  Secretary  thereupon  presented  the  following  resolution,  and  it  was  moved 
and  duly  seconded  that  the  same  be  adopted: 

Whereas,  In  the  opinion  of  the  Public  Service  Commission  for  the  First  District 
it  is  necessary,  for  the  purpose  of  constructing  and  operating  a  part  of  the  Brooklyn 
Loop  Lines  of  the  Rapid  Transit  Railroad,  to  acquire  a  permanent  and  perpetual  under- 
ground right,  easement  and  right  of  way  and  also  a  temporary  right  or  easement 
in  certain  real  property  known  as  Nos.  187  and  189  Mulberry  Street,  in  the  City  of 
New  York,  Borough  of  Manhattan,  and  also  to  acquire  in  fee  simple  certain  other 
real  property  known  as  Nos.  133,  135  and  137  Centre  Street  and  Nos.  112  and  114 
White  Street,  in  the  City  of  New  York,  Borough  of  Manhattan;  and 

Whereas,  In  pursuance  of  a  resolution  of  the  Commission,  duly  adopted  on  the 
28th  day  of  February,  1908,  a  contract,  dated  February  28,  1908,  was  duly  entered  into 
by  the  Commission,  on  behalf  of  The  City  of  New  York,  with  one  William  Gullery, 
wherein  and  whereby  said  William  Gullery  agreed  to  sell  and  The  City  of  New  York 
agreed  to  purchase  for  the  sum  of  Forty  Thousand  One  Hundred  and  Forty-five 
Dollars  ($40,745)  said  permanent  and  perpetual  underground  right,  easement  and 
right  of  way,  and  also  said  temporary  right  or  easement  in  said  real  property  known 
as  Nos.  187  and  189  Mulberry  Street;  and 

Whereas,  In  pursuance  of  a  resolution  of  the  Commission,  duly  adopted  on  the 
3d  day  of  April,  1908,  a  contract,  dated  the  ist  day  of  April,  1908^  was  duly  entered 
into  by  the  Commission,  on  behalf  of  The  City  of  NeW  York,  with  the  New  York 
Dispensary,  wherein  and  whereby  said  New  York  Dispensary  agreed  to  sell  and 
The  City  of  New  York  agreed  to  purchase  for  the  sum  of  One  Hundred  and  Twenty- 
six  Thousand  Dollars  ($126,000)  said  real  property  known  as  Nos.  133,  135  and  I37 
Centre  Street  and  Nos.  112  and  114  White  Street;  and 
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Whereas,  On  the  i6th  day  of  October,  1907,  the  Commission  duly  made  its 
requisition  upon  the  Board  of  Estimate  and  Apportionment  for  an  appropriation  of 
One  Million  Dollars  ($1,000,000.00)  for  the  acquisition  of  real  estate  or  interests 
therein  necessary  for  the  construction  and  operation  of  said  Brooklyn  Loop  Lines: 
now  therefore  it  is 

Resolved,  That  the  Chairman  and  Secretary  of  the  Public  Service  Commission 
for  the  First  District  be  and  they  hereby  are  authorized  and  directed  to  request  the  Board 
of  Estimate  and  Apportionment  to  direct  the  Comptroller  to  issue  Corporate  Stock 
of  The  City  of  New  York  on  account  of  said  requisition  to  the  amount  of  One 
Hundred  and  Sixty-six  Thousand  One  Hundred  and  Fortj'-five  Dollars  ($166,145.00) 
to  provide  means  for  the  purchase  of  said  easements  in  the  said  real  property  known 
as  Nos.  187  and  189  Mulberry  Street  and  also  of  said  real  property  known  as  Nos. 
133,  135  and  137  Centre  Street  and  Nos.  112  and  114  White  Street,  in  the  City  of 
New  York,  Borough  of  Manhattan. 

Ayes — (Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.  * 

(8)  0-415 
The  Secretary  presented  the  following  order: 

Tariff  Order  (No.  415). 
Order  No.  415,  permitting  the  Long  Island  Railroad  Company  to  put  into  effect, 
upon  one  day's  notice  after  filing  with  this  Commission  and  publication  at  stations, 
Supplement  No.  i  to  Tariff  P.S.C. — i   N.  Y.  No.   15,  was  approved,  confirmed  and 
ordered  filed  in  the  office  of  the  Commission. 

(9)  •  .  0-416 
Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded : 

Hearing  Order  (No.  416). 

In  the  Matter 

of 

The  hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improve- 
ments in  and  Additions  to  the  Service 
of  the  Long  Island  Railroad  Company 
in  respect  to  the  Ferry  operated  by  said 
Company  between  Long  Island  City  and 
34th  Street,  Manhattan. 

It  is  hereby  ordered,  That  a  hearing  be  had  on  the  29th  day  of  April,  1908,  at  2 :30 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
at  the  Rooms  of  the  Commission,  No.  154  Nassau  Street,  in  the  Borough  of  Manhattan. 
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City  and  State  of  New  York,  to  inquire  whether  the  regulations,  practices  and  service 
of  the  Long  Island  Railroad  Company  in  respect  to  the  transportation  of  persons  in 
the  First  District  on  the  Ferry  operated  by  said  Company  between  Long  Island  City 
and  34th  Street,  Manhattan,  are  unreasonable,  improper  or  inadequate,  and  whether 
the  said  Long  Island  Railroad  Company  runs  boats  enough  or  with  sufficient  frequency, 
or  upon  a  reasonable  time  schedule,  reasonably  to  accommodate  the  passenger  traflk 
transported  by  said  Long  Island  Railroad  Company  on  said  line,  or  offered  for  trans- 
portation to  it,  and  if  such  be  found  to  be  the  fact,  then  to  determine  whether  it  is 
reasonably  necessary  to  accommodate  and  transport  the  said  traffic  transported  or 
offered  for  transportation  to  it,  and  is  and  will  be  just,  reasonable  and  proper  to  direct 
that  the  service  of  said  Long  Island  Railroad  Company  upon  said  line  be  increased, 
supplemented  and  changed  in  the  following  manner,  tbat  is  to  say : 

(i)     From  Long  Island  City  to  34th  Street,  Manhattan,  between  7:00  A.  M.  and 

8  :oo  A.  M.,  by  an  increase  of  four  trips,  or  from  eight  trips  to  twelve  trips. 

(2)  From  Long  Island  City  to  34th  Street,  Manhattan,  between  8:00  A.  M.  and 

9  :oo  A.  M.,  by  an  increase  of  four  trips,  or  from  eight  trips  to  twelve  trips. 

(3)  From  Long  Island  City  to  34th  Street,  Manhattan,  between  9:00  A.  M.  and 
9:10  A.  M.,  by  an  increase  of  one  trip,  or  from  two  trips  to  three  trips. 

(4)  From  34th  Street,  Manhattan,  to  Long  Island  City,  between  5:00  P.  M.  and 
6  :oo  P.  M.,  by  an  increase  of  four  trips,  or  from  eight  trips  to  twelve  trips. 

(5)  From  34th  Street,  Manhattan,  to  Long  Island  City,  between  6:00  P.  M.  and 
7 .00  P.  M.,  by  an  increase  of  four  trips,  or  from  eight  trips  to  twelve  trips. 

(6)  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  boats  on  said  line  as  may  be  just  and  reasonable. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time  with- 
in which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

It  is  further  Ordered,  That  the  said  Long  Island  Railroad  Company  be  given  at 
least  five  days'  notice  of  said  hearing  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  company  be  afforded 
all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross-examin- 
ing witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  hearing. 
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<io)  O-417 

Commissioner  Bassett  presented  the  following  complaint  order : 

Complaint  Order  (No.  417). 
Board  of  Aldermen, 

Complainant, 
against 

Brooklyn,  Queens  County  and  Suburban 
Riilroad  Company,  Brooklyn  Heights 
Railroad  Company, 

Defendants. 

Order  No.  417,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  traffic  con- 
ditions at  Graham  and  Flushing  Avenues  and  Broadway,  Brooklyn,  was  approved,  con- 
firmed and  ordered  filed  in  the  office  of  the  Commission. 

<")  C-1654 

The  Secretary  presented  the  following  communication  from  the  Interborough  Rapid 
Transit  Company,  which  was  referred  to  Commissioner  Eustis: 

Interborough  Rapid  Transit  Company,  ) 
New  York,  April  15th,  1908.        ) 

Mr.  Travis  H.  Whitney,  Secretary,  Public  Service  Commission: 

Dear  Sir — Referring  to  your  letter  of  March  3rd,  enclosing  complaint  from  D.  C. 
Imboden,  beg  to  advise  that  this  matter  was  referred  to  Messrs.  Ward  &  Gow,  who 
appreciate  that  the  stands  are  not  in  keeping  with  the  general  appearance  of  the 
station. 

Enclosed  herewith  I  send  you  plan  for  enclosing  news-stands  to  be  used  by  the 
advertising  company,  which  have  been  prepared  by  Messrs.  Heins  and  LaFarge. 

The  design,  of  course,  is  to  protect  their  employees,  and  also  to  prevent  the 
stands  being  used  as  a  lounging  place  after  they  are  closed,  and  as  a  receptacle  for  all 
kinds  of  packages,  employes'  tools,  etc.,  at  the  same  time  adding  to  the  general  neat- 
ness of  the  station  platform. 

The  plan  for  island  platfoi^  is  not  to  be  considered  at  all,  and  I  shall  be  glad  if 
you  will  advise  me  if  this  meets  with  the  approval  of  the  Commissioners. 

Yours  truly, 
(Signed)  E.  P.  BRYAN.  President. 

(12)  ^  3366 

The  Secretary  presented  the  following  petition  of  the  Long  Island  Electric  Rail- 
way Company,  which  was  referred  to  Commissioner  Bassett: 

To  the  Public  Service  Commission,  First  District: 

The  petition  of  the  Long  Island  Electric  Railway  Company,  by  F.  L.  Fuller,  its 
President,  respectfully  shows: 


1 
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I.  That  your  petitioner  is  a  domestic  street  surface  railway  company  operatinf?  an 
electric  street  surface  railway  upon  certain  streets  and  highways  in  the  Borough  of 
Queens,  City  of  New  York. 

II.  That  on  February  24,  1905,  your  petitioner  filed  an  application  with  the  Board 
of  Railroad  Commissioners  of  the  State  of  New  York,  under  Section  68  of  the  Rail- 
road Law,  for  a  determination  as  to  whether  your  petitioner's  double  track  electric 
railway  should  cross  three  tracks  of  the  steam  railroad  of  the  Long  Island  Railroad 
Company  at  a  point  where  the  Long  Island  Railroad  crosses  at  grade  the  Jamaica  and 
Hempstead  Turnpike  highway,  near  Queens,  in  the  Borough  of  Queens,  City  of  New 
York,  above,  below  or  at  the  grade  of  said  steam  railroad. 

III.  At  a  public  hearing  on  said  application  to  The  City  of  New  York  on  June  20th, 
1905,  there  was  filed  an  agreement  dated  June  19th,  1905,  between  the  Long  [sland  Rail- 
road Company  and  the  Long  Island  Electric  Railway  Company  for  a  temporary  crossing 
grade.  That  agreement  provided  for  the  construction  by  your  petitioner  of  a  single 
track  of  its  railroad  at  grade  crossing  the  tracks  of  the  Long  Island  Railroad  Com- 
pany, the  construction  of  a  V  shaped  copper  trough  on  its  trolley  wire  over  the  crossiiifi, 
and  the  construction  and  maintenance  of  switches  and  signals  to  protect  the  crossings; 
and  also  provided  that  if  the  entire  highway  crossing  of  the  said  railroad  should  not  be  1 
theretofore  eliminated,  your  petitioner  should,  on  or  before  June  ist,  1907,  construct  I 
an  overhead  crossing  of  the  steam  railroad  in  lieu  of  the  grade  crossing. 

IV.  By  an  order  of  the  same  date,  the  Board  of  Railroad  Commissioners  of  the 
State  of  New  York  approved  of  a  temporary  crossing  in  accordance  with  said  agree- 
ment, and  by  a  farther  order  on  July  6th,  1905,  the  plan  that  a  V  shaped  copper  trough 
on  a  trolley  wire  of  the  Long  Island  Railroad  Company  should  be  made  by  your  peti- 
tioner was  formally  approved. 

V.  On  March  i8th,  1907,  there  was  filed  with  the  Board  of  Railroad  Commis- 
sioners of  the  State  of  New  York  a  petition  from  this  Company  asking  that  the  said 
crossing  be  permitted  at  grade  for  a  further  period.     Said  petition  stated  that  plans 

were  under  way  for  the  permanent  separation  of  the  railroad  and  turnpike  grades  at  1 

this  point.     A  hearing  in  this  matter  was  given  by  the  Board  of  Railroad  Commis-  .1 

sioners  of  the  State  of  New  York  at  its  office  in  the  Capitol  at  Albany  on  March  22, 
1907,  after  which  the  State  Board  of  Railroad  Commissioners  determined  under 
Section  68  of  the  Railroad  Law  that  the  single  track  of  the  Long  Island  Railroad 
Company  "shall  continue  to  temporarily  cross  at  grade  the  tracks  of  the  Long  Island 
Railroad  at  a  point  where  the  Long  Island  Railroad  crosses  at  grade  the  Jamaica  and 
Hempstead  Turnpike  east  (west)  of  Queens,  Borough  of  Queens,  New  York  City, 
for  a  further  period  of  one  year  from  June  ist,  1907,  to  wit,  June  ist,  1908." 

VI.  Your  petitioner  now  respectfully  requests  that  the  determination  and  authori- 
zation by  the  State  Board  of  Railroad  Commissioners  of  this  temporary  crossing  at 
grade  be  extended  for  a  further  period  of  one  year,  from  June  ist,  1908,  to  June  ist, 
1909.    In  view  of  the  fact  that  plans  are  now  under  way  for  the  permanent  separation 
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of  the  railroad  and  turnpike  grades  at  the  point  in  question,  it  would  be  a  needless 

expenditure  on  the  part  of  your  petitioner  to  erect  a  temporary  overhead  crossing  for 

its  railway. 

Dated,  February  26,  1908. 

LONG  ISLAND  ELECTRIC  RAILWAY  COMPANY, 

By  (Signed)        F.  L.  Fuller,  President. 
Attest : 

(Signed)        Frank  E.  Haff,  Secretary. 

[seal] 

State  of  New  York, ) 
County  of  Queens.  )        " 

On  this  26th  day  of  Feb.,  1908,  before  me  personally  appeared  F.  L.  Fuller,  to 
me  known,  who  being  by  me  duly  sworn,  did  depose  and  say  that  he  resided  in  the 
Borough  of  Manhattan,  City  and  State  of  New  York;  that  he  is  the  President  of  the 
Long  Island  Electric  Railway  Company,  the  corporation  described  in  and  which  exe- 
cuted the  foregoing  instrument;  that  he  knew  the  seal  of  said  corporation;  that  the 
seal  affixed  to  said  instrument  was  such  corporate  seal ;  that  it  was  so  affixed  by  order 
of  the  Board  of  Directors  of  said  corporation,  and  that  he  signed  his  name  thereto  by 

like  order. 

(Signed)  A.  G.  PEACOCK, 

Notary  Public,  Kings  County, 

Certificate  filed  in  Queens  Co. 

(13)  C-I8S3 
The  Secretary  presented  a  communication  from  the  Prospect  Heights  Citizens'  As- 
sociation, transmitting  resolutions  protesting  against  the  use  of  the  tunnel  from  the 
Battery  to  Brooklyn  principally  for  traffic  by  the  Long  Island  Railroad  to  and  from 
points  in  Queens,  Nassau  and  Suffolk  Counties,  and  demanding  the  construction  of  the 
subway  to  Prospect  Park  and  Flatbush.    The  resolutions  were  ordered  filed. 

(14)  0-418 
Commissioner  Bassett  presented  the  following  order: 

DiSCONTINUAN'CE   OrDER    (No.  418). 

31st  Ward  Board  of  Trade,  " 

By  James  M.  Conahan,  Secretary, 

Complainant, 
against 
Sea   Beach   Railway   Company, 

Defendant. 

Order  No.  418,  discontinuing  proceedings  upon  Complaint  Order  No.  330,  as  to 
failure  to  stop  New  York  bound  trains  at  Luna  Park  station,  said  complaint  having 
been  withdrawn,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Com- 
nii*^sion. 
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(15)  2569,  3345,  3543 
On  motion,  duly  secohded,  it  was 

Resolved,  That  the  following  appointments  be  made  ffora  the  Civil  Service  lists: 

To 
Name  Position  Salary  Take  Effect 

Richard  C.    Harrison Junior  Ass't  Counsel  (Second  Grade)  $150  per  month  April  17. 1908 

Julius   Soman Axeman # 2  per  diem  April  17, 1908 

Irwin  H.  Hussey Rodman 80  per  month  April  17,  1908 

Barclay  T.  Kenyon Rodman 80  per  month  April  17,  1908 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

♦ 
Carried. 

(16)  2879 

On  motion,  duly  seconded,  it  was  / 

Resolved,  That  the  following  provisional  appointments  be  made: 

To 
Name  Position  Salary  Take  Effect 

Albert    C.    Snead Structural  Draughtsman  (temporary)     $125  per  month     April  15, 1908 

R.    Welckcr Structural  Draughtsman  (temporary)       125  per  month     April  20,  1908 

J.   F.   Sullivan Structural  Draughtsman  (temporary)       125  per  month     April  20,  1908 

\ 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis, 

Nays — None. 
Carried. 

(17)  2530 
The  Secretary  presented  a  communication  from  George  H.  Throop,  declining  ap- 
pointment as  Assistant  Electrical  Engineer,  which  was  ordered  filed. 

(18)  '  2879 
On  motion,  duly  seconded,  it  was 
Resolved,  That  leave  of  absence  for  one  month,  without  pay,  to  begin  April  i, 

1908,  be  granted  to  Thomas  P.  Lyons,  Axeman,  at  the  request  of  Henry  B.  Seaman, 
Chief  Engineer. 

Ayes — Cqmmissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(19)  2879 

The  Secretary  presented  a  communication  from  the  Municipal  Civil  Service 
Commission  disapproving  the  transfer  of  George  M.  Sprague  from  the  position  of 
Architectural  Draughtsman  in  the  office  of  this  Commission  to  the  position  of 
Draughtsman  in  the  office  of  the  Department  of  Water  Supply,  Gas  and  Electricity, 
which  was  ordered  filed. 

(ao)  2879 

The  Secretary  presented  a  communication  from  the  Municipal  Gvil  Service 
Commission  disapproving  the  transfer  of  S.  K  Nichols  from  the  position  of  Inspector 
of  Masonry  in  the  office  of  this  Commission  to  the  position  of  Inspector  of  Masonry 
in  the  office  of  the  Department  of  Bridges,  which  was  ordered  filed. 

(21)  2093 

The  Secretary  presented  the  following  requisition  of  Cranford  Company,  together 
with  the  certificate  of  the  Chief  Engineer  approving  same,  and  voucher  No.  992  as  ap- 
proved by  the  Committee  on  Audit: 


Cranford  Company, 
Office  of  the  Contractor,  No.  190  Montague  StreeTj 
Brooklyn,  N.  Y.,  March  31st,  1908. 


.) 


Requisition  No.  8 — For  work  done  and  materials  furnished  under  contract  dated 
May  27,  1907,  for  the  construction  of  the  Rapid  Transit  Railroad  of  the  City  of  New 
York,  to  31st  day  of  March,  1908,  as  follows: 

For  Month.  Total. 

Total  to  date  relating  to  the  Contract  value  of  the  whole  work $73,400.40  $377»93S.9o 

Amount  previously  estimated 304,535.50 

Amount  of  present  estimate 73i40o . 40  73>40o  .40 

Deduct  10  per  cent 7,340.04  7,340.04 


Requisition    for    amount    due    for    work    done    and    materials    furnished 

during  the  month $66,060 .  36  $66,060 .  36 

CRANFORD  COMPANY,  Contractor, 
(Signed)  A.  G.  Underwood,  Secretary. 

Certificate  No.  8 — I   hereby  certify  that  the  work  done  and  materials  furnished 

under  contract  dated  May  27,  1907,  for  the  construction  of  the  Rapid  Transit  Railroad 

of  the  City  of  New  York,  ior  which  Requisition  No.  Eight  of  date  March  31,  1908,  is 

made  by  Cranford  Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance 

with  the  terms  of  the  contract  to  the  value  of  Sixty-six  thousand  and  Sixty  Dollars 

and  Thirty-six  Cents,  that  such  value  has  been  ascertained  relatively  to  the  contract 

value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such 

work  and  materials. 

(Signed)  HENRY  B.  SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  For  the  First  District. 
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The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Contractor,  Cranford  Company,  has  made  requisition' upon  this 
Commission,  numbered  No.  8,  and  dated  March  31st,  1908,  for  work  done  and  ma- 
terials furnished  under  contract  dated  May  27,  1907,  for  the  construction  of  the  Rapid 
Transit  Railroad  of  the  City  of  New  York,  to  the  31st  day  of  March,  1908,  amountii^ 
to  Sixty-six  thousand  and  sixty  and  36/100  Dollars  ( $66,060.36 ),'1ind 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and  ma- 
terials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22)  0-25; 

Commissioner  Bassett  moved  the  adoption  of  the  following  resolution,  which  was 
duly  seconded: 

Whereas,  The  Final  Order  Number  257  of  this  Commission,  duly  made  on  the 
nth  day  of  February,  1908,  directed  and  required  the  Brooklyn  Union  Elevated  Rail- 
road Company  by  or  before  March  i,  1908,  to  station  at  its  terminal  yard  at  or  near 
the  Brooklyn  Terminal  of  the  Brooklyn  Bridge  and  keep  and  maintain  there  a  wreck- 
ing car  or  wrecking  train  ready  for  use  by  said  company  in  clearing  its  track  upon 
and  near  said  bridge ;  and 

Whereas,  Said  Final  Order  Number  257  was  duly  served  on  said  company;  and 

Whereas.  Said  company,  on  the  13th  day  of  February,  1908,  duly  acknowledged 
service  of  said  order  and  accepted  said  order  and  agreed  to  obey  its  provisions  in 
regard  to  the  stationing  and  maintaining  of  said  wrecking  car;  and 

W^hereas,  Said  company  failed,  omitted  and  neglected  to  obey,  observe  or  com- 
ply with  the  terms  of  said  Final  Order  Number  257,  and  failed  to  station  or  main- 
tain any  wrecking  car  or  wrecking  train  at  said  terminal  by  or  before  the  ist  day  of 
March,  1908;  and  • 

Whereas,  Such  violation  of  said  order  continued  over  each  and  every  day  to  and 
including  the  i6th  day  of  March,  1908,  and  still  continues; 

Therefore,  be  it  Resolved,  That  the  Counsel  to  the  Commission  be  authorized 
and  directed  to  commence  an  action  in  a  court  of  competent  jurisdiction  in  the 
name  of  the  People  of  the  State  of  New  York,  to  recover  from  the  said  BrookK-n 
Union  Elevated  Railroad  Company  a  fine,  penalty  or  forfeiture  of  fifty  dollars  ($50.00) 
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for  each  day  from  the  2nd  day  of  March,  igcS,  to  the  i6th  day  of  March,  igo8.  in- 
clusive, and  to  prosecute  said  action  to  final  judffment. 

Ayes — Commissioners  McCarroll,   Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

(23)  2885 

The  Secretary  presented  the  following  opinion  of  the  Counsel  to  the  Com- 
mission, which  was   ordered  filed : 

April    1 5,    1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — Referring  to  the  opinion  dated  February  13th,  1908,  relating  to  the  powers 
and  ddties  of  the  Commission  in  regard  to  the  inspection  and  testing  of  the  boilers 
on  locomotives  used  by  the  New  York  Dock  Company,  which  opinion  indicated 
that  the  Commission  had  jurisdiction  of  the  matter  mentioned,  I  beg  to  say  that  upon 
further  consideration  I  have  reached  the  conclusion  that  the  jurisdiction  of  the 
Commission  does  not  extend   so   far. 

It  appears  that  the  New  York  Dock  Company  is  not  incorporated  under  the  Rail- 
road Law  of  the  State.  The  Company  is  engaged  in  the  business  of  warehousemen. 
Incidental  to  its  business  it  operates  small  locomotives  exclusively  on  its  own  prop- 
erty. These  locomotives  never  leave  the  tracks  of  the  Company  and  have  no  con- 
nection with  any  other  railroad.  The  Company  was  incorporated  in  1901.  The  ques- 
tion presented  is  whether  this  Company's  line  is  a  railroad  within  the  meaning  of 
the  statute  providing  for  the  inspection  and  testing  of  locomotive  boilers  and  within 
the  meaning  of  the   Public   Service  Commissions  Law. 

Whatever  powers  the  Public  Service  Commission  has  in  the  matter  of  inspecting 
and  testing  locomotive  boilers  it  possesses  as  the  successor  of  the  Board  of  Railroad 
Commissioners  under  section  80  of  the  Public  Service  Commissions  Law  which  is  as 
follows : 

"On  and  after  the  taking  effect  of  this  act  the  board  of  railroad  commis- 
sioners shall  be  abolished.  All  the  powers  and  duties  of  such  board  conferred 
and  imposed  by  any  statute  of  this  state  shall  thereupon  be  exercised  and  per- 
formed by  the  public  service  commissions." 

The  powers  and  duties  of  the  Board  of  Railroad  Commissioners  in  the 
matter  of  the  inspection  and  testing  of  locomotive  boilers  are  prescribed  by  the 
Railroad   Law. 

•  The  Railroad  Law  was  passed  in  1890.  As  originally  enacted,  it  contained 
no  provision  for  the  inspection  and  testing  of  locomotive  boilers.  By  Chapter 
611  of  the  Laws  of  1905,  this  law  was  amended  by  the  addition  of  sections  49-a 
and  49-b  providing  for  such  inspection  and  testing  and  defining  the  powers  and 
duties  of  the  Board  of  Railroad  Comn^issioners  with  respect  thereto.  In  1907, 
by  Chapter  208,  which  became  a  law  on  April  25th,  1907,  section  49-a  was  amend- 
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ed  and  an  additional  section  (49-c)    was  added  making  the  present  reading  of 
all  three  sections  as  follows: 

"§49-a.  Inspection  of  Locomotive.  Boilers. — It  shall  be  the  duty  of  every 
railroad  corporation  operated  by  steam  power,  within  this  state,  and  of 
the  directors,  managers  or  superintendents  of  such  railroad  to  cause  thorough 
inspections  to  be  made  of  the  boilers  and  their  appurtenances  of  all 
the  steam  locomotives  which  shall  be  used  by  such  corporation  or  corporations, 
on  said  railroads.  Said  inspections  shall  be  made,  at  ledst  every  three  months 
under  the  direction  and  superintendence  of  said  corporations,  or  the  directors, 
managers  or  superintendents  thereof,  by  persons  of  suitable  qualifications  and 
attainments  to  perform  the  services  required  of  inspectors  of  boilers,  and  who 
from  their  knowledge  of  the  construction  and  use  of  boilers  and  the  appur- 
tenances therewith  connected,  are  able  to  form  a  reliable  opinion  of  the  strength, 
form,  workmanship  and  suitableness  of  boilers,  to  be  employed  without  hazard 
of  life,  from  imperfections  in  material,  workmanship  or  arrangement  of  any  part 
of  such  boilei*  and  appurtenances.  All  such  boilers  so  used  shall  comply  with 
the  following  requirements;  The  boilers  must  be  made  of  good  and  suitable 
materials;  the  openings  for  the  passage  of  water  and  steam  respectively,  and 
all  pipes  and  tubes  exposed  to  heat  shall  be  of  proper  dimensions;  the  safety  I 

valves,  fusible  plugs,  low  water  glass  indicator,  gauge  cocks  and  steam  gauges,  » 

shall  be  of  such  construction,  condition  and  arrangement  that  the  same  may  be 
safely  employed  in   the  active  service  of  the  railroad  corporation   without  peril  j 

to  life;  and  each  inspector  shall   satisfy  himself  b^  thorough  examination  that  ". 

said  requirements  have  been  fully  complied  with.     No  boiler,  nor  any  connection 
therewith  shall  be  approved  which  is  unsafe  in  its  form,  or  dangerous  from  de-  * 

fects,  workmanship  or  other  cause.     The  person  or  persons  who  shall  make  the  ' 

said  inspections  if  he  or  they  approve  of  the  boiler  or  boilers  and  the  appur- 
tenances throughout,  shall  make  and  subscribe  his  or  their  name  to  a  written  ' 
or  printed  certificate  which  shall  contain  the  number  of  each  boiler  inspected,  the  • 
date  of  its  inspection,  the  condition  of  the  boiler  inspected,  and  such  details 
as  may  be  required  by  the  forms  and  regulations  which  shall  be  prescribed  by 
the  railroad  commissioners.  Every  certificate  shall  be  verified  by  the  oath  of 
the  inspector,  and  he  shall  cause  said  certificate  or  certificates  to  be  filed  in  the 
office  of  the  railroad  commissioners,  within  ten  days  after  each  inspection  shall 
be  made,  and  also  a  copy  thereof  with  the  chief  operating  officer  or  employee  of 
such  railroad  having  charge  of  the  operation  of  such  locomotive  boiler;  a  copy 
shall  also  be  placed  by  such  officer  or  employee  in  a  conspicuous  place  in  the  cab 
connected  with  the  locomotive  boiler  inspected,  and  there  kept  framed  under 
glass.  The  railroad  commissioners  shall  have  power,  from  time  to  time,  to 
formulate  rules  and  regulations  for  the  inspection  and  testing  of  boilers  as  afore- 
said, and  may  require  the  removal  of  incompetent  inspectors  of  boilers  under 
the  provisions  of  this  act.     Copies  of  such  rules  and  regulations  shall  be  mailed 
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to  every  corporation  operating  a  railroad  by  steam  in  this  state.  If  it  shall  be 
ascertained  by  such  inspection  and  test  or  otherwise,  that  any  locomotive  boiler 
is  unsafe  for  use,  the  same  shall  not  again  be  used  until  it  shall  be  repaired,  and 
made  safe,  so  as  to  comply  with  the  requirements  of  this  section.  Every  cor- 
poration, director,  manager  or  superintendent  operating  such  railroad  and  vio- 
lating any  of  the  provisions  of  this  section  shall  be  liable  to  a  penalty,  to  be 
paid  to  the  People  of  the  State  of  New  York,  of  one  hundred  dollars  for  each 
offense,  and  the  further  penalty  of  one  hundred  dollars  for  each  day  it  or  they 
shall  omit  or  neglect  to  comply  with  said  provisions,  and  the  making  or  filing  of 
a  false  certificate  shall  be  a  misdemeanor,  and  every  inspector  who  wilfully 
certifies  falsely  touching  any  steam  boiler,  or  any  appurtenance  thereto  belonging, 
or  any  matter  or  thing  contained  or  required  to  be  contained  in  any  certificate, 
signed  and  sworn  to  by  him,  shall  be  guilty  of  a  misdemeanor.  Any  person, 
upon  application  to  the  secretary  of  said  board  of  railroad  commissioners,  and 
on  the  payment  of  such  reasonable  fee  as  said  board  may  by  rule  lix.  shall  be 
furnished  with  a  copy  of  any  such  certificate." 

"§49-b.  State  Inspector  of  Locomotive  Boilers. — Within  twenty  days  after  this 
section  takes  effect,  the  state  railroad  commission  shall  appoint  a  competent 
person  as  inspector  of  locomotive  boilers,  who  shall  receive  a  compensa- 
tion to  be  fixed  by  the  commission,  not  exceeding  three  thousand  dollars 
per  year.  Such  inspector  shall,  under  the  direction  of  the  commission, 
inspect  boilers  or  locomotives  used  by  railroad  corporations  operating  steam  rail- 
roads within  the  state,  and  may  cause  the  same  to  be  tested  by  hydrostatic  test 
and  shall  perform  such  other  duties  in  connection  with  the  inspection  and  test 
of  locomotive  boilers  as  the  commission  shall  direct.  But  this  section  shall  not 
relieve  any  railroad  corporation  from  the  duties  imposed  by  the  preceding  sec- 
tion." 

"§49-c.  Care  of  Steam  Locomotives;  Steam  and  Water  Cocks;  Penalty.— It  shall 
be  the  duty  of  every  corporation  operating  a  steam  railroad,  within  this  state,  and 
of  its  directors,  managers  or  superintendents,  to  cause  the  boiler  of  evtfry  locomotive 
used  on  such  railroad  to  be  washed  out  as  often  as  once  every  thirty  days,  and  to  equip 
each  boiler  with,  and  maintain  thereon  at  all  times,  a  water  glass,  showing  the  height  of 
water  in  the  boiler,  having  two  valves  or  shut-off  cocks,  one  at  each  end  of  such  glass, 
which  valves  or  shut-off  cocks  shall  be  so  constructed  that  they  can  be  easily 
opened  and  closed  by  hand;  also  to  cause  such  valves  or  shut-off  cocks  and  all 
gauge  cocks  or  try-cocks  attached  to  the  boiler  to  be  removed  and  cleaned 
whenever  the  boiler  is  washed  out  pursuant  to  the  foregoing  requirements  of 
this  section;  also  to  keep  all  steam  valves,  cocks  and  joints,  studs,  holts  and 
seams  in  such  repair  that  they  will  not  at  any  time  emit  steam  in  front  of  the 
engineer,  so  as  to  obscure  his  vision.  No  locomotive  shall  hereafter  be  driven 
in  this  state  unless  the  same  is  equipped  and  cared  for  in  conformity  with  the 
provisions  of  this  section;  but  nothing  here  contained  shall  be  construed  to  ex- 
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; 
ciise  the  observance  of  any  other  requirement  imposed  by  'this  chapter  upon 
railroad  corporations,  their  directors,  officers,  managers  and  superintendents. 
Every  corporation,  person  or  persons  operating  a  steam  railroad  and  violating  any 
of  the  provisions  of  this  section,  shall  be  liable  to  a  penalty  of  one  hundred 
dollars  for  each  offense,  and  the  further  penalty  of  ten  dollars  for  each  day 
that  such  violation  shall  continue.  The  board  of  railroad  commissioners  shall 
enforce  the  provisions  of  this  act." 

Chapter  611  of  the  laws  of  1905  is  entitled,  "An  Act  to  amend  the  railroad  law 
in  relation  to  the  inspection  of  locomotive  boilers."  Chapter  208  of  the  laws  of  1907 
is  entitled,  "An  Act  to  amend  the  railroad  law,  in  relation  to  the  inspection  anj  care 
of  steam  locomotives.'"  In  and  by  these  chapters  it  is  provided  that  the  subdivision^ 
thereof  shall  constitute  sections  49-a,  49-b  and  49-c  of  the  Railroad  Law.  It  is  thus 
clear  that  these  chapters  are  intended  to  form  a  component  part  of  the  Railroad  Law 
of  the  State. 

It  will  be  noted  that  the  provisior.s  of  these  sections  relate  to  steam  railroa-is 
and  to  railroad  corporations  operating  steam  railroads,  and  the  question  arises  as  to 
just  what  is  meant  by  the  term  "railroad  corporation"  and  "railroad,"  as  used  in  the 
Railroad  Law.  The  solution  of  this  question  will  determine  how  far  the  powers 
and  duties  of  the  state  board  of  railroad  commissioners  in  the  matter  of  the  inspection 
and  testing  of  locomotive  boilers  extended  under  the  Railroad  Law,  and  therefore 
will  determine  the  extent  of  the  powers  and  duties  of  the  Public  Service  Commission 
in^  the  same  matter. 

In  i8jo  the  Legislature  passed  several  acts  relating  to  corporations,  and  sub- 
sequently passed  others,  all  of  which  were  evidently  intended  to  furnish  a  consoli'lation 
of  the  statutory  corporation  law  of  the  state. 

Chapter  563  L.  1890  was  called  the  "General  Corporation  Law." 

Chapter  564  L.  iS'^o  was  called  the  "Stock  Corporation  Law." 

Chapter  565  L.  i8:>o  was  called  the  "Railroad  Law." 

Chapter  566  L.  18 )0  was  galled  the  "Transportation  Corporations  Law." 

Chapter  567  L.  1890  was  called  the  "Business  Corporations  Law." 
— r.nd  there  have  been  added  other  chapters  which  deal  with  other  chsses  of  corpor- 
ations. 

The  Business  Corporations  Law  provides  a  scheme  for  the  organiz:itio::  of  busi- 
I  ess  corporations  in  general,  with  certain  exceptions.  The  law  provides  for  the 
filing  of  a  certificate  of  incorporation  and  for  the  contents  of  such  a  certificate.  It 
is  expressly  provided  that  a  railroad  corporation  shall  not  be  organized  under  ihe 
provisions  of  this   law.     The   language   is: 

"llirce  or  more  persons  may  become  a  stock  corporation  for  any  lawful  business 
purpose  or  purposes  othtr  than  a  moneyed  corporation,  or  a  corporation  provided  for 
by  the  banking,  the  insurance,  the  railroad  and  the  transportation  corporation  hws 
by  making,  signing,  acknowledging  and  filing  a  certificate  which  shill  contain:" 
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(Here  follows  an  enumeration  of  the  particulars  required  to  be  contained  in  the 
certificate) . 

Further,  in  the  classification  of  corporations  contained  in  section  2  of  the  General 
Corporation  Law  a  railroad  corporation  is  classified  as  something  wholly  distinct  from 
a  business  corporation. 

The  Railroad  Law  of  the  State  of  New  York  contains  elaborate  provisions  for 
the  organization  of  railroad  corporations,  including  steam  railroad  corporations.  The 
organization  is  not  effected  by  filing  a  certificate  of  incorporation  under  the  Business 
Corporations  Law,  but  the  Legislature  has  deemed  it  important  to  require  a  distinct 
form  of  certificate  of  incorporation  for  railroad  corporations,  and  Section  2  of  the 
Railroad  Law  provides  at  length  for  the  contents  of  such  a  certificate.  Further,  Section 
59  of  the  Railroad  Law  provides  that  no  railroad  corporation  hereafter  formed  under 
the  laws  of  this  state  shall  exercise  the  powers  conferred  by  law  upon  such  corporation 
or  begin  the  construction  of  its  road  until  the  Board  of  Railroad  Commissioners  shall 
certify  that  all  the  ^requirements  of  the  law  have  been  complied  with,  and  that  public 
convenience  and  necessity  require  the  construction  of  the  railroad  as  proposed  in  the 
articles  of  association.  Tt  has  been  held  that  the  corporation  is  not  complete  until  this 
certificate  has  been  issued. 

People  ex  rel  Depew  and  Southwestern  R.  R.  Co.  v.  Board  of  Railroad  Com- 
missioners, 4  App.  Div.  259. 

It  is  thus  plain  that  after  the  enactment  of  the  Railroad  Law  noVailroad  corpor- 
ation could  be  formed' except  pursuant  to  the  provisions  of  the  Railroad  Law,  and  no 
railroad  could  be  constructed  by  it  except  pursuant  to  the  provisions  of  that  law. 
The  New  York  Dock  Company  was  organized  in  1901,  but  not  under  the  Railroad  Law, 
and  hence,  within  the  meaning  of  that  law,  this  corporation  could  not  be  a  railroad 
corporation  nor  could  its  road  be  regarded  as  a  railroad. 

A  reference  to  some  of  the  decisions  of  the  courts  leads  to  the  same  result. 
It  has  been  held  that  the  fact  that  the  charter  of  a  lumber  company  authorized 
it  to  build  a  railroad  as  an  incident  of  its  business  did  not  make  it  a  railroad  company 
within  a  statute  making  railroad  companies  liable  for  injuries  to  employees. 
Ellington  v.  Beaver  Dam  Lumber  Company,  93  Ga.  53. 
(As  cited  in  Elliott  on  Railroads.  2nd  Ed.,  Vol.  I,  p.  2.) 

Also  that  a  "union  depot  and  railroad  company"  is  not  an  ordinary  railroad  com- 
pany and  that  it  need  not  be  incorporated  under  the  statute  providing  for  the  incor- 
poration of  railroad  companies,  but  might  be  incorporated  under  the  general  law  pro- 
viding for  the  incorporation  of  ordinary  private  corporations. 
People  V.  Cheeseman,  7  Colo.  376. 

(As  cited  in  Elliott  on  Railroads,  2nd  Ed.,  Vol.  I,  p.  3.) 

In  Griggs  v.  Houston  (104  U.  S.)  the  defendants  who  were  contractors  engaged 

in  building  a  railroad  were  sued  by  the  widow  of  one  Griggs  for  damages  caused  by 

,     his  death.    He  was  riding  on  the  pilot  or  bumper  of  a  locomotive  forming  part  of  a 
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construction  train  of  the  defendants  at  the  time  it  collided  with  loaded  cars  standing 
on  the  track.  Griggs  received  injuries  resulting  in  his  death.  Plaintiff's  claim  to 
recover  was  based  upon  sections  of  the  Code  of  Tennessee,  prescribing  certain  pre- 
cautions which  a  railroad  company  must  observe  in  running  its  trains.  The  trial 
court  charged  the  jury  that  these  provisions  did  not  apply  to  the  case,  and  the  jury 
found  for  the  defendants.    On  appeal  the  judgment  was  affirmed.    The  court  says : 

"We  agree  entirely  with  the  court  below  in  the  opinion  that  the  statutes  in  relation 
to  railroads  relied  upon  by  the  plaintiff  in  error  are  not  applicable  to  the  facts  of  this 
case.  If  upon  the  evidence  the  jury  had  brought  in  a  verdict  against  the  defendants 
it  would  have  been  the  duty  of  the  court  to  set  it  aside  and  grant  a  new  trial." 

Griggs  V.  Houston,  104  U.  S.  553. 

Although  a  company  is  organized  under  an  act  which  provides  for  the  formation 
and  regulation  of  railroad  corporations,  yet,  if  the  road  is  designed  solely  for  private 
use,  it  is  not  such  a  railroad  as  is  contemplated  by  the  statute  and  the  company  is  not 
entitled  to  exercise  the  right  of  eminent  domain.    So  held  in 

Weidenfeld  v.  Sugar  Run  R.  R.  Co.  48  Federal  Rep.  615. 

(see)  Matter  of  Split  Rock  Cable  Road  Co.  128  N.  Y.  408. 

The  Troy  Union  Railroad  Company  was  incorporated  under  a  special  act  to  con- 
struct a  railroad  through  the  city  of  Troy  for  the  use  and  benefit  of  the  railroad 
companies  running  trains  to  and  from  said  city. 

Held  (in  effect)  that  this  company  was  not  liable  for  damages  resulting:  from 
failure  to  fence  both  sides  of  the  track  as  required  by  the  General  Railroad  Act.  but 
that  the  liability  rested  upon  the  railroad  company  that  happened  tc^  be  using  the  road 
at  the  time  of  any  loss. 

Tracy  v.  The  Troy  and  Boston  Railroad  Companj',  38  N.  Y.  433.     . 

The  Harlem  River  and  Portchester  Railroad  Company  whose  line  extends  from 
Harlem  River  to  New  Rochelle  in  the  Stale  of  New  York  was  organized  in  1866 
under  the  General  Railroad  Act  (Laws  1850,  C.  140)  which  limits  the  rate  of  trans- 
portation to  three  cents  per  mile.  In  1889  the  comjiany's  lessee  (New  York,  New 
Havon  &  llartfnrd  Railroad  Company)  built  a  spur  of  this  road  from  Van  Nest,  a 
station  six  miles  from  Harlem  River  to  a  race  course  one-half  mile  distant,  for  the 
purpose  of  running  special  trains  to  accrnimodate  visitors  to  the  race  course,  issuing 
and  selling  a  round  trip  ticket  for  fifty  cents,  which  was  fourteen  cents  in  excess  of 
the  statutory  limit  of  three  cents  per  mile.  The  company  owned  the  ground  over 
which  the  spur  was  built.  The  spur  was  never  used,  nor  intended  to  be  used  except 
during  the  races. 

Held,  that  as  such  spur  was  not  laid  out  nor  title  to  the  right  of  way  acquired, 
as  provided  in  Section  28  of  the  General  Railroad  Act,  it  was  not  a  railroad  con- 
structed under  that  Act ;  but  a  private  enterprise,  which  the  company  was  at  liberty 
to  abandon  at  any  time,  and  the  amendtnent  of  that  Act  (L.  18S6,  C.  415),  imposing 
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a  penalty  for  transportation  charges  in  excess  of  the  statutory  limit,  did  not  apply  to 
the  spur. 

Palm  V.  New  York,  New  Haven  &  Hartford  R.  R.  Co.,  17  N.  Y.  Supp.  471. 

It  has  been  held  that  a  dockage  and  warehouse  company  is  nof  a  corporation 
organized  for  a  public  purpose  or  use  which  justifies  the  delegation  to  it  of  the  right 
of  eminent  domain.  It  has  not  such  right  even  when  the  legislature  has  attempted 
to  confer  such  right  upon  it.  Such  act  of  the  legislature  is  unconstitutional  and 
void. 

Matter  of  Eureka  Basin  Warehouse  and  Manufacturing  Co.,  q6  N.  Y.  42. 

(See)  Matter  of  New  York,  Lackawanna  and  Western  Railway  Company,  qg 
N.  Y.  12. 

In  the  case  last  cited  (qq  N.  Y.  12)  a  railroad  company  sought  to  condemn 
dockage  or  wharfage  property  of  a  steamboat  company.  The  steamboat  company 
resisted  on  the  ground  that  the  property  was  already  devoted  to  a  public  use.  but 
the  court  held  that  the  railroad  company  might  condemn.  ' 

Judge  Finch  says :  "The  steamboat  company  was  organized  under  a  general  law. 
(Laws  of  1864,  Chap.  232.)  Under  that  law  it  was  and  might  remain  a  private  cor- 
poration. Its  charter  did  not  make  it  a  coifimon  carrier  or  impose  upon  it  public 
obligations.  If  it  became  a  common  carriter,  or  assumed  public  obligations,  that 
sprang  from  its  own  volr.ntary  action  and  not  from  the  will  of  the  sovereign.  It 
might  carry  passengers  or  not  as  it  pleased.  It  might  transport  freight  for  one  firm 
or  corporation,  or  a  single  individual,  excluding  all  others,  and  confine  its  operat'ons 
within  that  narrow  boundary,  and  practically  and  mainly  such  was  the  scope  of  its 
business.  It  might  use  the  lands  here  in  question  wholly  for  the  purpose  of  building 
and  equipping  tlie  vcsstls  of  its  line  and  then  apply  them  solely  to  private  uses.  The 
test  appears  to  be,  not  what  it  docs  or  mav  choose  to  do,  but  what  under  the  law  it 
mu^-t  (1j.  and  wluiher  a  public  trust  is  impressed  upon  it.  It  does  not  so  hold  its 
property  impressed  with  a  trust  for  the  public  use  unless  its  charter  puts  that  character 
upon  it  and  ?o  that  it  canr.ot  be  shaken  ofT.  If  the  law  of  its  existence  does  not 
prevent  it  from  being  a  mere  private  corporation,  from  d'sregarding  if  it  pleases 
all  public  usrs :  if  it  n^ay  abandon  its  business  at  any  moment  and  refuse  to  run 
its  propellers  and  sell  its  lands  by  an  absolute  title  without  responsibility  to  the 
sovereign,  which  is  permitted  by  its  charter  (32)  ;  in  short,  if  under  that  charter  it 
may  br  a  purely  private  corpcratirn.  its  propcrtv  is  not  so  held  as  to  be  exempt 
from  a  taking  under  the  law  of  eminent  domain.  *  *  *  If  the  test  should  be 
made  that  of  tlie  actual  use,  of  the  character  of  the  business  done  and  the  benefit 
to  the  public  realized,  we  shall  never  know  where  to  draw  the  line,  and  must  equally 
exempt  individuals  whose  property  is  thus   used;" 

Tire  Public  Service  Commissions  Law  makes  no  attempt  to  dctiie  either  the 
term  "railroad''  or  the  term  "railroad  corporation."  The  provisions  of  Section  2 
of  that  law  are  not  intended  as  definitions  but  to  furnish  a  rule  for  the  construction 
of  these  terms  ivhni  used  in  that  hnv. 


April  17,  1908.]  864 

What  is  said  about  ihc  term  *'railroad"  is  as  fellows : 

"The  term  'railroad,'  when-  used  in  this  act,  inclades  every  railroad.  oiIut  ili.m 
a  street  railroad,  by  whatsoever  power  operated,  for  public  use  in  the  conveyance 
of  persons  or  property  for  compensation,  with  a  1  bridges,  ferries,  tunnels,  switches, 
spurs,  tracks,  stations,  and  terminal  facilities  of  every  kind  used,  operated,  controlled, 
or  owned  by  or  in  connection  with  any  such  railroad.' 

It  is  manifest  that  this  is  not  a  definition  cf  the  term  "railroad."  If  it  were, 
then  street  railroads  would  no  longer  be  railrrads.  It  is  simplv  a  prov  tion  thai 
certain  appurtenances  of  a  railroad  shall  be  understood  as  included  in  the  tenn 
"when  used  in  this  act."  In  other  words,  what  is  evidently  intended  is  that  the  mean- 
ing of  the  term  "railroad"  shall  be  held  to  be  no  different  than  heretofore  (except 
that  street  railroads  are,  for  the  purposes  of  this  Act,  excluded),  but  that  whenever 
the  term  "railroad"  is  used  in  the  Act  the  appurtenances  n.entioned  shall  be  deemed 
to  be  included  as  a  part  thereof.  It  was  not  intended  that  each  one  of  the  appur- 
tenances mentioned  should  separately  constitute  a  railroad.  * 
.  What  is  said  about  the  term  "railroad  corporation"  is  as   follows : 

"The  term  'railroad  corporation,'  zvhcn  used  in  this  act,  includes  every  corpora- 
tion, company,  association,  joint-stock  association,  partnership  and  person,  their 
lessees,  trustees  or  receivers  appointed  by  any  court  whatsoever,  owning,  operating, 
managing  or  controlling  any  railroad  or  any  cars  or  other  equipment  used  thereon 
or  in  connection  therewith." 

Here  again  a  rule  of  construction  is  laid  down  for  the.  purposes  of  this  act  only. 

That  there  was  no  intent  to  make  the  provisions  of  the  Act  apply  to  private 
corporations  or  to  other  railroads  than  those  contemplated  by  the  Railroad  Law 
is  shown  by  the  first  section  of  the  Act,  defining  the  application  thereof,  which  is 
as  follows : 

"This  chapter  shall  b^  known  as  the  public  service  commissions  law,  and  shall 
apply  to  the  public  services  herein  described,  and  to  the  commissions  hereby  created.'* 

The  effect  is  to  limit  the  application  of  the  Act  as  far  as  railroads  are  concerned 
to  such  railroads  as  are  agencies  for  the  public  service.  The  term  "railroad"  under 
this  law  would  therefore  mean  "public  service  railroad,"  and  the  term  **railroad  cor- 
poration" would  mean  "public  service  railroad  corporation."  As  has  been  seen,  a 
dockage  and  warehouse  company  is  not  a  public  service  corporation,  but  is  a  private 
corporation  engaged  in  a  private  enterprise  and  not  entitled  to  exercise  the  right  of 
eminent  domain,  even  when  conferred  by  the  Legislature,  and  having  no  power 
to  resist  condemnation  proceedings  by  and  on  behalf  of  a  public  service  corporation. 

It  is  to  be  noted  further  that  what  is  said  in  Section  2  of  the  Act  about  the  term 
"railroad"  and  the  term  "railroad  corporation"  (as  above  quoted)  has  no  applica- 
tion beyond  the  Act  itself,  the  application  being  restricted  by  the  words,  "when  used 
in  this  act."  The  Act  contains  no  provisions  relating  to  the  inspection  and  testing 
of  locomotive  boilers,  and  hence,  in  the  Act,  the  term  "railroad"  and  the  term  "rail- 
road corporation"  are  not  used  in  that  connection  at  all. 
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For  the  reasons  stated,  I  am  of  the  opinion  that  the  New  York  Dock  CoQipany's 
road  is  not  a  railroad  within  the  meaning  of  the  Railroadv  Law  or  of  the  Public 
Service  Commissions  Law,  and  that  the  powers  and  duties  of  the  Commission  relat- 
ing to  the  inspection  and  testing  of  locomotive  boilers  do  not  extend  to  this  road. 
The  opinion  heretofore  written  indicating  a  different  conclusion  is  hereby  withdrawn. 

Respectfully  yours,  ^ 

(Signed)  GEO.   S.   COLEMAN. 

Counsel    to    the    Commission. 

<24)  2137 

The  Secretary  presented  the  following  summary  of  reports  of  accidents  for  the 

month  of  March : 

March. 

Car    collisions 148 

Persons  and  vehicles  struck  by  cars Q05 

Boarding    , 574 

Alighting .' 454 

Contact  with  electricity 27 

Other  accidents  2245 

435.3 

Of  the  above  the  injuries  are  classified  as  follows : 

Passengers    1525 

Persons    not    passengers 632 

Employees    474 

2631 

Of  the  above  injuries  the  following  were  serious: 

Killed     44 

Fractured  skulls   8 

Amputated  limbs   i 

Broken  limbs   33 

Other   serious    loi 

187 

(25)  O-419 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order  (No.  419). 

In  the  Matter 
of 
The  application  of  the  Long  Acre 
Electric  Light  and  Power  Company 
for  authority  to  issue  $10,000,000  of 
preferred  stock,  and  also  to  issue 
$50,000,000  of  bonds  to  be  secured  by 
a  mortgage  on  its  property. 

Whereas,  The  Public  Service  Commission  for  the  First  District  has  received 
the  petition  of  the  Long  Acre  Electric  Light  and  Power  Company,  verified  the  ist 
day  of  February,  1908,  praying 
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First — That  the  Commission  authorize  the  issue  by  said  Company  of  Teir 
Million  Dollars  ($10,000,000)  par  value,  of  preferred  stock,  the  said  stock  to  be 
non-cumulative  and  non-voting,  with  a  specified  dividend  rate  of  seven  (7)  per 
cent. 

Second — That  the  Commission  authorize  the  issue  by  said  Company  of  six 
per  cent.  (6%)  bonds  to  the  extent  of  Fifty  Million  Dollars  ($50,000^)00)  of 
which, 

Twelve  Million  Dollars  ($12,000,000)  are  to  be  issued  at  the  present  time, 
and. 

The  remainder  are  to  be  issued  as  may  hereafter  be  authorized  by  the  Public 
Service  Commission. 

Third — That  the  Commission  authorize  the  execution  by  said  Com;)any  of  a 
mortgage  or  pledge  of  all  its  property  to  secure  the  said  bonds. 

Resolved,.  That  the  said  petition  of  the  said  Long  Acre  Electric  Light  and 
Power  Company  be  heard  by  and  before  the  Public  Service  Commission  for  the 
First  District  on  the  30th  day  of  April,  1908,  at  2:30  o'clock  in  the  afternoon,  and 
that  the  said  Company  publish  the  following  notice  of  the  said  application  and 
of  the  time  and  place  of  the  said  hearing  in  the  following  newspapers,  namely: 
The  Evening  Post  and  the  New  York  Times,  published  in  the  Borough  of  Man- 
hattan, in  the  City  of  New  York,  at  least  three  days  in  succession  before  said 
hearing,  and  file  proof  of  such  publication  with  the  Secretary  of  this  Commission 
on  or  before  the  opening  of  the  said  hearing. 

Notice  is  hereby  given,  that  an  application  and  petition  of  the  Long  Acre 
Electric  Light  and  Power  Companj'  to  the  Public  "Service  Commission  for  the 
First  District,  has  been  made,  praying 

First — That  the  Commission  authorize  the  issue  by  said  Company  of  Ten 
Million  Dollars  ($10,000,000)  par  value,  of  preferred  stock,  the  said  stock  to  be 
non-cumulative  and  non-voting*  with  a  specified  dividend  rate  of  seven  (7)  per 
cent. 

Second — That  the  Commission  authorize  the  issue  by  said  Compa:iy  of  six 
per  cent  (6%)  bonds  to  the  extent  of  Fifty  Million  Dollars  ($50,000,000),  of 
which. 

Twelve  Million  Dollars  ($i2„ocoooo)  are  to  be  issued  at  the  prese:u  time, 
and. 

The  remainder  are  to  be  issued  as  may  hereafter  be  authorized  by  the  Public 
Service  Commission. 

Third — That  the  Commission  authorize  the  execution  by  said  Company  of  a 
mortgage  or  pledge  of  all   its  property  to  secure  the  said  bonds. 
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And  that  said  application  and  petition  will  be  heard  by  the  said  Commission 
at  its  office,  Number  154  Nassau  Street,  Borough  of  Manhattan,  New  York  City, 
on  April  30th,  1908,  at  2:30  o'clock  in  the  afternoon. 

Dated,  New  York,  ,  1908. 

LONG  ACRE  ELECTRIC  LIGHT  AND  POWER  COMPANY, 

By 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(26)  ,  O-420 

Commissioner  Bassett  moved  the  adoption  of  the  following  hearing  order, 
which  was  duly  seconded: 

Hearing  Order  (No.  420). 
In  the  Matter 
of 
Application  of  the  Coney  Island  &  Brooklyn 
Railroad  Company  for  authority  to  issue 
an  additional  amount  of  bonds  in  the  sum 
of  $4fe,ooo.oo. 

Whereas,  The  Public  Service  Commission  for  the  First  District  has  received  the 
petition  of  The  Coney  Island  &  Brooklyn  Railroad  Company,  verified  the  8th  day  of 
April,  1908,  praying 

That  the  Commission  will  consent  to  and  approve  of  an  additional  issue  of  bonds 
secured  by  the  petitioner's  consolidated  mortgage,  dated  December  15,  1904,  beyond 
the  amount  of  five  million  five  hundred  thousand  dollars,  to  wit :  four  hundred  sixty- 
two  thousand  dollars  ($462,000) ,  for  the  following  uses : 

1.  To  pay  two  hundred  seventy-eight  thousand  dollars  ($278,000),  the  estimated 
cost  of  th^  reconstruction  of  the  railroad  on  Coney  Island  Avenue  from  Prospect  Park 
to  Coney  Island; 

2.  To  pay  sixteen  thousand  dollars  ($16,000),  the  balance  of  the  cost  of  ten  new 
cars  ordered  by  this  Commission  over  thirty  thousand  dollars  ($30,000),  the  par  value 
of  authorized  car  trust  bonds;  and 

3.  To  pay  eighty-two  thousand  nine  hundred  seventy-three  dollars  ($82,973),  the 
balance  of  the  cost  of  reconstruction  of  petitioner's  power  system  over  the  moneys 
raised  therefor  by  sale  of  stock; 

Resolved,  That  the  said  petition  of  said  The  Coney  Island  &  Brooklyn  Railroad 
Company  be  heard  by  and  before  the  Public  Service  Commission  for  the  First  District 
on  the  4th  day  of  May,  1908,  at  2:30  o'clock  in  the  afternoon,  and  that  the  said  Com- 
pany publish  a  notice  of  the  said  application  and  of  the  time  and  place  of  the  said  hear- 
ing in  the  following  newspapers,  namely : — The  Brooklyn  Times  and  Brooklyn  Citizen 
published  in  the  Borough  of  Brooklyn,  in  the  City  of  New  York,  at  least  three  days 
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in  succession  before  said  hearing,  and  file  proof  of  such  publication  with  the  Secre- 
tary of  this  Commission  on  or  before  the  opening  of  the  said  hearing. 
The  notice  referred  to  in  the  above  resolution  is  as  follows : 
Notice  is  hereby  given  that  an  application  and  petition  of  The  Coney  Island  & 
Brooklyn  Railroad  Company  to  the  Public  Service  Commission  for  the  First  District, 
has  been  made,  praying 

That  the  Commission  will  consent  to  and  approve  of  an  additional  issue  of  bonds 
secured  by  the  petitioner's  consolidated  mortgage,  dated  December  15,  1904,  beyond  the 
amount  of  five  million  five  hundred  thousand  dollars,  to  wit :  four  hundred  sixt>'-two 
thousand  dollars  ($462,000),  for  the  following  uses: 

1.  To  pay  two  hundred  seventy-eight  thousand  dollars  ($278,000),  the  estimated 
cost  of  the  reconstruction  of  the  railroad  on  Coney  Island  Avenue  from  Prospect  Park 
to  Coney  Island; 

2.  To  pay  sixteen  thousand  dollars  ($16,000),  the  balance  of  the  cost  of  ten  new- 
cars  ordered  by  this  Commission  over  thirty  thousand  dollars  ($30,000),  the  par  value 
of  authorized  car  trust  bonds;  and 

3.  Tq  pay  eighty-two  thousand  nine  hundred  and  seventy-three  dollars  ($82,973), 
the  balance  of  the  cost  of  reconstruction  of  petitioner's  power  system  over  the  moneys 
raised  therefor  by  sale  of  stock. 

And  that  said  application  and  petition  will  be  heard  by  the  said  Commission,  at  its 
office,  No.  154  Nassau  Street,  Borough  of  Manhattan,  New  York  City,  on  May  4th,. 
1908,  at  2 :30  o'clock  in  the  afternoon. 

Dated  New   York,  April      ,  1908. 

THE  CONEY  ISLAND  &  BROOKLYN  RAILROAD  COMPANY 
By 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  hearing. 

iv)  O-422 

Commissioner  Maltbie  presented  the  following  opinion: 

In  the  matter 
of 
The  Hearing  on  the  Motion  of  the  Commis- 
sion on  the  Question  of  Improvements  in 
and  additions  to  the  Service  and  Equip- 
ment   of    the    New    York    City    Railway 
Company  and  of  Adrian   H.  Joline  and 
Douglas  Robinson,  as  Receivers  of  said 
Company. 
23rd  Street  Crosstown  Line. 

OPINION. 
The  passenger  traffic  upon  surface,  street-car  lines  in  the  City  of  New  York  fluctu- 
ates greatly  from  hour  to  hour,  day  to  day,  season  to  season  and  year  to  year.    The 
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number  of  cars  which  must  be  run  to  provide  adequate  service  upon  a  clear  day  is 
often  quite  different  from  the  number  needed  at  similar  hours  upon  a  stormy  day. 
Saturdays  and  Sundays  are  very  busy  days  upon  some  lines,  but  during  the  other  five 
days  in  the  week,  the  use  made  of  these  lines  may  be  small.  The  traffic  upon  certain 
lines  increases  as  summer  approaches  and  falls  off  when  winter  returns.  Meetings,  con- 
ventions, parades,  games,  etc.,  constantly  cause  important  fluctuations.  To  meet  these 
varying  conditions,  the  traffic  manager  must  provide  a  varying  schedule,  having  in 
mind  not  merely  the  conditions  that  ordinarily  obtain  but  any  special  circumstances 
which  call  for  a  greater  or  less  number  of  cars  than  ordinarily  needed. 

In  attempting  to  fix  the  standard  of  adequate  service  for  the  various  lines,  the 
Commission  has,  with  one  exception,  specified  the  minimum  number  of  cars  that  should 
be  run.  But  a  fixed  minimum  which  is  reasonable  and  yet  effective  under  ordinary 
circumstances  may  impose  an  unnecessary  burden  upon  the  company  at  certain  times 
and  permit  overcrowding  at  others.  The  proper  standard  should  be  so  clastic  that  it 
would  be  neither  too  harsh  nor  too  mild,  but  at  all  times  so  suited  to  the  conditions  as 
to  provide  as  adequate  service  as  could  reasonably  be  expected.  The  requirement  that 
a  certain  number  of  cars  must  be  run  during  certain  hours  has  been  found  to  be  too 
rigid  and  not  sufficiently  elastic  for  certain  surface  lines.  Consequently,  jthe  order 
directed  to  be  drawn  in  the  present  case  provides  that  the  number  of  seats  in  the  cars 
passing  any  point  of  observation  upon  the  23rd  Street  Line  shall  exceed  by  at  least 
10  per  cent  the  number  of  passengers  in  those  cars,  but  never  less  than  six  per  hour, 
or,  if  it  is  impossible  to  comply  with  this  provision,  that  at  least  25  cars  shall  pass  such 
point  of  observation  within  every  15-minute  period. 

The  purpose  of  this  order,  is  to  give  every  one  a  seat,  and  a  10  per  cent,  excess 
of  seats  over  passengers  has  been  required  because  of  the  irregularity  of  traffic  and  of 
cars.  If  the  cars  were  to  run  with  absolute  regularity  and  if  passengers  were  to  board 
these  cars  at  regular  intervals  and  at  equi-distant  points,  it  might  not  be  necessary 
to  provide  a  greater  number  of  seats  than  passengers,  but  cars  do  not  run  regularly 
and  passengers  do  not  board  the  cars  with  absolute  uniformity,  and  it  has  been  found, 
as  a  matter  of  practical  observation,  that  in  order  to  provide  seats  for  all  passengers, 
it  is  necessary  to  run  cars  with  a  greater  seating  capacity  than  the  number  of  pas- 
sengers. Whether  a  10  per  cent,  excess  is  sufficient  to  accomplish  this  result  cannot 
be  determined  ^ithout  experiment,  and  it  is  possible  that  after  a  trial  has  been  had  it 
will  be  necessary  either  to  increase  or  decrease  the  percentage  of  excess  suggested. 

The  alternative  proposition  suggested,  viz.,  that  if  a  to  per  cent,  excess  of  scats 
over  passengers  is  not  provided,  a  certain  number  of  cars  must  be  run,  has  been  placed 
in  the  order  because  it  is  physically  impossible,  under  the  conditions  which  obtain  in 
New  York,  always  to  provide  a  seat  for  every  passenger.  The  traffic  is  so  heavy  at 
times  that  to  attempt  to  provide  every  one  with  a  seat  would  so  interfere  with  the 
carrying  capacity  of  the  line  that  the  time  consumed  in  passing  from  one  point  to  an- 
other would  be  so  great,  because  of  the  low  rate  of  speed  due  to  car  congestion,  that 
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the  advantage  of  a  seat  would  probably  be  more  than  offset  by  the  increased  time 
required. 

Between  Lexington  Avenue  and  Broadway,  upon  23rd  Street,  the  cars  of  the 
Lexington  Avenue  line  run  upon  the  same  tracks  as  those  of  the  23rd  Street  Cross- 
town  line.  It  has  been  found  by  observation  that  it  would  be  difficult,  and  perhaps 
impossible,  to  run  more  than  50  cars  in  a  iS-minute  period  upon  this  portion  of  the 
route,  but  this  number  may  be  equalled  and  perhaps  exceeded.  If  the  cars  were  equally 
divided  between  the  23rd  Street  line  and  the  Lexington  Avenue  line,  it  would  mean  that 
the  maximum  number  of  cars  to  be  run  upon  either  line  would  be  25  in  each  15-rainute 
interval.  This  is  the  limit  fixed  in  the  23rd  Street  order  as  well  as  the  order  relating 
to  the  Lexington  Avenue  line. 

The  23rd  Street  Crosstown  line  includes  the  cars  running  between  the  East  River 
and  the  North  River  upon  23rd  Street  and  the  branch  running  from  23rd  Street  to 
the  34th  Street  Ferry  via  Second  Avenue.  The  service  was  shown  by  the  evidence 
presented  at  the  hearings  to  be  more  inadequate  upon  the  23rd  Street  section,  but 
considerable  improvement  is  necessary  throughout.  The  present  method  of  collecting 
fares  at  the  western  terminus  of  the  line  causes  much  delay  which  ought  to  be  avoided. 
A  separate  order  will  be  prepared  upon  this  matter. 

The  cars  running  between  West  23rd  Street  and  Grand  Central  Station  have  been 
ordered  discontinued  because  they  were  not  largely  patronized  and  because  they 
materially  interfered  with  the  remainder  of  the  traffic  especially  at  23rd  Street  and 
Fourth  Avenue.     With  this  change  it  will  be  possible  to  operate  the  required  number 

of  cars  over  the  line. 

(Signed)         MILO  R.  MALTBIE,  Commissioner. 
April  17th,  1908. 

Commissioner  Maltbie  thereupon  moved  the  adoption  of  the  following  final  order, 
which  was  duly  seconded: 

Final  Order  (No.  422). 
In  the  Matter 
of 
The  hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in    and    additions    to    the    Service    and 

Equipment  of  the  New  York  City  Rail-  ^ 

way  Company,  and  of  Adrian  H.  Joline 
and  Douglas  Robinson  as  receivers  of  the 
New  York  City  Railway  Company. 
23rd  Street  Crosstown  Line. 
Under  Order  for  Hearing  made  March  31, 
1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  loth 
day  of  April,  1908,  and  it  appearing  that  the  said  hearing  was  held  by  and  pursuant 
to  an  order  of  this  Commission,  made  March  31,  1908,  and  returnable  on  April  10, 
1908,  and  that  the  said  order  was  duly   served  upon  the   New  York  City  Railway 
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Company  and  upon  Adrian  H.  Joline  and  Douglas  Robinson  as  receivers  of  the  said 
New  York  City  Railway  Company,  and  that  the  said  service  was  by  them  duly 
acknowledged  and  that  the  said  hearing  was  held  by  and  before  the  Commission  on 
the  matters  in  said  order  specified,  on  April  10,  1908,  before  Mr.  Commissioner 
Maltbie,  presiding,  Arthur  Du  Bois,  Esq.,  appearing  for  the  Commission,  and  there 
being  no  appearance  for  the  New  York  City  Railway  Company  nor  for  Adrian  H. 
Joline  or  Douglas  Robinson  as  receivers  of  the  New  York  City  Railway  Company. 

Now,  it  being  made  to  appear  after  the  proceeding  upon  said  hearing  that  the 
regulations  and  service  of  the  New  York  City  Railway  Company  and  of  Adrian  H. 
Joline  and  Douglas  Robinson  as  receivers  of  the  New  York  City  Railway  Company 
in  respect  to  transportation  of  persons  in  the  First  District  has  been  and  is  unreason- 
able, improper  and  inadequate  in  that  the  said  New  York  City  Railway  Company 
and  the  said  Adrian  H.  Joline  and  Douglas  Robinson  as  receivers  of  the  New  York 
City  Railway  Company  do  not  run  cars  enough  or  with  sufficient  frequency  or  on  a 
reasonable  time  schedule  reasonably  to  accommodate  the  passenger  traffic  transported 
by  them  or  offered  for  transportation  to  Ihem,  and  it  appearing  that  changes  and 
improvements  in  the  regulations  and  service  of  the  said  Company  and  the  said 
receivers  as  below  set  forth  are  such  as  are  just,  reasonable,  adequate  and  proper 
and  ought  reasonably  to  be  made  in  order  to  promote  the  convenience  of  the  public, 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  for  the  Commission, 
it  is 

Ordered, 

That  the  service  of  the  New  York  City  Railway  Company  and  of  Adrian  H. 
Joline  and  Douglas  Robinson  its  receivers  on  the  23rd  Street  Crosstown  Line  be 
increased,  supplemented  and  changed  in  the  following  manner,  that  is  to  say : 

1.  By  discontinuing  the  operation  of  all  cars  operated  between  the  westerly  end 
of  23rd  Street  and  the  Grand  Central  Station  via  23rd  Street  and  Fourth  Avenue. 

2.  By  operating  daily  including  Sunday  over  every  point  on  the  23rd  Street 
Crosstown  Line  including  the  branch  running  to  East  34th  Street  Ferry  either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  or  night  a  number  of  seats 
at  least  ten  per  cent  in  excess  of  the  number  of  passengers  at  that  point ;  the  number 
of  cars  passing  any  point  to  be,  however,  never  less  than  six  (6)  per  hour  in  each 
direction;  or 

(b)  A  minimum  number  of  twenty-five  (25)  cars  in  one  direction  in  each 
fifteen  minute  period  in  which  the  provisions  of  sub-division  (a)  above  are  not  com- 
plied with. 

And  it  is  further  Ordered,  That  this  order  shall  take  effect  on  April  27,  1908, 
and  shall  continue  in  force  for  a  period  of  two  years  from  and  after  taking  effect 
of  the  same,  but  without  prejudice  to  an  order  for  further  or  additional  hearing  and 
action  thereon  by  the  Commission,  in  respect  of  anything  herein  prescribed  or  in 
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respect  of  anything  covered  by  the  order  for  hearing  herein,  prior  to  the  expiration 
of  said  period  of  two  years. 

And  it  is  further  Ordered,  That  before  April  23rd,  1908,  the  said  New  York  Giy 
Railway  Company  and  the  said  Adrian  H.  Joline  and  Douglas  Robinson  as  recciven 
of  the  New  York  City  Railway  Company  notify  the  Public  Service  Commission 
for  the  First  District  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(28)  0.423 

Commissioner  Maltbie  presented  the  following  opinion: 

In  the  Matter 
of 

The  hearing  on  the  Motion  of  the   Com-  I 

mission  on  the  Question  of  Improve- 
ments in  and  Additions  to  the  Service 
of  the  New  York  City  Railway  Com- 
pany and  of  Adrian  H.  Joline  and  Doug- 
las Robinson,  as  Receivers  of  said  Com- 
pany. 

Lexington  Avenue  Line. 

OPINION. 

The  Lexington  Avenue  line  extends  from  the  Battery  to  the  Harlem  River,  runnintj 
via  Broadway  to  23rd  Street,  East  23rd  Street  and  Lexington  Avenue.  Not  all  of  the 
cars  used  upon  this  line  are  operated  between  the  extreme  termini,  certain  ones  being 
switched  back  at  various  points  to  accommodate  the  traffic.  The  order  for  the  hear- 
ing related  to  the  cars  operated  north  of  23rd  Street  and  Broadway,  the  consideration 
of  the  cars  running  south  of  23rd  Street  upon  Broadway  being  postponed  until  ob- 
servations have  been  made  for  the  other  lines  which  run  over  the  same  tracks  below 
23rd  Street. 

The  evidence  presented  at  the  hearings  shows  that  the  service  is  inadequate  and 
that  a  larger  number  of  cars  should  be  operated.  So  far  as  the  evidence  goes,  there 
is  nothing  to  prevent  a  sufficient  increase  to  accommodate  the  public  except  possibly 
upon  the  portion  of  the  line  between  Lexington  Avenue  and  Broadway  where  the 
Lexington  Avenue  cars  run  over  the  same  tracks  that  are  used  by  the  23rd  Street 
Crosstown  line.  However  the  inspectors  of  the  Commission  have  found  that  it  is 
possible  to  operate  50  cars  in  ais-minute  interval  in  each  direction  upon  23rd  Street 
between  Lexington  Avenue  and  Broadway.  Dividing  this  maximum  between  the  two 
lines  using  these  tracks  it  would  be  possible  for  the  Lexington  Avenue  line  and  the 
23rd  Street  Crosstown  line  each  to  operate  25  cars  in  every  15-minute  interval  over 
the  same  tracks.  I  have  directed  that  the  order  be  so  drawn  as  to  establish  this  re- 
<iuirement. 
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With  the  exception  of  the  portion  of  the  line  just  referred  to,  there  is  no  limiting 
point  upon  the  Lexington  Avenue  line.  A  much  larger  number  of  cars  can  be  run 
north  of  23rd  Street  and  there  is  no  reason  known  to  me  why  the  Receivers  cannot 
run  sufficient  number  of  car?  to  provide  adequate  service  throughout  the  day. 

The  general  principles  npon  which  the  order  relating  to  the  Lexington  Avenue  line 
is  drawn  have  been  discussed  in  the  Opinion  upon  the  improvement  of  service  on  the 
23rd  Street  Crosstown  line  and  need  not  be  repeated  here. 

April  17th,  1908. 

(Signed)  MILO  R.  MALTBIE,  Commissioner. 

Commissioner  Maltbie  thereupon  moved  the  adoption  of  the  following  final  order, 

which  was  duly  seconded: 

Final  Order  (No.  423). 
In  the  Matter 
of 
The  hearing  on  the  Motion  of  the   Com- 
mission   on    the    Question    of    Improve- 
ments in   and   Additions  to  the   Service 
of  the  New   York   City  Railway   Com- 
pany and  of  Adrian  H.  Joline  and  Doug- 
las Robinson,  as  Receivers  of  said  Com- 
pany, in  respect  to  the  Lexington  Ave- 
nue line. 
Under  Order  for  Hearing  No.  .405,  dated 
April  7,   J908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  April  15, 
1908,  and  it  appearing  that  the  said  hearing  was  held  pursuant  to  Hearing  Order  No. 
40s  of  this  Commission,  dated  April  7,  1908,  and  returnable  on  April  15,  1908,  at  2:30 
P.  M.,  and  it  appearing  that  said  order  was  duly  sensed  upon  Messrs.  Adrian  H. 
Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Company 
on  the  8th  day  of  April,  1008,  and  that  said  New  York  City  Railway  Company  had 
due  notice  of  said  hearing,  and  thai  said  hearing  was  had  by  and  before  the  Com- 
mission on  the  matters  embraced  in  said  order  for  hearing  on  the  15th  day  of  April, 
1908,  before  Mr.  Commissioner  Malrbie  presiding,  Albert  H.  Walker.  Esq.,  appearing 
for  the  Commission  and  no  one  appearing  for  said  receivers  or  said  Company,  and 
proof  having  been  taken  upon  said  hearing,  and  it  being  made  to  appear  after  the 
proceedings  upon  said  hearing  that  the  service  of  said  Railroad  Company  and  of  said 
Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  said  Company,  in  respect  to 
the  transportation  of  persons  upon  its  Lexington  Avenue  line,  in  the  City  and  State 
of  New  York,  is  unreasonable,  improper  and  inadequate  in  that  the  said  New  York 
City  Railway  Company  and  said  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers 
of  said  Company,  do  not  operate  cars  enough  upon  said  ^ine,  or  with  sufficient 
frequency,  or  Upon  a  reasonable  time  schedule  reasonably  to  accommodate  the  pas- 
senger traffic  transported  by  them  or  oflfered  for  transportation  to  them,  and  it  appear- 
ing that  it  would  be  just,  reasonable  and  proper  that  the  said  service  of  the  said  New 
York  City  Railway  Company  and  of  Adrian  H.  Joline  and  Douglas  Robinson,  as  its 
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Receivers,  be  increased,  supplemented  and  changed  in  the  particulars  hereinafter  set 
forth ; 

Therefore  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered  as  follows: 

(i)  That  said  New  York  City  Railway  Company  and  said  Adrian  H.  Jolinc  and 
Douglas  Robinson,  as  Receivers  of  said  Company,  be  and  they  hereby  are  directed  and 
required  10  operate  daily,  including  Sunday,  over  every  point'  on  the  Lexington  Avenue 
line  between  23rd  Street  and  Broad-way  and  the  northerly  terminus  of  the  line,  either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  cf  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  and.  night  a  number  of 
seats  at  least  ten  per  cent,  in  excess  of  the  number  of  passengers  at  that  point,  the 
number  of  cars  passing  any  point  to  be,  however,  never  less  than  six  per  hour  in 
each  direction;  or 

(b)  A  minimum  number  of  twenty-five  cars  in  one  direction  in  each  fifteen 
minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  coiipHed 
with. 

(2)  That  said  New  York  City  Railway  Company  and  said  Adrian  H.  Jcline 
and  Douglas  Robinson,  as  Receivers  of  said  Company,  be  and  they  hereby  are  directed 
and  required  to  institute  such  changes,  improvements  and  additions  by  or  before  the 
1st  day  of  May,  1908. 

This  order  shall  continue  in  force  until  such  time  as  the  Public  Service  Com- 
m:ssion  for  the  First  District  shall  otherwise  order. 

(3)  It  is  further  Ordered,  That  said  New  York  City  Railway  Company  and 
said  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  said  Ccmpany,  noiify 
the  Public  Service  Commission  for  the  First  District,  within  five  days  after  service 
of  this  orde?  upon  them,  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

Ayes — Commissioners   McCarroU,   Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

(29)  0-421 

Ccmmissioner  Maltbie  presented  the  following  opinion: 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in  and  Addition  to  the  Service  of  the 
Dry  Dock.  East  Broadway  and  Battery 
Railroad  Company  and  of  F.  W.  Whit- 
ridge,  as  Receiver  of  the  said  Company, 
in  rcsptct  to  the  Grand  Street  Crosstown 
Line  and  in  respect  to  the  Grand  and 
Desbrosses  Line  to  Brooklyn. 

OPINION. 
The  street  car  line  afifected  by  this  case  includes  the  cars  operated  from  the  Grand 
Street  Ferry  upon  the  East  River,  along  Grand  Street,  and  Vestry  Street  to  the  Dcs- 
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brasses  Street  Ferry.  There  is  also  a  branch  line  runninjj:  from  the  Desbrosses  Street 
Ferry  along  Grand  Street  and  via  Essex  or  Clinton  Street  and  the  Williamsburj?  Bridp:e 
lo  the  plaza  at  the  easterly  end  of  the  bridge. 

The  evidence  presented  at  the  hearings  shows  that  this  line,  including  the  branch 
to  the  Brooklyn  Plaza  of  the  Williamsbnrg  Bridge,  is  one  of  the  most  congested  lines 
that  has  been  examined  by  the  Transportation  Bureau  of  the  Commission.  Indeed,  at 
certain  hours  the  overloading  is  more  excessive  than  has  been  found  upon  any  other 
line  so  far  examined.  The  need,  therefore,  of  improved  service  is  extremely  great  and 
relief  ought  to  be  had  immediately.  Mr.  Maher,  who  is  manager  of  the  road  under  Mr. 
F.  W.'  Whitridge,  the  Receiver,  has  testified  that  the  company  does  not  hav€  a  sufficient 
number  of  cars  to  provide  adequate  service.  A  contract  has  been  made  for  twenty-five 
(25)  new  cars  for  use  upon  this  trtad,  and  delivery  is  expected  about  the  first  of  May. 
It  is  perhaps  impossible,  therefore,  to  provide  full  relief  before  that  date,  and  the  order 
is  to  take  eflFect  then. 

The  requirements  of  the  order  in  other  respects  foHow  the  principles  laid  down  in 
the  order  relating  to  the  improvement  of  service  on  the  23rd  Street  line.  In  the  opinion 
in  that  case,  I  discussed  in  a  general  way  the  principles  involved  and  it  is  not  neces- 
sary to  repeat  the  statements  there  made,  but  they  apply  with  equal  force  to  the  Grand 
Street  line.  It  is  considered  that  15  cars  in  every  15-minute  period  will  provide 
adequate  service,  but  it  may  be  that  the  number  of  passengers  will  so  increase  with  the 
improved  service  that  a  larger  number  of  cars  must  be  run,  but  for  the  present  I  con- 
sider the  maximum  set  sufficient.  The  general  traffic  conditions  will  not  prevent  more 
cars  being  rtm. 

April  17th,  1908. 

(Signed)  MILO  R.  MALTBIE,  Commissioner. 

Commissioner  Maltbie  thereupon  moved  the  adoption  of  the  following  final  order, 
which  was  duly  seconded : 

Final  Order  (No.  421). 
In  the  Matter  ' 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  question  of  Improvements 
in  and  Additions  to  the  Service  of  the 
Dry    Dock,    East    Broadway   &    Battery 
Railroad  Company  and  of  F.  W.  Whit- 
ridge as  Receiver  of  the  said  company,  in 
respect  to  the   Grand   Street  Crosstown 
Line  and  in  respect  to  the  Grand  and 
Desbrosses  Line  to  Brookljm. 
Under    Order    for    Hearing    No.    397, 
dated  April  3.  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  April  13,  14 
and  16,  1908,  and  it  appearing  that  the  said  hearing  was  held  pursuant  to  hearing  order 
No.  397  of  this  Commission  .dated  April  3,  1908,  and  returnable  on  April  13,  1908,  at 
2:30  P.  M.,  and  it  appearing  that  said  order  was  duly  served  upon  said  F.  W.  Whit- 
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ridge  as  Receiver  of  the  Dry  Dock,  East  Broadway  &  Battery  Railroad  Company  on 
the  4th  day  of  April,  1908,  and  that  such  service  was  by  him  duly  acknowledged,  and 
that  said  Dry  Dock,  East  Broadway  &  Battery  Railroad  Company  had  due  notice  of 
said  hearing  and  that  said  hearing  was  had  by  and  before  the  Commission  on  the 
matters  embraced  in  said  order  for  hearing  on  the  13th,  14th  and  i6th  days  of  April, 
1908,  before  Mr.  Commissioner  Maltbie  presiding,  Harry  M.  Chamberlain,  Esq.,  ap- 
pearing for  the  Commission,  Edward  A.  Maher,  Esq.,  General  Manager,  appearing  for 
said  railroad  company  and  for  said  Receiver,  and  proof  having  been  taken  upon  said 
hearing,  and  it  being  made  to  appear  after  the  proceedings  on  said  hearing  that  the 
service  of  said  railroad  company  and  of  said  F.  W.  Whitridge,  as  Receiver  of  said 
company,  in  respect  to  the  transportation  of  persons  upon  its  lines,  the  Grand  Street 
Crosstown  Line  and  the  Grand  and  Desbrosses  Line  to  Brooklyn,  in  the  City  and  State 
of  New  York,  are  unreasonable,  improper  and  inadequate  in  that  said  Dry  Dock,  East 
Broadway  &  Battery  Railroad  Company  and  said  F.  W.  Whitridge  as  Receiver  of 
said  ccMnpany  do  not  operate  cars  enough  upon  said  lines  or  with  sufficient  frequency  or 
upon  a  reasonable  time  schedule  reasonably  to  accommodate  the  passenger  traffic  trans- 
ported by  them  or  offered  for  transportation  to  them,  and  it  appearing  that  it  would 
be  just,  reasonable  and  proper  that  the  said  service  of  the  said  Dry  Dock,  East  Broad- 
way &  Battery  Railroad  Company  and  of  F.  W.  Whitridge  as  its  Receiver  be  increased, 
supplemented  and  changed  in  the  particulars  hereinafter  set  forth ; 

Therefore,  On  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered  as  follows — 

(1)  That  said  Dry  Dock,  East  Broadway  &  Battery  Railroad  Company  and  said 
F.  W.  Whitridge,  as  Receiver  of  said  company,  be  and  they  hereby  are  directed  and 
required  to  operate  daily  including  Sunday  over  eyery  point  of  said  Grand  Street  Cross- 
town  Line  and  said  Grand  and  Desbrosses  Line  to  Brooklyn,  either 

(a)  a  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation  to 
provide  during  every  fifteen  minute  period  of  the  day  or  night  a  ten  per  cent.  (10%) 
excess  of  seats  over  passengers  at  that  point,  the  number  of  cars  passing  any  point  to 
be,  however,  never  less  than  six  (6)  cars  per  hour  in  each  direction ;  or 

(b)  a  minimum  number  of  fifteen  (15)  cars  in  one  direction  in  each  fifteen  minute 
period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied  with. 

(2)  That  said  Dry  Dock,  East  Broadway  &  Battery  Railroad  Company  and  said 
F.  W.  Whitridge  as  Receiver  of  said  company  be  and  they  hereby  are  directed  and 
required  to  run  on  said  Grand  Street  Crosstown  Line  all  westbound  cars  from  Grand 
Street  Ferry  at  least  to  Broadway,  and  all  eastbound  cars  at  least  to  the  Ferry. 

(S)  That  said  Dry  Dock,  East  Broadway  &  Battery  Railroad  Company  and  said 
F.  W.  Whitridge  as  Receiver  of  said  company  be  and  they  hereby  are  directed  and 
required  to  urn  on  the  Grand  and  Desbrosses  Line  to  Brooklyn  all  west -bound  cars 
from  the  Brooklyn  end  of  the  Williamsburg  Bridge  at  least  to  Broadway,  and  all 
eastbound  cars  at  least  to  the  Brooklyn  end  of  the  Williamsburg  Bridge. 


^7!  [April  17,  i<)oa 

(4)  That  said  Dry  Dock,  East^ Broadway  &  Battery  Railroad  Company  and  said 
F.  W.  Whitridge  as  Receiver  of  said  company  be  and  they  hereby  are  directed  and 
required  to  institute  such  changes,  improvements  and  additions  by  or  before  the  ist 
day  of  May,  1908. 

This  order  shall  continue  in  force  until  such  time  as  the  Public  Service  Commission 
for  the  First  District  shall  otherwise  order. 

(5)  It  is  further  Ordered,  That  said  Dry  Dock,  East  Broadway  &  Battery  Rail- 
road Company  and  said  F.  W.  Whitridge  as  Receiver  of  said  company  notify  the  Public 
Service  Commission  for  the  First  District  within  five  (5)  days  after  service  of  this 
order  upon  them  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(30)  0-424 

Commissioner  Maltbie  presented  the  following  opinion: 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in  'and   Addition  to  the   Service  of  the 
Third   Avenue    Railroad   Company,   and 
of  Frederick  W.  Whitridge  as  Receiver 
of  said  Company. 
Third  and  Amsterdam  Avenue  line. 

OPINION. 
The  Third  and  Amsterdam  Avenue  line  extends  from  Ann  Street  and  Broad- 
way to  Fort  George  via  Park  Row,  the  Bowery,  Third  Avenue,  125th  Street.  Man- 
hattan Street  and  Amsterdam  Avenue.  Not  all  of  the  cars  operated  upon  this  line 
run  between  the  two  extreme  termini;  certain  cars  are  regularly  switched  back  at 
crossover  points,  which  are  so  frequent  as  to  permit  of  such  routing  as  will  most 
readily  accommodate  the  travelling  public. 

North  of  Sixth  Street  there  is  no  limiting  point  upon  the  whole  line,  and  sufficient 
cars  may  be  run  to  give  everyone  a  seat  except  under  unusual  conditions.  At  Grand 
Street  and  the  Bowery  there  are  so  many  lines  operating  through  this  intersection, 
that  it  is  physically  impossible  to  increase  materially  the  number  of  cars  operated 
upon  the  Third  Avenue  line  without  diminishing  the  cars  operated  upon  the  other 
lines.  Hence,  the  number  of  cars  below  Sixth  Street  may  not  be  as  great  as  the 
number  in  use  above  Sixth  Street. 

The  testimony  presented  at  the  hearings  shows  that  it  would  probably  be  neces- 
sary to  operate  25  cars  in  each  is-minute  period  for  certain  portions  of  the  day 
below  Sixth  Street  if  the  passenger  traffic  were  to  be  fully  accommodated.  But  to 
do  this  would  rob  the  other  lines  operating  through  Grand  Street  and  the  Bowery. 
I,  therefore,  recommend  that  the  Third  Avenue  line  be  required  to  operate  as  a 
maximum  only   12  cars   in   each   15-minute  period   south  of   Sixth   Street,   and  the 
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order  has  been  so  drawn.  The  Transportation  Bureau  will  continue  its  inspections 
and  endeavor  to  work  out  some  plan  for  a  new  routing  of  the  cars  or  for  a  re- 
arrangement of  the  traffic  whereby  the  service  may  be  still  further  increased  upon 
the  Third  Avenue  line,  as  well  as  the  other  lines  crossing  the  Bowery  at  Grand 
Street. 

There  being  no  such  limiting  point  above  Sixth  Street,  the  company  has  been 
required  to  operate  the  usual  10  per  cent  excess  of  seats  over  passengers;  or,  if 
unable  to  do  so,  at  least  25  cars  in  every  15-minute  interval.  The  evidence  shows 
that  if  the  order  is  complied  with  in  spirit  as  well  as  in  letter,  the  service  will  be 
greatly  improved.  At  present  the  service  is  inadequate  over  most  of  the  line  and 
at  times  when  there  is  no  excuse  for  the  crowding. 

To  comply  with  the  provisions  of  the  order,  a  larger  number  of  cars  will  need 
to  be  used  than  have  been  operated  heretofore.  Mr.  Maher,  who  is  general  manager 
of  the  line  under  Mr.  Whitridge,  the  receiver,  stated  that  with  the  cars  that  had  been 
ordered  and  the  open  cars  which  could  be  used  very  shortly,  there  would  be  in 
his  opinion  a  sufficient  number  to  provide  adequate  service  upon  the  line.  He  added 
that  he  was  not  absolutely  certain  of  this  and  to  definitely  answer  this  question 
would  require  more  investigation  than  he  had  yet  made.  Inasmuch  as  the  Receiver 
can  ask  for  a  modification  of  the  order  or  a  rehearing  in  case  it  is  found  that  he  docs 
not  have  a  sufficient  number  of  cars,  I  recommend  that  the  order  be  made  effective 
May  ist,  by  which  time  some  open  cars  can  be  used.  If  he  should  find  that  there  are 
not  enough  cars  to  give  adequate  service,  one  of  the  first  things  which  ought  to 
be  considered  is  the  ordering  of  more  cars.  The  public  is  entitled  to  them,  and  if 
they  are  not  ordered,  this  matter  will  doubtless  need  to  be  considered  under  a  further 
order. 

The  general  principles  involved  in  this  order  have  been  discussed  in  the  opinion 

upon  the  improvement  of  service  on  the  23rd  Street  line  and  need  not  be  discussed 

here,  although  they  apply  with  equal  force. 

April  17th,  1908. 

(Signed)  MILO  R.   MALTBIE,  Commissioner. 

Commissioner  Maltbie  thereupon  moved  the  adoption  of  the  following  final  order, 

which  was  duly  seconded: 

Final  Order  (No.  424). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on    the    Question    of    Improve- 
ment in  and  Addition  to  the  Service  of 
the  Third  Avenue  Railroad  Company  and 
of  Frederick  W.  Whitridge,  as  Receiver 
of  said  Company,  in  respect  to  the  Third 
Avenue  and  Amsterdam  Avenue  line. 
Under  Order  for  Hearing  No.  404,  dated 
April  7,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  April  16, 
1908,  and  it  appearing  that  the  said  hearing  was  held  pursuant  to  Hearing  Order  404 
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of  this  Commission,  dated  April  7,  1908,  and  returnable  on  April  16,  1908,  at  2:30 
p.  m.,  and  it  appearing  that  said  order  was  duly  served  upon  said  F.  W.  Whit  ridge 
as  Receiver  of  the  Third  Avenue  Railroad  Company  on  the  8th  day  of  April,  1908, 
and  that  said  Third  Avenue  Railroad  Company  had  due  notice  of  said  hearing, 
and  that  said  hearing  was  had,  by  and  before  the  Commission  on  the  matters  embraced 
in  said  order  for  a  hearing  on  the  i6th  day  of  April,  1908,  before  Mr.  Commissioner 
Maltbie,  presiding,  Albert  H.  Walker,  Esq.,  appearing  for  the  Commission,  Edward 
A.  Maher,  Esq.,  appearing  for  said  Receiver,  and  proof  having  been  taken  upon  said 
•hearing,  and  it  being  made  to  appear  after  the  proceedings  on  said  hearing  that  the 
service  of  said  Railroad  Company  and  of  said  F.  W.  Whitridge  as  Receiver  of  said 
Company,  in  respect  to  the  transportation  of  persons  upon  its  Third  Avenue  and 
Amsterdam  Avenue  line  in  the  City  and  State  of  New  York,  is  unreasonable,  improper 
and  inadequate  in  that  said  Third  Avenue  Railroad  Company  and  said  F.  W.  Whit- 
ridge as  Receiver  of  said  Company  do  not  operate  cars  enough  upon  said  Third  Avenue 
and  Amsterdam  Avenue  line  or  with  sufficient  frequency  or  upon  a  reasonable  time 
schedule  reasonably  to  accommodate  the  passenger  traffic  transported  by  them  or 
offered  for  transportation  to  them,  and  it  appearing  that  it  would  be  just,  reasonable 
and  proper  that  the  said  service  of  the  said  Third  Avenue  Railroad  Company  and 
F.  W.  Whitridge  as  Receiver  of  said  company  be  increased,  supplemented  and  changed 
in  the  particulars  hereinafter  set  forth; 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  IS 

Ordered,  as  follows:  (i)  That  said  Third  Avenue  Railroad  Company  and  said 
F.  W.  Whitridge  as  Receiver  of  said  company  be,  and  they  hereby  are.  directed  and 
required  to  operate  daily,  including  Sunday,  over  every  point  of  the  Third  Avenue  and 
Amsterdam  Avenue  line  from  the  United  States  Post  Office  in  Park  Row  to  the 
northerly  terminus  of  the  line  at  or  near  195th  Street,  either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  15-minute  period  of  the  day  or  night  a  number  of  seats  at 
least  10  per  cent,  in  excess  of  the  number  of  passengers  at  that  point,  the  number  of 
cars  passing  any  point  to  be,  however,  never  less  than  six  per  hour  in  each  direc- 
tion, or 

(b)  Over  that  portion  of  the  above  described  line  south  of  Sixth  Street  a  mini- 
mum number  of  twelve  cars  in  one  direction  in  each  15-minute  period  in  which  the 
provisions  of  Sub-division  (a)  above  are  not  complied  with;  and  over  that  portion 
of  the  line  above  described  north  from  Sixth  Street  a  minimum  number  of  twenty- 
five  cars  in  one  direction  in  each  15-minute  period  in  which  the  provisions  of  Sub- 
division (a)  above  are  not  complied  with. 

(2)  That  said  Third  Avenue  Railroad  Company  and  said  F.  W.  Whitridge  as 
Receiver  of  said  company  be,  and  they  hereby  are,  directed  and  required  to  institute 
such  changes,  improvements  and  additions  by  or  before  the  ist  day  of  May,  1908. 
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This  order  shall  continue  in  force  until  such  time  as  the  Public  Service  Commis- 
sion for  the  First  District  shall  otherwise  order. 

(3)  It  is  further  Ordered,  T4iat  said  Third  Avenue  Railroad  Company  and  said 
F.  W.  Whitridge  as  Receiver  of  said  company  notify  the  Public  Service  Commission 
for  the  First  District  within  five  days  after  service  of  this  order  upon  them  whether 
the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarrolI,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(31) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  have  been  duly 
approved  by  Commissioner  Bassett,  as  Committee  on  Audit,  for  the  month  of  April, 
whereupon,  on  motion  duly  seconded,  it  was 

Resolved :  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment : 


Voucher 
No. 


In  Favor  of. 


Services  or  Material. 


AiBoant. 


968  American   District  Telegraph 

Co 

969  Ditmars-Kendig   Co 

970  C.   Scott   Forington 

971  Ideal    Ventilator   Co 

97a  Initial  Towel  Supply  Co.... 

973  Knickerbocker      Blue      Print 

Co 

Q74       Ferdinand  Kust  :r 

975  Kings     County     Jeflferscnian 

Asso 

976  Library    Bureau 

977  John    R.    MacNeille 

978  August    Muller 

979  William  H.  Miller 

980  New   York   Edison   Co 

981  T.  W.  Pratt  Co 

982  Wm.   G.    Pigu^cn 

983  Philip   Prince 

984  John    Schroder 

985  Reform    Club 

986  Marvyn   Scudder 

987  Union  Towel  Supply 

988  A.   A.   Wcekf-IIoskins   Co... 


Messenger   service,   months   Feb.   and   Mar.,    1908. 

Bill*  Mar.  i,  Apr.  i    (2),   1908 $10.60 

Stationery  supplies,  Bill  Apr.  6,  1908 16.00 

Lettering    Doors,    Bill    Apr.    6,    1908 7.50 

Ventilator,  Bill   Mar.    28,    1908 4-50 

Tcilet  service.  Mar.   1   to  Apr.    x,    1908 15.90 

Blue  prints.  Bill   Mar.   9,    1908 34*95 

Bock  binding.  Bill  Mar.  31,  1908 38.50 

Rent,    4    Court    Sq.,    Brooklyn,    Quarter    ending 

Mar.    31,    1908 264.00 

Furniture  and   stationery   supplies.    Bills    Feb.    29. 

Mar.    17,   23,   Apr.   3    (2),   1908 207.40 

Special  work  in  the  preparation  of  b-^rks  and 
forms    for    accounts    of    the    Commission,     Bill 

April,    1908 300.00 

Janitor  service.   Month  of   March,   1908 .    8.00 

Janitor   service.  Month  of  March.   1908 26.00 

Lighting  from  Feb.  18  to  March  18,  1908 3.68 

Stationery,   Bill   March   31,    1908 25.00 

Rent,    59    Pearl    St.,    New    York,    month    ending 

Apr.   ^o,    1908 148.16 

Janitor  service,  month  ending  Mar.   31,   1908....  15.00 

Janitor  service,   month  ending  Mar.   31,    1908 15.00 

Books,  Bill  April  i,  1908 35>oo 

Expert  accounting  work  in  Interborough-Metropol- 
itan    Co.    matter    from    Feb.    3    to    March    31, 

1908    7^554 

Toilet   service,   month   of   March,    1908 26.83 

Furriture,   Bills  Mar.   14,  Apr.   3,   7,   1908 215.00 
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Voucher 

No.  In  Favor  of.  Services  or  Material.  Amount. 

989  George  W.   White Rent,  323  Schermerhorn  St.,   Brooklyn,  month  of 

March,    1908 33.00 

990  Yawman  &  Erbe  Mfg.  Co...     Stationery.   Bill   April  6.    1908 7. So 


ToUl $2,182.36 


991  George  N.  Young Services  as  clerk  to  Comrs.  of  Appraisal,  Ease- 
ments under  Joralemon  St.,  Bklyn,  March  x  to 
Apr.    I,    1908 $100.00 


The  following  payrolls  were  approved  by  Commissioner   McCarroU   as   Acting 
Chairman : 

Voucher 

No.  In  Favor  of.  Services  01   Material.  Amount. 

966  Gas  Meter  Tetters Week  ending  Apr.  15,  1908 $60.7$ 

967  Inspectors  of  Masonry Week  ending  Apr.   15,  1908 1.549*89 


ToUl $1,610.64 


Ayes — Commissioners  McCarroIl,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS   H.   WHITNEY,   Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  April  21,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Commissioner   Edward    M.    Bassett,   Acting   Chairman;    Commissioners 
William  McCarroll,  Milo  R.  Maltbie.  John  E.  Eustis. 

On  motion  Commissioner  Bassett  was  elected  Acting  Chairman. 

(2)  3J73 
The  Secretary  presented  a  communication  from  the  Comptroller,  setting  forth  the 

procedure  required  for  the  legal  filing  of  assignments  of  moneys  due  under  contracts 
for  public  improvement,  which  was  referred  to  the  Counsel  to  the  Commission. 

(3)  O-410.  3369 
The  Secretary  presented  a  communication  from  the  Local  Boards  of  the  Borough 

of  the  Bronx,  transmitting  a  resolution  of  the  Local  Board  of  Crotona,  24th  District, 
recommending  additional  stairways  at  the  i6ist  Street  station  of  the  Third  Avenue 
elevated  line,  and  a  copy  of  a  petition  in  favor  of  such  action,  with  143  names  appended, 
all  of  which  were  referred  to  Commissioner  Eustis. 

(4)  2878 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  resignation  of  Grove  V.  Purchase,  Junior  Clerk,  be  accepted, 
to  take  effect  as  of  April  20,  1908. 

Ayes — Commissioners  McCarroll.  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(5)  3343 
The   Secretary   presented   a   communication   from    Barclay   T.    Kenyon   declining? 

appointment  as  Rodman,  which  was  ordered  filed. 
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(6)  0-425 
Commissioner  McCarroIl  presented  the  following  order: 

Complaint  Order  (No.  425). 

Thomas  E.  Hartman  et  al.. 

Complainant, 
against 

Brooklyn   Heights  Railroad   Company, 

Defendant. 

Order  No.  425,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  inadequate 
service  on  the  Sixteenth  Avenue  line,  Brooklyn,  was  approved,  confirmed,  and  ordered 
filed  in  the  office  of  the  Commission. 

(7)  2092 
The  Secretary  presented  a   letter   from    Comptroller   Meti  in   regard   to  certain 

buildings  on  the  Canal  Street  portion  of  the  Brooklyn  Loop  Lines  at  the  southeast 
corner  of  the  Bowery  and  Canal  Street,  stating  that  every  effort  was  being  made  to 
force  the  destruction  of  the  buildings  already  sold,  but  that  several  buildings  in  that 
locality  had  not  been  torn  down  previously,  because  they  were  somewhat  affected 
by  another  condemnation  proceeding.     The  letter  was  ordered  filed. 

(8)  0-426 
Commissioner  Eustis  presented  the  following  report : 

Public  Service  Commission  for  the  First  District: 

Genti.emen — In  the  matter  of  the  complaint  of  the  Board  of  Aldermen  against 
the  Interborough  Rapid  Transit  Company  for  not  running  cars  on  the  Second  Ave- 
nue Elevated  between  the  hours  of  1:00  and  5:00  A.^M.,  which  was  referred  to  me 
for  investigation,  I  beg  to  report: 

I  have  held  a  hearing  upon  this  matter,  and  at  that  hearing  no  one  repre- 
senting the  complainants  appeared,  notwithstanding  they  had  due  notice.  The  Rail- 
road Company  appeared  by  their  Manager  and  Counsel,  and  the  proof  produced  was 
in  eflPect  that  very  little,  if  any,  travel  exists  along  the  line  of  the  Second  Avenue 
between  the  hours  named,  and  that  even  during  the  hour  between  12:00  and  1:00 
few,  if  any,  outsiders  are  carried  along  the  line  of  Second  Avenue,  and  as  this  sec- 
lion  is  only  one  block  removed  from  Third  Avenue,  where  an  all  night's  service 
is  maintained,  it  would  seem  an  unnecessary  service  to  require  the  Company  to  run 
trains  on  this  line  between  i  :oo  and  5  :oo  A.  M.,  and  especially  so  as  no  pne  was 
sufficiently  interested  to  appear  upon  the  hearing  in  support  of  the  complaint. 

I,  therefore,  recommend  that  the  complaint  be  dismissed. 

Dated,  April  20th,  1908. 

(Signed)  J.    E.    EUSTIS,    Commissioner. 
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Commissioner  Eustis  thereupon  moved  the  adoption  of  the  following  order,  which 
was  duly  seconded : 

Dismissal  Order  (No.  426). 

Board  of  Aldermen, 

Complainant, 
against 
Inter  borough  Rapid  Transit  Company,  ^ 

Defendant. 

Order  No.  426,  discontinuing  proceedings  upon  Hearing  Order  No.  374,  in  the 
matter  above  mentioned,  was  approved,  confirmed  and  ordered  filed  in  the  office  of 
the  Commission. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(9)  0-427 

Commissioner  Bassett  moved  the  adoption  of  the  following  order,  which  was  duly 

seconded : 

Final   Order    (No.   427). 

In  the  Matter 
of 

The  hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improve- 
ments in  and  Additions  to  the  Service 
of  the  Nassau  Electric  Railroad  Com- 
pany. 
Extension  of  Fifth  Avenue  Surface  line 

in    Brooklyn    to    Bay    Ridge    Avenue    and 

86th  Street — Waiting  Room  at  Bay  Ridge 

and  Fifth  Avenue. 
Under  Order  for  Hearing  No.  294,  made 

February  28,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  12th 
day  of  March,  1908  and  the  adjournments  thereof,  and  it  appearing  that  the  said  hear- 
ing was  held  by  and  pursuant  to  an  order  for  hearing  No.  294,  made  the  28th  day 
of  February,  1908,  and*  returnable  on  the  12th  day  of  March,  1908,  and  that  the  said 
order  No.  294  was  duly  served  on  the  Nassau  Electric  Railroad  Company  and  that 
the  said  service  was  by  it  duly  acknowledged,  and  that  the  said  hearing  was  held  by 
and  before  the  Commission  on  the  matters  in  said  order  specified  on  the  12th  day 
of  March,  1908,  and  by  adjournment  duly  had  on  the  19th  day  of  March,  1908,  and  by 
adjournment  duly  had  on  the  26th  day  of  March,  1908,  Mr.  Commissioner  Bassett 
presiding  at  each  of  said  sessions,  and  Grosvenor  H.  Backus,  Esq.,  appearing  for  the 
Commission,  and  Mr.  Arthur  N.  Dutton,  Superintendent  of  Transportation  of  the 
Nassau  Electric  Railroad  Company,  appearing  for  the  Company, 

Now,  it  being  made  to  appear,  after  the  proceeding  upon  said  hearing,  that  it 
is  just,  reasonable  and  proper  that  the  Nassau  Electric  Railroad  Company  should 
be  directed  to  make  the  changes  in  its  regulation,  practices  and  service,  its  equipment, 
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appliances  and  tracks,  which  are  hereinafter  specified,  in  order  to  promote  the  con- 
venience of  the  public. 

Therefore,  on  motion  of  Gcorj^e  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  (i)  That  on  and  after  the  ist  day  of  May,  1908,  the  Nassau  Electric 
Railroad  Company  operate  through  to  Bay  Ridge  Avenue  all  cars  on  its  Fifth  Avenue 
line,  which  have  heretofore  terminated  their  southerly  run  at  6oth  Street. 

(2)  That  on  or  before  the  ist  day  of  June,  1908,  said  Company  place  an  addi- 
tional cross-over  at  the  junction  of  Bay  Ridge  Avenue  and  Fifth  Avenue. 

And  it  is  further 

Ordered,  That  this  order  shall  take  effect  immediately,  and  shall  remain  in  force 
until  modified  by  the  further  order  of  this  Commission,  but  shall  be  without  preju- 
dice to  the  right  of  the  Commission  to  make  any  further  order  or  orders  for  addi- 
tional hearings  upon  any  of  the  matters  specified  in  said  order  for  hearing  No. 
294,  made  on  the  28th  day  of  February,  1908.    And  it  is. further 

Ordered,  That  within  five  days  after  service  upon  it  of  this  order,  said  Nassau 
Electric  Railroad  Company  notify  the  Public  Service  Commission  for  the  First  Dis- 
trict whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

<io)  O-428 

Commissioner  Eustis  moved  the  adoption  of  the  following  order,  which  was  duly 

seconded • 

Hearing  Order  (No.  428). 

In  the  Matter 
of 
The  hearing  on  motion  of  the  Commission 
on  the  question  of  improvements  in  and 
additions  to  the  service  and  equipment  of 
the  Pelham  Park  Railroad  Company  and 
the  City  Island  Railroad  Company. 
Bartow's   Station  to   Belden   Point. 

It  is  hereby 

Ordered,  That  a  hearing  be  had  on  the  7th  day  of  May,  1908,  at  2:30  o'clock  ir 
the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at  the 
rooms  of  the  Commission,  No.  154  Nassau  Street,  Borough  of  Manhattan,  City  and 
State  of  New  York,  to  inquire  whether  the  regulations,  practices,  equipment,  and  ap- 
pliances of  the  Pelham  Park  Railroad  Company  and  the  City  Island  Railroad  Com- 
pany in  respect  to  transportation  of  persons  and  property  within  the  First  District  be 
tween  Bartow's  Station,  on  the  Harlem  River  Division  of  the  New  York,  New  Haven, 
and  Hartford  Railroad,  and  Belden  Point,  on  City  Island,  are  unsafe,  improper  or 
inadequate,  and  whether  changes,  improvements  and  additions  thereto  ought  reason- 
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ably  to  be  made  in  the  maimer  below  set  forth,  in  order  to  promote  the  security  or 
convenience  of  the -public  or  employees,  or  in  order  to  secure  adequate  service  and 
facilities  for  the  transportation  of  passengers  and  property,  and  if  such  b^  found  to  be 
the  fact,  then  to  determine  whether  a  change,  addition,  and  improvement  of  regulations, 
equipment,  and  appliances  and  service  of  said  Company,  as  hereinafter  set  forth,  is  such 
as  would  be  just,  reasonable,  safe,  adequate  and  proper  and  ought  reasonably  to  be 
made  to  promote  the  security  and  convenience  of  the  public  or  employees,  or  in  order 
to  secure  adequate  service  or  facilities  for  the  transportation  of  passengers  and  prop- 
erty; that  is  to  say: 

1.  That  the  said  Pelham  Park  Railroad  Company  and  City  Island  Railroad  Com- 
pany be  directed  to  overhaul  and  repair  each  car  owned  and  operated  by  them,  so  that 
when  completed  they  shall  be  in  first-class  condition. 

2.  That  the  said  Railroad  Companies  be  directed  to  provide  themselves  with  a 
sufficient  additional  number  of  cars  to  enable  them  to  meet  the  maximum  traffic  de- 
mands upon  their  Pelham  Park  to  City  Island  route  during  the  summer  months. 

3.  That  the  said  Railroad  Companies  be  directed  to  resurface  their  tracks  be- 
tween Bartow's  Station  and  Belden  Point  above  mentioned. 

And  if  any  such  changes,  improvements  and  additions  be  found  to  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  what  period  would  be  a  reasonable 
time  within  which  the  same  should  be  directed  and  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  prem- 
ises as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Pelham  Park  Railroad  Company  and  the  City 
Island  Railroad  Company  be  given  at  least  ten  days*  notice  of  such  hearing  by  service 
upon  them,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that 
at  such  hearing  said  companies  be  afforded  all  reasonable  opportunity  for  presenting 
evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(II)  0-429 

Commissioner  McCarroll  moved  the  adoption  of  the  following  order,  which  was 

duly  seconded: 

Final  Order  (No.  429). 

In  the  Matter 
of 
The  hearing  on  the  Motion   of  the   Com- 
mission as  to  the  Regulations,  Practices, 
Equipment    and    Service    of    the    Long  * 
Island  Railroad  Company,  in  the  respects 
hereinafter  mentioned. 
Under  Order  for  Rehearing,  No.  193,  made 
January  8,    1908. 

This  matter  coming  on  upon  the  report  of  the  rehearing  under  Order  Number 
161,  and  it  appearing  that  said  rehearing  was  held  by  and  pursuant  to  an  order  of  this 
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Commission  Number  IQ3,  dated  the  8tl>  day  of  January,  1908,  and  returnable  on  the 
21  St  day  of  January,  1908,  and  that  the  said  Order  Number  193  was  duly  served  upon 
the  Long  Island  Railroad  Company,  and  that  the  said  service  was  by  it  duly  acknowl- 
edged, and  that  the  said  rehearing  was  held  by  and  before  the  Commission  on  the 
matters  in  said  order  for  rehearing  specified  on  the  21st  day  of  January,  1908,  Mr. 
Commissioner  McCarroll  presiding  and  Grosvenor  H.  Backus,  Esq.,  Assistant  Counsel, 
appearing  for  the  Commission,  and  Joseph  F.  Keany,  Esq.,  appearing  for  said  Long 
Island  Railroad  Company,  and  proof  being  taken; 

Now,  after  the  proceedings  upon  said  rehearing,  and  after  consideration  of  the 
facts  including  those  arising  since  the  making  of  said  Order  Number  181,  and  the  Com- 
mission being  of  the  opinion  that  the  original  Order  Number  181  for  the  improve- 
ment in  and  additions  to  the  service  of  the  Long  Island  Railroad  Company  should  be 
changed  and  modified  in  certain  particulars : 
'^  Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  That  Order  Number  181  issued  on  the  31st  day  of  December,  1907,  and 
directed  to  the  improvement  in  and  additions  to  the  service  of  the  Long  Island  Rail- 
road Company  be  and  the  same  is  hereby  changed  and  modified  to  read  as  follows : 

State  of  New  York,  Puplic  Service  Commission  for  the  First  District. 

In  tlie  Matter 
of 
The  hearing  on  the   Motion  of   the   Com- 
mission as  to  the  Regulations,  Practices, 
Equipment    and    Service    of    the    Long 
Island  Railroad  Company,  in  the  respects 
hereinafter  mentioned. 
Under  Order  for   Hearing  No.   100,   made 

November  20,   1907. 

Order     for     Rehearing     No.     193,     made 

January  8,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  2nd  day 
of  December,  1907,  and  it  appearing  that  the  said  hearing  was  held  by  and  pursuant  to 
an  order  of  this  Commission  Nun^ber  100  made  November  20,  1907,  and  returnable  on 
the  2nd  day  of  December,  1907,  and  that  the  said  order  was  duly  served  upon  the 
Long  Island  Railroad  Company,  and  that  the  said  service  was  by  it  duly  acknowledged, 
and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in 
said  order  specified  on  the  2nd  day  of  December,  1907,  and  by  adjournment  duly  had 
on  the  i6th  day  of  December.  1907,  and  at  each  of  said  sessions  Mr.  Commissioner 
McCarroll  presiding,  and  proof  being  taken,  and  Grosvenor  H.  Backus,  Esq.,  Assistant 
Counsel,  appearing  for  the  Commission  at  each  of  said  sessions,  and  Joseph  F.  Keany, 
Esq.,  appearing  for  the  said  Long  Island  Railroad  Company; 

Now,  the  Com.mission  being  of  the  opinion  that  after  the  proceedings  upon  the 
said  hearing  the  service  of  the  Long  Island  Railroad  Company  in  the  transportation 
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of  persons  in  the  First  District  on  its  lines  operating  between  Long  Island  City  and 
East  New  York  has  been  and  is  unreasonable  and  inadequate  in  that  said  company 
does  not  operate  enough  trains  between  Long  Island  City  and  East  New  York  reason- 
ably to  accommodate  the  traffic  offered  for  transportation  to  said  company,  and  the 
Commission  being  of  the  opinion  after  said  proceedings  that  it  is  reasonably  neces- 
sary for  the  accommodation  and  transportation  of  passengers  offering  themselves  for 
transportation,  and  is  and  will  be  just,  reasonable  and  proper  that  the  said  service 
of  the  said  Long  Island  Railroad  Company  on  said  line  between  Long  Island  Gty  and 
East  New  York  should  be  supplemented  and  changed  in  the  particulars  hereinafter 
set  forth,  upon  the  lines,  at  the  points  and  at  the  times  so  hereinafter  set  forth; 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  That  the  service  of  the  Long  Island  Railroad  Company  on  its  line  be- 
tween Long  Island  City  and  East  New  York  be  supplemented  and  changed  as  follows: 

That  in  addition  to  the  service  now  operated  by  said  railroad  company  over  its 
Manhattan  Beach  Division,  said  company  operate  a  train  from  East  New  York  to 
Long  Island  City  which  shall  leave  East  New  York,  between  7:00  A.  M.  and  7:10  A, 
M.,  daily  except  Sundays,  and  that  said  train  shall  stop  regularly  at  the  Bushwick 
Avenue,  Cypress  Avenue  and  Myrtle  Avenue  Stations  on  said  Manhattan  Beach  Divi- 
sions of  said  Long  Island  Railroad  Company. 

And  it  ?s  further  Ordered,  That  said  Long  Island  Railroad  Company,  pending  the 
adoption  of  its  summer  schedule  for  the  season  of  1908,  shall  cause  the  train  scheduled 
to  leave  Long  Island  City  at  5  :3s  P-  M.  to  stop  regularly  at  the  Bushwick  Avenue, 
Cypress  Avenue  and  Myrtle  Avenue  Stations  on  said  Manhattan  Beach  Division  of 
said  Long  Island  Railroad  Company;  and  that  upon  and  after  the  adoption  of  said 
summer  schedule  of  1908  said  company  shall  operate  a  train  leaving  Long  Island  City 
between  6:00  P.  M.  and  6:15  P.  M.,  daily  except  Sundays,  which  shall  stop  at  said 
Bushwick  Avenue,  Cypress  Avenue  and  Myrtle  Avenue  Stations  on  the  Manhattan 
Beach  Division  of  said  company. 

And  it  is  further  Ordered,  That  this  order  shall  take  effect  on  the  28th  day  of 
May,  1908,  and  shall  remain  in  effect  until  modified  by  the  further  order  of  this  Com- 
•hiission. 

And  it  is  further  Ordered,  That  on  or  before  the  30th  day  of  April,  1908,  the  Long 
Island  Railroad  Company  notify  the  Public  Service  Commission  for  the  First  Dis- 
trict whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Cairied. 
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(12)  Sec. 
On  motion,  dul>  seconded,  it  was 

Resolved,  That  a  committee  of  one  be  appointed  to  investigate  the  gfade  crossing 
accident  which  occurred  at  7:30  p.  m.,  April  20th  at  86th  Street  and  i8th  Avenue, 
Brooklyn. 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  thereupon  appointed  Commissioner  McCarroll  as  such  committee. 

(13)  1029 
Commissioner  Bassett  presented  the  following  report,  which  was  approved  and 

ordered  filed : 

Report  on  Surface  Car  Congestion  on  Brooklyn  Bridge. 
When  the  Commission  began  its  duties  on  July  ist,  1907,  one  of  the  most  ag- 
gravating conditions  discovered  was  the  slow  movement  of  surface  cars  on  Brooklyn 
Bridge,  especially  in  the  rush  hours.  Investigations  showed  the  delays  to  be  caused 
by  frequent  stoppages  due  to  trouble  from  motors,  fuses,  poles  and  controllers.  An- 
other source  of  delay  came  from  overloaded  trucks,  which  especially  in  the  evening 
would  become  stalled  on  the  grade.  During  the  month  of  September  there  were  234 
delays,  amounting  to  1060  minutes,  or  an  average  daily  delay  of  35  minutes.  The  cars 
of  the  Coney  Island  and  Brooklyn  Railroad  Company  were  largely  responsible  for 
the  delays  due  to  failures  of  equipment.  The  number  and  kind  of  delays  charged 
against  this  road  for  September  1907  were : 

Motors  • 49 

Fuses    65 

Poles 5 

Controllers   17 

All  others  11 

Total 147 

The  Commission  assisted  this  road  in  discoverinK  the  causes  of  these  numerous 
delays,  issued  orders  regarding  repairs,  maintenance  and  new  cars  and  the  result  has 
been  quite  satisfactory.  From  time  to  time  the  delays  decreased,  as  can  be  seen  by  the 
following  schedule  showing  the  number  of  delays  caused  by  this  road  on  the  Brooklyn 
Bridge  each  month  since  that  time: 

September       October        November      December       January        February         March 
147  91  67  49  27  25  15 

The  time  of  delays  in  minutes  for  the  same  period  is  shown  to  be : 
September       October        November      December       January        February  March 

621  400  280  203  119  100  54 

The  delays  of  the  Brooklyn  Rapid  Transit  lines  were  comparatively  low,  but  they 
too  have  been  reduced. 
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At  the  request  of  the  Commission  the  Bridge  Department  put  in  force  a  rule 
prohibiting  the  use  of  the  bridge  for  heavily  loaded  trucks  during  the  rush  hours- 
Other  improvements  made  by  the  Bridge  Department  have  assisted  in  bringing  about 
the  objects  desired  by  the  Commission.  The  result  has  been  that  the  time  of  delays 
has  been  reduced  from  1060  minutes  in  September  to  385  minutes  in  March.  During  the 
month  of  March  133,000  surface  cars  crossed  the  bridge,  being  an  increase  of  11,000  over 
the  preceding  September,  which  means  that  about  396,000  more  seats  were  provided  in 
.March  than  in  September.  The  average  number  of  surface  cars  passing  over  the  bridge 
in  September  in  the  evening  rush  hour  was  288.  In  March  this  average  was  increased 
to  310. 

At  this  time  one  year  ago  the  largest  daily  number  of  surface  cars  that  crossed 

the  bridge  was  approximately  4,000.     To-day  it  is  approximately  4,700,  an  increase  of 

17H  per  cent.    At  this  time  a  year  ago  the  average  number  of  surface  cars  crossing 

the  bridge  between   five  and   six  p.  m.  was   236.     To-day  it   is  310,  an   increase  of 

SSVs  per  cent. 

Respectfully  submitted, 

E.  M.  B  AS  SETT,  Commissioner. 


April  20,  1908. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Thursday,  April  23,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll. 
Edward  M.  Bassett.  Milo  R.  Maltbie,  John  E.  Eustis. 

(i)  0-315 

Chairman  Willcox  laid  before  the  Commission  a  report  and  order  in  regard 
to  the  application  of  the  Interb^roiigh  Rapid  Transit  Company,  and  on  motion,  duly 
seconded,  the  report  was  adopted  as  the  report  of  the  Commission  and  ordered  printed 
in  its  proceedings.    The  report  was  as  follows: 

In  the  Matter 
of 
The  Petition  of  the  Interborough  Rapid 
Transit  Company  for  Leave  to  Execute 
a  Mortgage  for  $55,000,000  to  Secure  the 
Payment  of  Bonds  and  Notes  as  here- 
inafter recited. 

Chairman  Willcox — ^The  petitioner  is  a  railroad  corporation  duly  incorporated 
under  the  Railroad  Law,  pursuant  to  the  provisions  of  Chapter  544  of  the  Laws  of 
1902,  being  an  act  entitled  "An  Act  to  amend  Chapter  four  of  the  Laws  of  eighteen 
hundred  and  ninety-one,  entitled  'An  act  to  provide  for  rapid  transit  railways  in  cities 
of  over  one  million  inhabitants.* "  The  incorporation  of  the  petitioner  was  duly  ap- 
proved by  the  Board  of  Rapid  Transit  Railroad  Commissioners  in  and  for  the  City 
of  New  York,  pursuant  to  the  provisions  of  the  said  statute  and  the  amendments 
thereof,  and  the  Company  was  organized  for  the  purpose  of  undertaking  the  con- 
struction and  operation  (including  the  equipment  thereof)  of  a  rapid  transit  railroad 
in  the  City  of  New  York,  then  in  process  of  construction  under  contract  theretofore 
made  between  the  said  City,  by  the  Board  of  Rapid  Transit  Commissioners,  and  one 
John  B.  McDonald,  dated  February  21,  1900,  pursuant  to  the  provisions  of  said 
Chapter  4  of  the  Laws  of  1891  and  the  amendments  thereof. 
(29) 
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The  petitioner  is  the  lessee  of.  and  is  now  operatinR,  the  lines  of  "Subway* 
railroad,  extending  from  the  City  Hall  in  the  Borough  of  Manhattan  northwardly 
to  104th  Street  and  Broadway,  and  thence  dividing  into  two  lines,  one  running:  north 
on  the  west  side  to  Kingsbridge,  the  other  running  easterly  to  Bronx  Park,  as  well 
as  the  Subway  running  southerly  from  the  City  Hall  in  Manhattan  to  the  Battery 
and  thence  to  the  Long  Island  Railroad  station  at  Flatbush  and  Atlantic  Avenues, 
in  the  Borough  of  Brooklyn,  which  latter  line  is  now  in  operation  between  the  City 
Hall  in  the  Borough  of  Manhattan  and  the  Borough  Hall  in  the  Borough  of 
Brooklyn. 

The  petitioner  is  also  engaged  in  the  operation  of  the  entire  elevated  railroad 
system  in  the  Boroughs  of  Manhattan  and  The  Bronx  belonging  to  the  Manhattan 
Railway  Company,  under  lease  to  it  duly  executed  by  the  said  Manhattan  Railway 
Company  dated  January  i,  190.3. 

The  petitioner  requested  authority  to  execute  a  mortgage  of  all  of  its  real  estate 
and  all  of  its  interest  as  lessee  of  the  rapid  transit  railroads  above  referred  to, 
derived  by  assignment  from  John  B.  McDonald  and  the  Rapid  Transit  Subway  Con- 
struction Company,  respectively,  and  the  other  property  described  in  its  proposed 
mortgage,  a  tentative  form  of  which  was  submitted  w^ith  its  petition. 

The  purpose  of  the  proposed  mortgage  was  to  secure  an  issue  of  not  to  exceed 
$55,000,000  face  value  of  the  Company's  45  year  gold  mortgage  bonds,  to  be  dated 
as  of  November  i,  1907,  to  be  payable  November  i,  1952.  with  interest  at  a  rate  to 
be  fixed  by  the  Board  of  Directors  of  the  Company  from  time  to  time,  payable  semi- 
annually on  the  1st  days  of  May  and  November  in  each  year,  both  principal  and 
interest  to  be  payable  in  United  States  gold  coin  without  deduction  for  lax,  such 
bonds  to  be  entitled  to  the  benefit  of  and  to  be  subject  to  purchase  at  no  per  cent 
and  accrued  interest  through  the  operations  of  a  sinking  fund  of  $300,000  per  annum, 
beginning  November  i,  1910.  The  petitioner  further  requested  that  the  said  bonds 
be  subject  to  payment  and  cancellation  at  its 'option,  on  any  interest  day.  in  amounts 
not  less  than  $1,000,000  face  value,  at  no  per  cent,  and  accrued  interest. 

The  petition  then  proceeded  to  set  out  the  financial  condition  of  the  petitioner, 
its  outstanding  capital  stock,  the  amount  of  dividends  heretofore  declared  by  it,  its 
outstanding  indebtedness,  funded  and  unfunded,  together  with  accounts  payable  to 
reimburse  operating  and  income  accounts  for  expenditures  for  capital  purposes, 
aggregating  $35,352,726.11. 

The  petitioner  proved  that  in  addition  to  the  foregoing  requirements,  it  would. 
on  or  before  the  ist  of  July  next,  become  indebted  to  the  Subway  Construction 
Company  as  hereinafter  more  fully  set  out,  in  the  sum  of  approximately  $3,770,000. 

The  petition  further  described  the  railroads  and  their  equipment,  and  recited 
that  the  latter,  as  the  same  appeared  on  its  books  as  of  December  31.  1907,  cost  the 
petitioner  the   sum   of  $26,056,641.91. 
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The  petitioner  proposed  to  include  in  the  said  mortRaRe — 

1.  All  its  leasehold  interest  in  the  Subway  railroads  in  the  City  of  New  York 
assigned  to  it,-— first  by  John  B.  McDonald;  second,  by  the  Rapid  Transit  Subway 
Gjnstruction  Company — together  with  all  of  the  equipment  provided  in  connection 
with  said  rapid  transit  railways,  pursuant  to  the  contracts  with  the  City  of  New  York 
relating  thereto; 

2.  All  other  real  estate  owned  by  it  in  the  City  of  New  York; 

3.  18,140  shares  of  the  capital  stock  of  the  Subway  Realty  Company  (out  of  a 
total  authorized  and  issued  capital  of  20,000  shares)  of  the  par  value  of  $100  each; 

4.  32,048  shares  of  the  capital  stock  of  New  York  &  Queens  County  Railway 
Company  (out  of  a  total  issued  capital  of  32,350  shares)  of  the  par  value  of  $100 
each ; 

5.  2,500  shares  of  the  preferred  stock  and  7;36o  shares  of  the  common  stock, 
each  of  tlie  par  value  of  $50,  and  $500,000  in  first  mortgage  bonds  of  the  New  York 
&  Long  Island  Traction  Company,  constituting  one-half  of  the  outstanding  stock 
and  bonds  of  said  Company; 

6.  3,000  shares  of  stock  of  the  par  value  of  $100  each,  and  $300,000  first  mortgage 
bonds  of  Long  Island  Electric  Company,  being  one-half  of  the  outstanding  stock  and 
bonds  of  said  Company. 

That  the  purposes  for  which  bonds  are  proposed  to  be  issued  under  the  mortgage 
are  as  follows: 

(a)  $18,000,000  to  provide  for  the  purchase  or  retirement  of  the  $15,000,000  face 
value  four  per  cent,  three  year  gold  notes  of  the  Company  maturing  May  i,  1908. 

(b)  $12,000,000  to  provide  for  the  purchase  or  retirement  of  the  $10,000,000 
face  value  three  year  five  per  cent,  gold  notes  maturing  March  i,  1910.  (Provision 
was  made  for  the  event  of  an  extension  of  either  of  said  issues  of  gold  notes  by 
depositing  as  collateral  security  for  the  payment  thereof  the  amount  of  bonds  so 
reserved  with  respect  to  each  of  said  issues.) 

(c)  The  remainder  to  be  issued  from  time  to  time  only  for  the  purposes 
enumerated  in  section  7  of  Article  II  of  the  trust  deed  (conforming  to  the  restrictions 
with  respect  to  the  voting  or  consenting  power  of  the  stock  of  Interborough  Rapid 
Transit  Company  pledged  thereunder  in  the  trust  agreement  between  Interborough- 
Metropolitan  Company  and  Morton  Trust  Company,  as  Trustee,  dated  March  5,  1906), 
being  briefly,  to  pay  for  construction  or  acquisition  of  or  improvements,  betterments, 
additions  to,  extensions  of  or  in  payment  for  lines  of  rapid  transit  railway  in  the 
City  of  New  York  and  other  lines  of  railway  of  any  character  in  said  City  owned  or 
leased  by  a  corporation  at  least  ninety  per  cent,  of  whose  stock  is  owned  by  Inter- 
borough Company,  or  to  fund  or  refund  the  indebtedness  of  said  company  contracted 
for  one  or  more  of  said  purposes,  or  indebtedness  of  any  other  company  assumed  or 
guaranteed  by  Interborough  Company  and  contracted  for  one  of  said  purposes.  Bonds 
issued  under  said  section  7  were  to  be  authenticated  and  delivered  from  time  to  time 
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only  upon  proof  of  facts  authorizing  such  issue,  and  except  when  used  to  reimburse 
the  company  for  expenditures  incurred  for  one  or  more  of  the  authorized  purpose^ 
or  to  fund  or  refund  its  indebtedness,  proceeds  of  sale  were  to  be  deposited  with  the 
Trustee  and  applied  only  to  the  purposes  authorized  and  upon  proof  made  as  provided 
in  said  section  7. 

The  petitioner  prayed  for  authority  to  at  once  issue  the  following  amounts  of 
bonds  of  the  said  total  proposed  issue,  viz. : 

(a)  For  the  purpose  of  securing  the  payment  or  extension  of  the  said  four  per 
cent,  three  year  gold  notes  maturing  May  i,  1908,  $18,000,000. 

(b)  For  the  purpose  of  refunding  other  indebtedness  of  Interborough  G>mpany 
(time  and  demand  loans  and  amounts  payable)  incurred  for  one  or  more  of  the 
purposes  in  section  7  of  Article  II  of  the  mortgage  specified,  $12,000,000. 

The  said  mortgage  had  been  authorized  by  the  Board  of  Directors  of  Interborough 
Rapid  Transit  Company  and  a  special  meeting  of  the  stockholders  had  been  called 
to  be  held  March  28th,  1908,  for  the  purpose  of  considering  and  acting  upon  th« 
proposition  to  issue  said  bonds,  and  to  authorize  and  consent  to  said  mortgage. 

The  petition  further  showed  that  339,128  shares  of  the  petitioner's  capital  stock 
was  owned  by  the  Interborough-Metropolitan  Company,  a  domestic  business  corpora- 
tion, and  pledged  to  the  Windsor  Trust  Company  to  secure  an  issue  of  $70,000,000  of 
the  4J/^  per  cent,  bonds  of  the  said  Interborough-Metropolitan  Company,  and  that  the 
Windsor  Trust  Company,  Trustee,  as  the  holder  of  339,128  shares  of  the  stock  of  the 
petitioner,  had  executed  a  proxy  in  favor  of  nominees  of  said  Interborough-Metro- 
politan Company  to  vote  upon  the  said  stock  at  said  special  meeting,  and  the  petitioner 
had  filed  with  the  Board  a  duplicate  original  of  said  proxy. 

The  petitioner  further  showed  that  $30,000,000  face  value  of  the  bonds  proposed 
to  be  issued  as  aforesaid  were  to  be  used  as  follows,  viz.:  $18,000,000  face  value 
for  the  purpose  of  refunding  or  securing  the  extension  of  time  of  pajTiient  of  its  said 
$15,000,000  face  value  of  gold  notes  which  mature  May  i,  1908,  as  above  mentioned, 
and  that  $12,000,000  face  value  of  said  bonds  were  to  be  employed  for  the  purpose  of 
discharging  or  refunding  its  above  mentioned  current  unsecured  obligations,  aggregat- 
ing the  sum  of  $10,352,726.11.  That  these  obligations  were  principally  incurred  to 
raise  moneys  for  the  equipment  of  the  subways;  to  meet  the  excess  cost  of  the  con- 
struction of  the  Brooklyn  extension  of  the  subway  over  the  amounts  payable  by  the 
City  of  New  York,  and  to  reimburse  the  petitioner  for  amounts  advanced  for  such 
purposes. 

The  petitioner  further  showed  that  no  contract  had  yet  been  made  for  the  sale 
of  said  bonds. 

The  petitioner  further  showed  that  it  had  not  yet  concluded  negotiations  for  the 
payment  or  extension  of  its  said  four  per  cent,  three  year  gold  notes,  maturing  May  i, 
1908,  nor  for  the  sale  of  the  new  bonds  to  meet  its  above  mentioned  current  obliga- 
tions, and  it  might  be  found  necessary  that  the  petitioner  should  issue  its  promissory 
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notes  in  extension  of  the  said  four  per  cent,  three  year  gold  notes  and  secure  the 
pajTnent  of  such  extended  notes  by  the  pledge  of  the  $18,000,000  face  value  of  bonds 
reserved  for  that  purpose  in  the  proposed  new  mortgage,  and  also  to  issue  and  sell 
its  promissory  notes  secured  by  the  pledge  of  the  new  bonds,  to  an  amount,  face  value, 
of  not  exceeding  twenty  per  cent,  of  said  notes,  to  provide  funds  to  meet  it^  above 
mentioned  current  unsecured  obligations. 

The  petitioner,  therefore,  also  prayed  that  the  Commission  at  this  time  approve 
the  issue  of  its  promissory  notes  to  an  amount  not  exceeding  in  all  the  sum  of 
$25,000,000  face  value,  to  be  dated  May  i,  1908,  to  be  payable  not  exceeding  three  years 
from  date,  with  interest  payable  semi-annually  at  such  rate  as  may  be  agreed  upon 
by  the  petitioner's  Board  of  Directors,  not  exceeding  six  per  cent,  per  annum,  secured 
by  the  pledge  of  not  exceeding  $30,000,000  face  value  of  the  said  proposed  new  mort- 
gage bonds,  issued  in  accordance  with  the  provisions  of  the  above  mentioned  proposed 
mortgage,  a  tentative  form  of  which  was  submitted  to  the  Commission  for  its  con- 
sideration and  approval  or  amendment. 

The  petitioner  further  prayed  that  the  Commission,  as  the  successor  to  the  Board 
of  Rapid  Transit  Railroad  Commissioners  in  the  City  of  New  York,  and  pursuant  to 
the  terms  of  the  contracts  for  the  construction,  maintenance  and  operation  of  said 
railroads,  respectively,  consent  to  the  mortgage  of  the  leases  of  the  Subway  rapid 
transit  railroads  from  the  City  of  New  York  assigned  to  the  petitioner  as  aforesaid. 

Upon  filing  the  said  petition  the  Public  Service  Commission,  by  order  dated 
March  6,  1908,  directed  that  the  same  be  heard  on  Monday,  March  16,  1908,  at  2.30 
o'clock  in  the  afternoon,  at  the  office  of  the  Commission,  and  that  the  petitioner  be 
required  to  publish  a  notice  of  said  application  and  the  time  and  place  of  said  hearing, 
in  the  manner  and  as  provided  in  said  order;  and  the  petitioner  did  thereupon  cause 
notice  of  said  application  and  the  said  time  and  place  of  hearing  to  be  published,  in 
pursuance  of  such  order,  and  did  file  the  proof  thereof  with  the  Secretary  of  the  said 
Commission  before  the  opening  of  the  said  hearing. 

Such  hearing  was  had  before  the  full  Commission, — Present — Conunissioners 
Willcox,  McCarroll,  Bassett,  Maltbie  and  Eustis — and  continued  from  time  to  time 
before  Commissioner  Willcox,  as  sitting  Commissioner. 

The  petitioner  appeared  by  George  W.  Wickersham,  Esq.,  of  counsel,  and  there 
also  appeared  in  behalf  of  the  Commission  George  S.  Coleman,  Esq.,  General  Counsel, 
and  William  M.  Ivins,  Esq.,  Special  Counsel. 

There  also  appeared  the  Continental  Securities  Company,  a  stockholder,  by 
Clarence  H.  Venner,  its  President,  who  opposed  the  application;  and  Hon.  Thomas 
L.  Feitner,  as  the  holder  of  bonds  of  the  Interborough-Metropolitan  Company  secured 
by  the  pledge  of  stock  of  Interborough  Rapid  Transit  Company  under  a  Trust  In- 
denture dated  March  5,  1906;  and  Andrew  Shiland,  holder  of  100  shares  of  petitioner's 
stock. 
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Under  the  terms  and  provisions  of  an  order  dated  July  18,  1907,  Special  Counsel 
to  the  Commission,  with  the  aid  of  accountants  appointed  for  that  purpose,  had  been 
conducting  a  preparatory  investigation  of  the  financial  affairs  of  the  Company,  with 
the  result  that  accountants  and  counsel  were  prepared  to  present  to  the  Commission 
at  these  •hearings  documentary  and  oral  evidence  as  to  the  financial  history  and  present 
condition  of  the  petitioner. 

The  filing  of  the  petition  herein  opened  up  a  field  of  inquiry  which  made  it  neces- 
sary to  conclude  the  investigation  under  the  order  of  July  18,  1907,  so  far  as  concerned 
the  petitioner,  and  in  this  proceeding  the  Commission  has  examined  into  the  general 
condition  of  the  petitioner,  its  capitalization,  its  franchises  and  the  manner  in  which 
its  leased,  controlled  and  operated  lines  are  conducted  and  the  use  of  the  capital' 
proposed  to  be  secured  by  the  issue  of  the  proposed  bonds  and  notes.  For  these  pur- 
poses the  Commission  has  made  and  concluded  such  inquiry  or  investigation,  held 
such  hearings  and  examined  such  witnesses,  books,  papers,  documents  and  contracts 
as  it  has  deemed  to  be  of  importance  in  enabling  it  to  reach  its  determination.  The 
accountants  employed  by  the  Commission  have  examined  the  books,  accounts  and 
vouchers  of  the  petitioner,  and  have  analyzed  the  equipment  account  down  to  Decem- 
ber 31,  1907,  and  all  of  the  important  and  material  vouchers.  As  a  result  of  such 
examination  various  items  aggregating  $1,437,102.64  which  were  charged  in  equip- 
ment account,  including  discount  on  notes,  lawyers'  fees,  etc.,  have  been  taken  out 
of.  equipment  account  and  charged  in  a  separate  account,  entitled  ^'Contractors*  Ex- 
pense Account,"  and  sundry  other  changes  made,  resulting  in  a  revised  balance  sheet 
of  the  petitioner  as  of  December  31,  1907,  which  has  been  filed  with  the  Commission. 

The  general  plan  sought  to  be  put  into  execution  by  the  issue  of  the  mortgage 
and  the  securities  proposed  thereunder,  the  character  of  the  bonds,  the  character  of 
the  proposed  short  time  notes,  the  use  to  which  the  bonds  are  to  be  put  as  collateral 
security  for  the  notes,  the  power  of  redemption,  etc.,  may  be  summarized  as  follows* 
That  for  $15,000,000  of  notes  and  $10,000,000  of  the  unfunded  debt  there  shall  be  issued 
$25,000,000  o-f  three  year  6  per  cent,  gold  notes  of  the  Company,  redeemable  on  any 
interest  day  at  par  and  interest.  That  these  notes  shall  be  secured  by  the  issue  under 
the  mortgage,  and  the  pledge,  pursuant  to  a  trust  agreement  the  tentative  form  of 
which  has  been  submitted  to  this  Commission,  of  the  bonds  of  the  proposed  new  issue, 
bearing  interest  at  such  rate  as  may  be  determined  upon  by  the  Board  of  Directors 
of  the  Company  not  to  exceed  5  per  cent,  per  annum,  to  the  aggregate  face  amount 
of  $30,000,000,  it  being  provided  in  the  said  trust  agreement  that  so  many  of  said 
bonds  so  pledged  as  collateral  as  may  not  be  required  to  retire  the  said  note  issue 
shall  be  cancelled  and  thereafter  treated  as  though  never  issued  under  the  mortgage, 
when  the  said  note  issue  shall  have  been  fully  paid  or  otherwise  retired.  Certain  of 
the  original  provisions  of  the  tentative  mortgage  have  been  so  changed  and  amended 
as  to  cover  the  foregoing  summary  of  the  provisions  thereof. 

The  proposed  mortgage  contains  provisions  for  a  sinking  fund  of  not  less  than 
$300,000  per  annum,  payable  annually  commencing  November   i,   1910,  to  be  applied. 
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first  to  the  purchase  of  bonds  outstanding  secured  by  the  mortgage,  at  the  lowest 
price  at  which  the  same  shall  be  tendered  to  the  Trustee  after  due  public  notice,  not 
exceeding  that  at  which  they  may  be  compulsorily  purchased,  and  second  to  the 
compulsory  purchase  for  the  sinking  fund,  after  drawing  by  lot,  by  the  application 
of  so  much  of  said  annual  sinking  fund  payment  as  may  not  be  used  for  purchase 
of  bonds  voluntarily  tendered* as  aforesaid,  at  a  price  to  be  presently  mentioned;  all 
bonds  purchased  for  the  sinking  fund  to  be  stamped  as  irrevocably  belonging  to  the 
sinking  fund  and  not  subject  to  re-issue,  but  to  be  kept  alive  for  the  purpose  of  earn- 
ing interest  to  augment  the  annual  sinking  fund  payment.  All  bonds  purchased  for 
redemption  for  purposes  other  than  the  sinking  fund  to  be  cancelled.  The  proposed 
price  at  which  bonds  are  to  be  subject  to  compulsory  purchase  for  the  sinking  fund 
in  the  tentative  mortgage  submitted  is  tixed  at  105%  per  cent. 

According  to  the  statements  submitted  by  the  Auditor  of  the  Company,  a  sinking 
fund  payment  of  $300,000  per  annum,  payable  annually,  and  applied  to  the  purchase 
of  5  per  cent,  bonds  to  be  kept  alive  for  the  purpose  of  augmenting  the  sinking  fund 
payments  by  annual  interest  accretions  would,  if  invested  in  bonds  at  105%  per  cent., 
retire  $30,000,000  face  value  of  bonds  in  38  years,  and  $55,000,000  of  bonds  in  50 
years,  and  would  be  still  more  adequate  in  the  event  of  the  redemption  or  retirement 
of  the  bonds  being  made  on  the  basis  of  105  per  cent.,  and  of  course  if  applied  to  the 
purchase  of  bonds  at  less  than  either  of  the  two  figures  named  would  to  that  extent 
accelerate  the  ultimate  retirement  of  the  entire  bond  issue. 

The  Petitioner's  Existing  Indebtedness. 
The  present  obligations  of  the  Company  are: 

1.  $15,000,000,  4  per  cent,  three  year  gold  notes  which  mature  May  i,  1908. 

2.  $10,000,000,  5  per  cent,  three  year  gold  notes  which  mature  March  i,  19 10. 

3.  Promissory  notes  aggregating  $6,250,172.55  payable  on  demand  or  not  later 
than  June  23,  1908,  $600,000  of  which  bear  interest  at  the  rate  of  4/^  per  cent,  per 
annum  and  the  remainder  at  the  rate  of  6  per  cent. 

4.  Accounts  Payable  to  reimburse  operating  and  income  accounts  for  expenditures 
for  capital  purposes,  as  of  January  i,  1908,  $5,232,553.56. 

Taking  these  items  up  in  their  order,  it  may  be  said: 

The  I  St  calls  for  no  especial  comment.  The  obligations  mature  with  the  ex- 
piration of  the  present  month,  and  the  Company  will  be  in  default  thereon  unless  it  is 
able  to  secure  an  extension  of  the  specific  indebtedness,  or  to  fund  such  indebtedness 
by  an  issue  of  new  obligations,  for  leave  to  issue  which  the  pending  application  was 
made. 

2.  Provision  has  already  been  made  for  the  security  of  this  issue  of  $10,000,000 
gold  notes  by  the  terms  of  a  trust  agreement  between  the  petitioner  and  the  Morton 
Trust  Company  dated  March  i,  1907,  which  provides  as  follows : 

"8.  That  in  case  the  Company  shall  mortgage  its  leasehold  interests  in  the  said 
rapid  transit  railroads  or  in  the  said  Manhattan  Railway,  or  pledge  any  of  the  capital 
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stock  of  Rapid  Transit  Subway  Construction  Company,  New  York  &  Queens  Counij? 
Railway  Company,  New  York  &  Long  Island  Traction  Company,  or  Long  Island 
Electric  Company,  or  of  any  successor  or  successors  of  said  Companies,  owned  by 
it,  prior  to  the  payment  of  all  of  the  notes  issued  hereunder,  such  mortgage  or  pledge 
shall  be  in  part  for  the  benefit  and  security  of  the  holders  of  said  notes  and  coupons, 
and  shall  expressly  provide  that  said  notes  and  coupons  shall  have  a  lien  upon  the 
premises  and  property  so  mortgaged  or  pledged,  equal  to  the  lien  of  any  other  obliga- 
tions of  the  Company  which  may  be  secured  thereby." 

Inasmuch  as  most  of  the  properties  described  in  the  above  quoted  paragraph 
of  the  said  trust  agreement  are  to  be  pledged  under  the  proposed  mortgage,  and  as 
the  said  $io,ooo,oco  of  notes  have  still  nearly  two  3'ears  to  run,  it  has  evidently  not 
been  deemed  necessary  by  the  petitioner  to  ask  leave  at  this  time  to  issue  bonds 
under  the  proposed  mortgage  with  which  to  redeem  the  said  $10,000,000  of  5  per 
cent,  gold  notes ;  but  it  has .  been  necessary  to  provide  for  the  protection  of  these 
notes  under  the  lien  of  the  mortgage,  so  that  the  mortgage  will  not  only,  immediately 
upon  its  execution,  become  security  for  the  payment  of  the  proposed  new  issue  of 
bonds,  but  as  well  for  the  payinent  of  the  $10,000,000  5  per  cent,  gold  notes  which  are 
not  presently  sought  to  be  refunded. 

Among  the  assets  of  the  petitioner  there  is  an  item  of  about  $4,000,000,  known  as 
the  Manhattan  Railway  Guaranty  Fund,  which  consists  of  an  investment  in  securities, 
a  list  of  which  constitutes  a  part  of  the  record  on  this  application,  aggregating  a 
par  value  of  $4t993iOOO,  and  a  market  value  as  of  the  quotations  of  April  6>  1908, 
of  $4,124,724.  This  Guaranty  Fund  (subject  to  the  requirements  of  the  Manhattan 
lease)  has  been  pledged  for  the  payment  not  only  of  item  No.  i,  namely,  the  $15,000,000 
of  4  per  cent,  gold  notes,  but  also  of  item  No.  2  now  under  consideration.  The 
redemption  of  the  $15,000,000  of  4  per  cent,  gold  notes  by  the  proceeds  of  the  pro- 
posed issue  of  bonds,  and  the  use  to  which  the  same  are  to  be  put,  will  resuh  in 
relieving  such  Guaranty  Fund  of  the  lien  of  the  $15,000,000  of  4  per  cent,  gold  notes, 
and  will  leave  the  same  attributable  solely  to  the  pledge  to  secure  the  payment  of 
the  $10,000,000  5  per  cent,  gold  notes,  to  which  I  am  now  referring,  so  soon  as  the 
fund  shall  have  been  discharged  from  the  pledge  under  which  it  is  now  held  in 
conformity  with  the  terms  of  the  lease  from  the  Manhattan  Railway  Company  to 
the  Interborough  Rapid  Transit  Company.  This  discharge  will  occur  on  the  ist 
of  July,  1909,  provided  the  covenants  of  the  lessee  under  the  terms  of  said  lease 
shall  have  been  faithfully  kept,  and  the  said  lessee  shall  have  continued  to  pay  divi- 
dends at  a  rate  of  not  less  than  4  per  cent,  per  annum  upon  all  of  its  capital  stock. 
As  appears  by  the  petition,  dividends  have  been  paid  as  follows : 

For    the    calendar    year    1904 5% 

For    the    calendar    year    1905 7)i% 

For    the    calendar    year    1906 8^4% 

For    the    calendar    year    1907 9% 
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It  will  be  apparent  from  the  forcRoinK  why  the  petitioner  has  not  included  the 
Guaranty  Fund  in  the  mortgaged  property.  If  hereafter  it  makes  an  application  to 
this  Commission  for  leave  to  issue  bonds  under  the  terms  of  the  proposed  mortgage, 
with  which  to  secure  funds  for  the  redemption  of  the  said  $10,000,000  of  5  per  cent, 
gold  notes  at  maturity,  the  leave  of  the  Commission  to  make  such  an  issue  for  such 
purpose  can  be  conditioned  upon  the  application  in  the  first  instance  of  the  proceeds 
of  the  Guaranty  Fund,  assuming  that  the  same  shall  have  been  discharged  of  its 
present  obligations,  to  the  redemption  of  the  amount  of  new  bonds  necessary  to  be 
issued  in  order  to  redeem  the  said  $10,000,000  of  gold  notes. 

3.  The  item  of  $6,250,172.55  of  outstanding  indebtedness  represented  by  promis- 
sory notes,  calls  for  no  comment  at  this  time.  The  list  as  set  out  in  the  record  of 
the  hearing  of  April  7th  shows  sufficiently  in  detail  what  these  notes  are,  and  there 
is  no  question  as  to  the  fact  that  they  were  issued  for  and  represent  value,  and  that 
their  proceeds  were  devoted  to  the  necessary,  proper  and  legitimate  business  of  the 
Company. 

4.  The  item  of  Accounts  Payable  to  reimburse  operating  and  income  accounts 
for  expenditures  for  capital  purposes,  to  the  amount  of  $5,232,553.56,  has  been 
explained  under  oath  by  the  Auditor  of  the  Company.  It  appears  that  the  capital 
of  the  Company  has  been  inadequate  for  the  purpose  of  meeting  all  of  the  necessary 
expenditures  for  capital  purposes,  and  that  in  order  to  meet  the  same  it  has  been 
necessary  to  avail  of  the  Company's  credit;  that  such  credit,  however,  has  not  been 
availed  of  to  the  extent  of  enabling  the  Company  to  meet  all  of  its  capital  expendi- 
tures from  the  use  of  such  credit,  and  that  it  has  been  necessary  for  the  Company 
to  draw  upon  its  operating  receipts  for  capital  purposes.  The  capital  account  thus 
becomes  indebted  to  the  operating  account,  and  the  petitioner  now  asks  leave  to 
include  in  the  bonds  and  notes  sought  to  be  issued,  as  by  the  terms  of  the  petition, 
an  amount  sufficient  to  provide  for  *the  payment  not  only  of  outstanding  accounts 
payable  to  third  parties  for  labor,  material,  supplies  and  other  matters  incident  to 
the  operation  and  maintenance  of  the  road,  aggregating  $1,769,869.62,  but  also  to 
enable  the  capital  account  to  restore  to  operating  account  the  sum  of  $3462,68394 
which  will  enable  the  operating  account  in  turn  to  meet  other  charges  now  due  and 
payable  by  it,  among  others  the  pending  indebtedness  of  the  Company  for  taxes, 
properly  payable  out  of  operating  receipts,  but  not  yet  paid  because  of  litigation  and 
in  view  of  the  fact  that  it  has  been  found  necessary  to  utilize  the  operating  receipts 
for  capital  purposes  as  aforesaid. 

It  is  however  not  necessary  to  pass  upon  this  point  at  the  present  time  in  view 
of  the  fact  that  it  is  also  estimated  that  the  Brooklyn  extension  of  the  Subway  will 
cost  the  Interborough  Rapid  Transit  Company,  over  and  above  what  is  paid  on 
account  of  construction  by  the  City,  $9,696,057,  of  which  the  Interborough  has  already 
paid  over  to  the  Construction  Company  $2,624,910,  and  has  loaned  to  the  Construction 
Company  and  which  will  be  applicable  to  this  purpose,  $3,.loo,ooo,  leaving  still  to  be 
paid  by  the  Interborough  as  a  minimum  obligation,  the  sum  of  $3,771,147. 
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The  forcRoing  facts  summarize  and  reflect  all  of  the  evidence  and  testimony 
with  regard  to  the  indebtedness  of  the  Company  as  bearing  on,  to  quote  the  phrase- 
ology of  Section  55  of  the  Public  Service  Commissions  Law.  ''the  use  of  the  capital 
to  be  secured  by  the  issue  of  such  stock,  bonds,  notes,  or  other  evidences  of  indebted- 
ness reasonably  required  for  the  purposes  of  the  corporation." 

The  Petitioner's  Available  Assets. 
So  far  as  concerns  the  petitioner's  assets,  the  situation  may  be  summarized  as 
follows  : 

It  has  disposable,  for  the  purposes  of  the  proposed  mortgage: 

1.  The  leases  from  the  City  of  New  York  of  the  municipally  owned  subways. 

2.  The  lease  of  the  Manhattan  Railway. 

3.  The  Equipment  of  the  Subway  Division. 

4.  Stock  and  bonds  of  the  following  Companies : 
New  York  &  Queens  County  Railway  Company, 
New  York  &  Long  Island  Traction  Company,  and 
Long  Island  Electric  Railway  Company, 

of  an  aggregate  cost  of  $4,251,443.38,  as  set  out  in  the  petition. 

5.  28,000  out  of  50,000  shares  of  the  New  York  City  Interborough  Railway 
Company. 

6.  18,140  shares  of  the  capital  stock  of  the  Subway  Realty  Company  out  of  a 
total  of  20,000  shares,  costing  the  petitioner  $2,106,265.84,  and  an  open  account  of 
$942,12272  for  moneys  advanced  to  said  Company  by  the  petitioner. 

7.  The  entire  capital  stock  of  a  par  value  of  $6,000,000  of  the  Rapid  Transit 
Subway  Construction  Company,  for  which  the  petitioner  has  paid  in  cash  and  stock 
$12,000,000,  as  shown  by  the  balance  sheet  of  December  31,  1907. 

8.  985  shares  of  the  capital  stock  of  the  New  York  &  Long  Island  Railway  Com- 
pany, for  which  the  petitioner  paid,  as  appears  from  the  record,  $402,035.17. 

9.  There  are  other  items  of  assets,  which  for  the  purpose  of  the  Commission 
upon  this  application  I  regard  as  negligible  at  this  time. 

I  postpone  for  the  present  the  consideration  of  the  values  of  (i)  the  leases  of 
the  Subway  and  (2)  the  lease  of  the  Manhattan  Railway,  inasmuch  as  the  determina- 
tion of  the  present  value  of  these  leases  calculated  upon  present  net  earnings  involves 
the  consideration  of  the  net  earning  capacity  of  the  properties  as  a  whole  and  peti- 
tioner's ability  to  meet  the  obligations,  either  now  existing  or  sought  to  be  incurred. 
I  now,  therefore,  first  consider  more  in  detail  the  value  of  the  properties  above 
enumerated. 

A — Long  Island  Railroads — With  respect  to  the  New  York  &  Queens  County 
Railway  Company,  the  New-  York  &  Long  Island  Traction  Company,  and  the  Long 
Island  Electric  Railway  Company— the  three  principal  subsidiary  Companies— full 
statements  have  been  supplied,  sworn  to  by  the  Auditor  of  the  Company,  with  regard 
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to  their  properties,  real  and  personal,  as  well  as  their  earning  capacity  and  the  expenses 
of  operation  and  maintenance.  The  petitioner  has  also  submitted  a  careful  detailed 
report  concerning  the  cost  of  these  properties  and  their  present  physical  condition, 
prepared  by  Messrs.  Sanderson  &  Porter,  a  well-known  firm  of  contracting  engineers. 
I  make  no  reference  at  this  time  tohhe  stock  of  the  New  York  City  Interborough 
Company,  in  view  of  the  fact  that  the  petitioner  has  not  proposed,  and  does  not  pro- 
pose, to  include  it  in  the  mortgage,  and  for  the  further  reason  that  its  lines  are  in- 
complete and  in  process  of  construction. 

B — Subway  Realty  Company — The  Spbway  Realty  Company  has  a  capital  stock  of 
$2,000,000,  of  which  $1,814,000  is  owned  by  the  Interborough  Rapid  Transit  Company, 
having  been  acquired  by  it  at  the  cost  above  stated.  The  only  asset  the  Subway  Realty 
Company  has  now  is  the  property  known  as  the  Hotel  Belmont,  situated  at  the  south- 
west corner  of  42nd  Street  and  Park  Avenue,  in  the  Borough  of  Manhattan.  This 
property  is  at  present  subject  to  a  mortgage  of  $2,800,000,  carrying  interest  at  the  rate 
of  5  per  cent.,  besides  an  indebtedness  to  the  petitioner  in  the  amount  of  $942,122.72, 
upon  which  interest  is  being  paid  at  the  rate  of  6  per  cent,  per  annum,  which  indebted- 
ness the  petitioner  proposes,  to  embrace  in  the  mortgaged  property.  The  Subway 
Realty  Company  has  since  this  lease  declared  and  paid  on  its  capital  stock,  including 
that  owned  by  the  Interborough  Rapid  Transit  Company,  dividends  at  the  rate  of 
5  per  cent,  per  annum.  A  valuation  of  this  property,  made  by  Horace  S.  Ely  &  Com- 
pany, was  submitted  at  the  hearing  on  April  7th,  that  firm  having  appraised  the 
property  at  a  valuation  of  between  $5,500,000  and  $6,000,000.  The  property  is  leased 
for  the  term  of  20  years  from  November  i,  1906,  at  the  annual  rental  of  $318,256.34, 
over  and  above  all  taxes,  assessments,  water  rates,  insurance  premiums,  repairs,  etc. 

C—Nezv  York  &  Long  Island  Railroad  Company — As  to  the  New  York  &  Long 
Island  Railroad  Company,  or  "Steinway  Tunnel",  it  may  be  stated  that  it  is  generally 
admitted  that  the  franchise  of  this  Company  to  be  a  corporation  has  expired,  but 
there  is  now  in  litigation  the  question  as  to  whether  the  franchise  to  own,  maintain 
and  operate  a  railroad  is  not  still  in  existence,  and  available  for  the  benefit  of  the 
creditors  of  the  corporation,  as  such  creditors  may  be  represented  by  the  Board  of 
Directors  now  acting  as  Trustees  or  otherwise.  Practically  the  sole  creditor,  however, 
of  such  extinct  corporation  is  the  present  petitioner,  which  has  advanced  upwards  of 
$7,ooOjpoo,  representing  the  cost  of  the  construction  of  the  so-called  "Steinway  Tunnel", 
so  that,  clearing  the  ground  of  technical  and  legal  intricacies,  it  appears  that  the 
petitioner  is  the  equitable  owner  of  the  entire  beneficiary  interest  of  the  so-called 
"Steinway  Tunnel"  property. 

By  the  draft  or  tentative  mortgage,  as  originally  submitted  with  the  petition,  no 
provision  was  made  for  the  pledge  of  the  property  known  as  the  "Stein way  Tunnel." 
Owing  to  the  unsettled  legal  questions  affecting  the  status  of  this  property,  it  would 
not  appear  to  be  expedient  to  provide  for  its  direct  pledge  under  the  mortgage,  but 
the  Company  acquiesces  in  the  suggestion  that  there  be  inserted  in  the  mortgage  a 
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covenant  to  the  effect  that  the  proceeds  of  any  sale  of  this  property,  if  and  when 
realized,  shall  be  applied  to  the  reduction  of  the  indebtedness  to  be  secured  by  the 
mortgage. 

D — The  Subway  Equipment  Account. — The  equipment  account,  by  the  balance 
sheet  of  June  30,  1907,  represented  a  cost  to  the  Company  of  $25,147,451.56.  As  ap- 
pears from  the  testimony  of  the  Commission's  expert  accountant,  Mr.  Marvyn  Scudder, 
the  equipment  account  has  been  carefully  exaqiined,  analyzed  and  audited.  The  ac- 
count has  been  brought  down  to  the  end  of  the  calendar  year  1907,  and  now  appears 
upon  the  books  of  the  Company  as  representing  a  cost  to  the  Company  at  that  date 
of  $24,768,963.46,  exclusive  of  real  estate.  As  the  result  of  the  examination  and'  analy- 
sis of  the  accounts  made  by  Mr.  Scudder,  the  Company  has  acquiesced  in  the  removal 
from  its  subway  equipment  account  of  items  aggregating  $1,302,817,  which  are  now 
carried  under  the  ledger  title  "Contractors*  Expense  Account,"  as  not  at  this  time 
representing  tangible  assets  available  for  the  purposes  of  pledge  under  the  mortgage, 
the  principal  items  in  such  contractors'  expense  account  consisting  of  discounts  on 
loans,  counsel  fees,  and  like  matters. 

To  determine  the  exact  replacement  value  of  this  efluipment  at  the  present  time 
would  be  a  long  and  tedious  operation,  which  it  was  unnecessary  to  go  into,  inasmuch 
as  the  security  offered  for  the  protection  of  the  proposed  issue  of  bonds  outside  of  and 
over  and  above  the  value  of  the  equipment  is  ample  and  the  investigation  which  has 
been  made  was  not  conducted  with  the  view  of  estopping,  and  cannot  estop  the  City 
of  New  York  in  any  matters  or  questions  which  may  hereafter  arise  between  it  and 
the  petitioner  as  to  the  actual  cost  of  said  equipment  to  either  the  petitioner  or  the 
Rapid  Transit  Subway  Construction  Company. 

The  Commission's  expert,  Mr.  McLimont,  has  made  a  careful  examination  of  the 
physical  condition  of  the  properties  constituting  the  Company's  equipment,  and  has, 
among  other  things,  reported  as  follows : 

"The  general  design  and  capacity  of  the  working  parts  of  the  equipment  are  good 
and  sufficient  to  meet  the  present  requirements  of  the  system.  ...  I  found  that  the 
equipment  was  all  in  thoroughly  first-class  operative  condition  and  having  been  ex- 
ceptionally well  maintained,  and  in  fact  in  some  instances  the  original  apparatus  has 
been  improved  since  its  installation,  the  depreciation  should  be  set  at  the  minimum  for 
each  part  of  the  property." 

E — Manhattan  Lease. — Inasmuch  as  the  lease  from  the  Manhattan  Railway  Com- 
pany is  itself  in  the  nature  of  a  franchise,  for  the  purpose  of  determining  the  actual 
value  in  operation  of  the  system  as  a  whole,  I  shall  consider  this  item  in  conjunction 
with  that  of  the  value  of  the  leases  of  the  Subway  railroads,  and  the  controlled  Com- 
panies, at  the  conclusion  hereof. 

f — After  Acquired  Equipment. — The  tentative  mortgage  pledges  all  of  the  real 
estate  of  the  Interborough  Rapid  Transit  Company  by  specific  description,  including 
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all  that  which  at  present  constitutes,  technically,  a  part  of  the  equipment  of  the  Sub- 
way. The  equipment  proper  is  covered  in  general  terms.  The  tentative  mortgage 
was,  however,  considered  to  bo  inadequate  in  that  it  did  not  include  all  after  acquired 
property  which  might  constitute  a  part  of  the  equipment  as  defined  in  the  leases  of  the 
Subway.  The  Company  has,  however,  acquiesced  in  the  suggestion  that  the  terms  of 
the  mortgage  be  so  amended  as  to  include  in  the  mortgaged  premises  all  property  now 
owned  or  hereafter  acquired  by  the  Company  which  shall  constitute  a  part  of  the  equip- 
ment as  the  same  is  defined  in  the  leases  of  the  Subway,  thereby  materially  strengthen- 
ing and  improving  the  security. 

G-^Claim  Against  City  of  New  York. — In  this  connection  it  may  hlso  be  noted  that 
a  claim  against  the  City  of  New  York  arising  out  of  the  construction  of  the  Subw^ay 
under  Rapid  Transit  Contract  No.  i,  has  been  asserted  in  the  name  of  John  B.  Mc- 
Donald, the  original  contractor,  but  a  three-quarters  interest  therein  is  owned  by  the 
Construction  Company,  the  remaining  one-quarter  interest  having  passed  to  the  peti- 
tioner. This  claim  is  now  in  the  course  of  liquidation  under  the  terms  of  an  arbitration 
agreement  between  t^e  parties  in  interest  in  the  form  of  an  amendment  to  Rapid 
Transit  Contract  No.  i,  approved  by  this  Commission.  Inasmuch  as  this  claim  is  at 
present  undetermined  and  indeterminate,  and  inasmuch  as  when  recovered,  and  for 
whatever  amount  recovered,  it  may  be  taken  into  consideration  by  this  Commission 
in  connection  with  an  application  for  leave  to  make  any  further  issue  of  bonds  under 
the  mortgage,  no  requirement  should  be  made  by  the  Commission  at  the  present  time 
that  such  indeterminate  claim  be  included  in  the  mortgage. 

Having  thus  considered  the  petitioner's  indebtedness  now  sought  to  be  refunded, 
and  its  assets  available  for  the  purpose  of  securing  the  payment  of  obligations  which 
may  be  authorized  for  such  refunding  purposes,  there  still  remains  to  consider — 

H—The  Present  Net  Earning  Capacity  of  the  System, — There  remains  to  con- 
sider the  present  net  earning  capacity  of  the  petitioner's  Subway  and  Elevated  rail- 
road systems,  operated  as  a  whole. 

The  estimate  of  the  Company's  Auditor  based  upon  the  actual  income  expenditure 
for  the  first  three  months  of  the  calendar  year,  with  due  consideration  for  the  actual 
earnings  of  the  past  calendar  year,  is  as  follows : 

Gross  Earnings  $24,959,728 

Operating  Expenses 10,903,996 

Net  Earnings $14,055,732 

Other  Income 1,070,772 

Gross  Income $15,126,504 
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Interest  on  Bonds  and  3  year  Gold  Notes  and  Rentals $5^296,832 

Taxes   1,600,000 

Total  Interest,  Rentals  and  Taxes 6,896332 

Balance * $8,229,672 

7%  on  Manhattan  Ry.  Co.  stock 4,200;000 

\  

Net  income $4,029^72 

Dividends   on  $35,000,000  Interborough   Rapid   Transit   Company  capital 

stock  3,150,000 

« 

Surplus  $879,672 


It  will  be  noticed  that  the  foregoing  would  show  if  the  future  justifies  the  present 
estimate  an  apparent  earning  capacity  upon  the  present  basis  of  the  joint  operation 
of  the  two  Divisions,  of  9  per  cent,  upon  the  $35,000,000  of  capital  stock  of  the  Inter- 
borough Rapid  Transit  Company,  and  a  surplus  of  $879,672,  aftei*  making  all  pro\'isions 
for  the  payment  of  the  interest  on  funded  and  floating  debt,  and  after  making  pro 
vision  for  maintenance  account  and  operating  expenses  as  the  same  actually  prevailed 
for  the  first  three  months  of  the  calendar  year,  without  reference  to  their  adequacy 
or  liability  to  increase.  There  should,  however,  in  my  judgment  in  any  event,  be 
eliminated  from  this  estimate  of  surplus  the  sum  of  $275,000,  which  the  Company's 
Auditor  has  included  as  the  estimated  additional  contribution  to  gross  income  from 
the  opening  of  the  extension  of  the  Subway  to  Atlantic  Avenue,  Brooklyn.  Although 
the  same  may  be  realized  in  the  future  it  is  at  present  a  matter  of  pure  speculation. 
This  estimated  surplus  is,  however,  subject  to  reductions  precisely  as  the  petitioner 
itself  may  voluntarily  make  a  larger  expenditure  for  maintenance  or  a  new  attribution 
to  reserve  for  depreciation,  or  as  the  petitioner  may  be  required  so  to  do  by  this 
Commission,  and  it  is  impossible  for  one  or  anyone  at  this  time  to  say  more,  nor  are 
we  called  upon  to  say  more  than  that  the  net  income  will  in  my  opinion  be  much  more 
than  ample  to  meet  the  service  of  the  notes  and  bonds  to  issue  which  at  the  present 
time  the  petitioner  asks  leave,  without  reference  to  the  dividends  on  the  stock. 

The  Commission  acquires  jurisdiction  in  the  matter  of  this  petition  under  and 
by  virtue  of  the  provisions  of  Section  55  of  the  Public  Service  Commissions  Law,  and 
,  of  subdivision  10  of  Section  4  of  the  Railroad  Law. 

The  petitioner  is  without  authority  to  execute  the  mortgage  or  to  issue  securities 
thereunder,  and  the  Commission  is  without  authority  to  authorize  such  act  on  the 
part  of  the  petitioner,  unless  the  bonds,  notes,  or  other  evidences  of  indebtedness 
sought  to  be  secured  by  the  mortgage  have  been  found  by  the  Commission  to  be  neces- 
sary— 

I.  For  the  acquisition  of  property,  construction,  completion,  extension  or  im- 
provement of  its  facilities;  or 
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2.  For  the  improvement  or  maintenance  of  its  service;  or 

3.  For  the  discharge  or  lawful  refunding  of  its  obligations, — 

and  in  the  event  of  the  Commission  authorizing  such  issue  it  is  necessary  for  the 
Commission  to  find  that  in  its  opinion  the  use  of  the  capital  to  be  secured  by  the 
issue  of  such  stocks,  bonds,  notes  or  other  evidences  of  indebtedness  is  reasonably 
required  for  the  said  purposes  of  the  corporation. 

The  Commission  has  carefully  considered  each  detail  of  the  proposed  mortgage, 
with  the  result  that  it  has  suggested  to  the  petitioner  many  changes  in  the  form, 
phraseology  and  scope  of  that  instrument,  in  respect  more  particularly  to  the  follow- 
ing matters; 

1.  It  has  been  deemed  desirable  and  proper  that  the  mortgage  should  include  the 
lease  of  the  Manhattan  Railway,  in  order  that  the  bondholders  shall  have  the  secur- 
ity of  the  entire  earning  capacity  of  the  railroad  system  operated  by  the  petitioner. 

2.  The  proceeds  of  the  Steinway  tunnel,  when  and  as  the  same  shall  be  disposed 
of,  should  be  devoted  to  the  purposes  of  the  mortgage  as  hereinbefore  set  out. 

3.  The  sinking  fund  is  approved  as  proposed  in  the  petition,  but  the  provisions 
of  the  mortgage  have  been  modified  so  that  the  annual  sinking  fund  payment  may  be 
increased  by  the  petitioner  at  any  time,  and  must  be  so  increased  if  the  Commission, 
as  a  condition  of  the  authorization  of  any  subsequent  issue  of  bonds,  shall  so  require. 

4.  Xo  bonds  shall  be  issued  at  any  time  without  the  previous  approval  of  the 
Commission. 

5.  The  price  at  which  bonds  may  be  purchased  for  the  sinking  fund  or  redeemed 
at  the  option  of  the  petitioner  should  be  105  per  cent,  and  accrued  interest,  instead  of 
no  per  cent,  and  accrued  interest,  as  requested  in  the  petition. 

6.  Bonds  redeemed  pursuant  to  the  option  reserved  to  the  Company  shall  be 
cancelled,  and  shall  not  thereafter  be  reissued,  and  bonds  originally  issued  as  secu- 
rity for  notes  and  not  used  for  the  payment  or  redemption  of  notes  shall  be  can- 
celled, but  a  corresponding  amount  of  such  bonds  may  thereafter  be  issued  for  the 
purposes  in  the  mortgage  defined,  with  the  previous  approval  of  the  Commission. 

7.  The  mortgage  has  been  required  to  be  so  altered  that  instead  of  bonds  being 
issued  thereunder  to  raise  funds  with  which  to  make  advances  to  subsidiary  com- 
panies (taking  their  bonds  in  return  as  security  under  this  mortgage,  and  thereby 
devoting  to  the  purposes  of  the  subsidiary  companies  the  proceeds  of  the  new  pro- 
posed issue)  those  companies  be  left  to  finance  their  own  requirements  by  the  sale  of 
their  own  securities,  upon  application  to  and  approval  of  the  Public  Service  Com- 
missioners, where  such  approval  is  required  by  law. 

8.  With  the  exception  of  such  of  the  bonds  as  shall  be  exchanged  for  the  notes 
of  the  $25,000,000  note  issue,  no  bonds  may  be  issued  by  the  Company  for  less  than 
par,  except  after  public  advertisement  for  bids  upon  due  notice;  with  the  right  to  the 
Company,  however,  to  cause  an  underwriting  syndicate  to  be  formed  to  take  the 
bonds  at  a  price  below  which  they  shall  not  be  offered  to  the  public,  and  subject  to 


1 


April  23,  1908.]  906 

such  public  offering,  and  to  pay  a  reasonable  commission  for  the  formation  of  such 
underwriting  syndicate;  and  in  respect  of  the  exception  made  to  the  foregoing  rule 
in  the  matter  of  the  issue  now  authorized  the  bonds  issued  and  pledged  as  security 
for  the  Company's  notes  may  not  be  disposed  of  by  the  Company  in  exchange  for 
such  notes  at  a  discount  of  more  than  i  per  cent,  without  the  consent  and  approval 
of  the  Commission. 

9.  The  proceeds  of  the  sale  of  all  bonds  mus^  be  set  aside,  separate  and  apart 
from  all  other  assets  and  funds  of  the  Company,  and  used  only  for  the  purposes 
lor  which  the  issue  of  the  said  bonds  or  notes  is  authorized. 

10.  The  Company  must  keep  true  and  correct  accounts  showing  the  applica- 
tion by  it  of  the  proceeds  of  the  sale  of  all  bonds,  and  showing  also  the  receipt  and 
application  by  it  of  the  proceeds  of  the  sale  of  all  property  at  any  time  subject  to  the 
lien  of  the  mortgage  which  may  be  sold  free  from  such  lien,  which  accounts  shall 
at  all  reasonable  times  be  subject  to  inspection  by  bondholders  as  well  as  by  the 
Public  Service  Commission,  and  such  accounts  shall  be  audited  from  time  to  time  by 
an  impartial  accountant  or  accountants  appointed  for  such  purpose  by  the  Public 
Service  Commission,  and  a  copy  of  the  accounts  as  so  audited  be  subject  at  all  rea- 
sonable times  to  the  inspection  of  any  bondholders. 

11.  The  proceeds  of  the  sale  of  all  properties  at  any  time  subject  to  the  mongage 
and  sold  free  from  the  lien  thereof  must,  except  so  far  as  the  same  shall  be  replaced 
by  a  new  property  or  equipment,  be  applied  to  the  reduction  of  the  mortgage  debt. 

The  foregoing  are  the  most  salient  changes  which  have  been  suggested  by  the 
Commission  (and  which  have  been  acquiesced  in  by  the  petitioner)  as  necessary  to 
the  more  perfect  protection  and  security  of  the  bondholders  of  the  Company,  to  the 
prompt  and  speedy  reduction  of  the  Company's  indebtedness,  and  to  the  more  perfect 
accounting  for  the  disposition  of  the  funds  procured  through  the  sale  of  bonds  as 
authorized. 

Special  attention  may  be  caHed  to  the  matter  of  the  Subway  Realty  Company. 
The  law  authorizes  the  acquisition  by  the    Company    of    real    property    "for   the 
purposes  of  its  incorporation,"  which  "shall  be  deemed  to  be  required  for  a  public 
use"  (Railroad  Law,  section  7).     By  section  18,  subdivision  5   of  the  Railroad  Law,  ' 
the  Company  is  authorized 

"to  acquire  and  use  such  real  estate  and  other  property  in  this  State  as  may  be 
necessary  in  the  conduct  of  its  business,  but  the  value  of  such  real  estate  held  at  any 
one  time  shall  not  exceed  the  sum  of  one  million  dollars  ($1,000,000)." 

If  the  right  of  the  petitioner  to  acquire  and  hold  real  property  were  confined  to 
the  two  foregoing  provisions  of  the  law,  it  is  doubtful  whether  this  Commission 
could  recognize  the  propriety  of  its  investment  in  the  so-called  Belmont  Hotel  prop- 
erty, but  by  Section  42  of  the  Stock  Corporation  Law  it  is  provided  that 

"Any  corporation  may  purchase  any  property  authorized  by  its  certificate  of  in- 
corporation, or  necessary  for  the  use  and  lawful  purposes  of  such  corporation,  and 
may  issue  stock  to  the  amount  of  the  value  thereof  in  payment  therefor  " 


907  [April  23,  1908. 

It  is  also  provided  by  section  40  of  the  Stock  Corporation  Law  as  follows: 
"Any  stock  corporation,  domestic  or  foreign,  now  existing  or  hereafter  or- 
ganized, except  monied  corporations,  may  purchase,  acquire,  hold  and  dispose  of  the 
stocks,  bonds  and  other  evidences  of  indebtedness  of  any  corporation,  domestic  or 
foreign,  and  issue  in  exchange  therefor  its  stock,  bonds  or  other  obligations  if  author- 
ized so  to  do  by  a  provision  in  the  certificate  of  incorporation  of  such  stock  corpor- 
ation, or  in  any  certificate  amendatory  thereof  or  supplementary  thereto  filed  in  pur- 
suance of  law.    ♦    *    *" 

Article  12  of  the  certificate  of  incorporation  of  the  petitioner  provides  as  follows; 

"The  corporation  shall  have  power  to  purchase,  acquire,  hold  and  dispose  of  the 
stocks,  bonds  and  other  evidences  of  indebtedness  of  any  corporation,  domestic  or 
foreign,  and  to  issue  in  exchange  therefor  its  own  stock,  bonds  or  other  obligations." 

It  is  therefore  indubitable  that  the  holding  of  the  Interborough  Rapid  Transit 
Company  in  the  capital  stock  of  the  Subway  Realty  Company  is  for  a  lawful  corporate 
purpose,  and  that  it  has  corporate  capacity  not  only  to  hold,  but  to  pledge,  said 
stock  as  collateral  security  for  its  lawful  obligations.  '1  he  question  here  presented  is 
not  as  to  whether  or  not  this  Commission  would  approve  of  the  issue  of  new 
securities  for  the  purpose  of  the  acquisition  by  the  Company  of  real  estate  tor  a  hotel 
purpose,  but  whether  the  petitioner's  investment  heretofore  made  in  the  capital  stock 
of  the  Subway  Realty  Company  is,  or  was  at  the  time  thereof,  a  proper  and  lawful 
investment,  as  to  which  there  can  be  no  doubt. 

The  mortgage  as  executed  will  in  all  respects  be  absolutely  subordinate  to  the 
rights  of  the  City  as  lessor  under  the  provisions  of  the  contracts  of  lease,  and  can  in 
no  way,  directly  or  indirectly,  affect,  modify,  limit  or  change  such  rights,  and  neither 
will  nor  can  constitute  a  lien  upon  the  property  detrimental  or  antagonistic  to  the 
interests  of  the  City  as  lessor;  and  in  this  connection  the  proposed  mortgage  has 
been  so  modified  as  to  include  within  its  terms  not  merely  the  interest  of  the  peti- 
tioner as  lessee  in  the  subway  railroads,  but  also  all  property,  real  and  personal,  now, 
and  which  may  at  any  time  hereafter  be  acquired,  as  a  part  of  the  equipment  of  the 
two  said  subway  railroads,  pursuant  to  the  terms  of  the  leases  thereof,  to  the  end 
that  in  case  the  mortgage  should  be  foreclosed,  the  purchaser  would  step  into  the 
shoes  of  the  lessee  as  the  holder  not  merely  of  the  terms  created  by  the  leases,  but  of 
all  of  the  property  constituting  at  that  time  the  equipment  of  the  said  railroads  under 
the  provisions  of  the  contracts,  and  therefore  the  better  enabled  to  fulfill  and  comply 
with  the  provisions  of  the  said  leases,  subject,  nevertheless,  always,  to  the  City's 
right  of  acquisition  of  the  equipment  at  its  then  appraised  value,  at  the  expiration  of 
the  term. 

It  must  also  be  borne  in  mind  that  the  authorization  of  the  is^e  of  the  $25,000,000 
of  notes  secured  by  the  $30,000,000  of  bonds  as  proposed  is  not  in  any  respect  an 
authorization  to  increase  the  Company's  indebtedness.  The  unsecured  indebtedness 
of  the  corporation  at  the  date  of  the  application  amounted  to  $35,352,726.11.  The 
authorized  issue  of  bonds  at  the  present  time  is  $30,000,000,  to  secure  a  note  issue  of 
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$25,000,000,  and  there  is  also  brought  under  the  security  of  the  mortgage  an  out- 
standing note  issue  of  $10,000,000  maturing  two  years  hence.  The  purpose  for  which  the 
issue  is  authorized  is  solely  for  the  payment  of  petitioner's  obligations,  or  for  the  pay- 
ment of  indebtedness  about  to  mature,  as  representing  accounts  payable  and  obligations 
incurred  for  the  acquisition,  construction,  completion,  extension  and  improvement  of  the 
Company's  facilities  in  the  matter  of  the  so-called  Brooklyn  extension.  The  obligations 
heretofore  incurred  and  not  yet  due  by  and  from  the  petitioner  for  the  acquisition 
of  the  said  property  and  the  construction  and  extension  of  its  road,  as  aforesaid, 
including  among  others  the  sum  of  $3,77i,i47.  or  thereabouts,  payable  to  the  Rapid 
Transit  Subway  Construction  Company  on  the  completion  of  the  Brooklyn  extension 
of  the  rapid  transit  railway  to  its  terminus  at  Flatbush  and  Atlantic  Avenues,  Brooklyn, 
being  on  account  of  the  excess  cost  of  said  railway  over  and  above  the  amount  payable 
with  respect  to  the  construction  thereof  by  the  City  of  New  York.  The  present 
transaction,  therefore,  merely  provides  for  the  extension  or  funding  of  the  Company's  i 

indebtedness  in  respect  to  the  greater  part  thereof,  and  for  the  liquidation  of  the 
remainder  thereof.  The  Company's  creditors  under  the  mortgage  will  be  in  a  better 
position  than  the  present  creditors  would  be  in  if  their  claims  were  reduced  to  judgment  ' 

and  the  property  in  the  hands  of  a  Receiver;  and  a  failure  to  authorize  the  refunding 
and  the  better  securing  of  the  Company's  existing  indebtedness  would  have  the  eflFect 
of  compelling  the  Company  to  seek  extensions  of  its  existing  debt  upon  onerous  terms, 
even  assuming  that,  given  the  present  state  of  the  market,  such  extensions  could  possibly 
be  secured,  or  otherwise  to  fall  under  the  administration  of  the  Court.  The  result  of 
the  refunding  as  proposed  is  to  the  benefit  of  the  stockholders  and  creditors  of  the 
Company,  and  carries  with  it  the  assurance  to  the  public  of  the  Company's  ability  to 
exercise  the  functions  involved  in  the  acceptance  by  it  of  its  franchise  and  the 
terms  of  the  obligations  assumed  by  it  to  the  City  of  New  York  in  the  leases  of  the 
rapid  transit  railways  more  perfectly  and  satisfactorily,  and  to  the  maintenance  of 
the  Company's  credit  under  conditions  which  will  the  more  perfectly  enable  it  to  comj^y 
with  the  requirements  of  this  Commission  for  an  improved  and  extended  service. 

The  Commission  has  held  six  public  sessions  on  this  matter.  No  objections  have 
been  made  to  the  granting  of  the  petition  except  on  the  part  of  one  stockholder,  to  wit, 
Continental  Securities  Company,  represented  by  C.  H.  Venner,  its  President,  the 
holder  of  300  shares  of  stock,  and  which  has  objected  upon  the  five  following  grounds: 

1.  That  the  notice  calling  the  meeting  of  the  stockholders  of  the  petitioner  for 
the  purpose  of  authorizing  the  mortgage  was  not  sufficiently  specific. 

2.  That  the  Interbo rough-Metropolitan  Company,  or  Windsor  Trust  Company, 
Trustee,  as  holder  of  339,128  shares  of  stock  of  the  petitioner,  was  not  entitled  to 
vote  for  the  approval  of  the  mortgage,  upon  the  ground  that  the  said  Interborough- 
Metropolitan  Company  had  acquired  said  stock  by  issuing  its  bonds  pursuant  to  an 
illegal  combination  with  other  companies  constituting  a  couibination  and  monopoly  in 
violation  of  law. 
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3.  That  the  proposed  bond  issue  is  insuflficient  to.  meet  the  future  requirements 
of  the  Company,  and  that  it  would  be  a  serious  mistake  to  authorize  a  mortgage  for 
less  than  $75,000,000,  arid  that  even  $100,000,000  would  be  found  insufficient  within 
twenty  years. 

4.  That  the  investment  in  the  stock  of  the  Subway  Realty  Company  and  the 
advances  to  that  Company  were  unlawful  and  improper. 

5.  That  the  claim  of  the  petitioner  against  the  City  of  New  York  when  collected 
should  be  applied  to  the  payment  of  the  floating  debt,  and  that  no  bonds  should  be 
issued  for  purposes  which  could  be  met  by  applying  the  amount  of  the  sai^  claim 
against  the  City. 

Considering  these  objections  in  their  order,  it  is  my  opinion: 
I.    As  to  the  notice:     The  notice  calling  the  special  meeting  of  the  stockholders 
states  it  to  be 

"for  the  purpose  of  considering  a  proposition  to  issue  and  dispose  of  bonds  for  the 
refunding  of  the  obligations  of  the  Company  and  for  its  other  corporate  purposes, 
and  to  authorize  and  consent  to  a  mortgage  of  the  property  and  franchises  of  the 
Company  to  secure  payment  of  said  bonds  and  of  the  present  outstanding  gold  notes 
of  the  Company  or  any  renewals  or  extensions  thereof,  and  to  take  such  other  action 
in  connection  therewith  as  may  be  brought  before  the  said  meeting." 

The  requirements  for  action  by  stockholders  regarding  the  issue  of  mortgages 
by  a  railroad  corporation  are  those  contained  in  subdivision  10  of  Section  4  of  the 
Railroad  Law,  to  wit : 

**But  no  mortgage  except  purchase  money  mortgages  shall  be  issued  by  any 
railroad  corporation  under  this  or  any  other  law  without  ....  the  consent 
of  the  stockholders  owning  at  least  two-thirds  of  the  stock  of  the  corporation 
.  .  .  .  which  is  represented  and  voted  upon  in  person  or  by  proxy  at  a  meeting 
called  for  that  purpose  upon  a  notice  stating  the  time,  place  and  object  of  the 
meeting     .     .     .     .     " 

The  rule  as  to  the  form  and  contents  of  such  notice  is  succinctly  stated  in  the 
American  &  English  Encyclopaedia  of  Law,  Second  Edition,  Vol.  26.  pages  992-993: 

"No  particular  form  of  notice  is  required,  except  that  the  notice  must  generally 
show  the  authority  of  the  person  issuing  it  and  the  time,  place,  and  objects  of  the 
meeting.  In  stating  the  time  not  only  the  day  must  be  given,  but  the  hour  also,  and 
the  objects  of  the  meeting,  that  is,  the  business  to  be  transacted,  must  be  stated  with 
sufficient  particularity  to  enable  the  stockholder  to  determine  for  himself  whether  it 
is  necessary  for  him  to  attend  in  order  to  protect  his  interests.  Technical  objections 
to  the  notice,  however,  will  not  be  sustained  where  it  is  substantially  sufficient  to 
enable  the  stockholders  to  determine  whether  their  interests  are  involved  and  to 
attend  the  meeting  if  they  wish  to  do  so,  and  no  one  has  been  misled  by  the  defects 
complained  of." 

To  the  same  effect  see  Cook  on  Corporations,  Vol.  2,  Section  59.S-  See  also  Lankan 
v.  Franklin,  26  Abb.  N.  C.  102;  Jones  v.  Railroad,  67  N.  Y.  234;  South  School 
District  v.  Blakeslee,  13  Conn.  227;  and  Evans  v.  Boston  Heating  Co.,  157  Mass.  37. 
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The  notice  as  Riven  not  only  seems  ample  and  sufficient,  and  in  all  respects  con- 
forming to  the  requirements  of  the  statute,  but  the  objecting  stockholder  appeared 
at  the  meeting  and  participated  in  the  discussion  and  voted  upon  the  proposition 
to  authorize  the  mortRage,  thereby  exercising  his  right  of  self  protection,  to  enable 
him  to  have  an  opportunity  to  exercise  which  right  is  the  purpose  of  the  statutory 
requirement  for  notice. 

2.  The  objection  to  the  right  of  the  Interborough-Metropolitan  Company  or 
Windsor  Trust  Company  as  Trustee,  to  vote  the  pledged  stock:  It  appears  from 
the  proofs  submitted  that  the  stockholders  of  record,  to  a  number  in  excess  of  the 
statutory  requirement,  appeared  at  the  special  meeting  and  voted  to  consent  to  the 
mortgage,  and  it  is  not  within  the  competence  of  the  Commission  to  go  behind  such 
record  and  determine  who  are  stockholders  dc  jure,  that  being  a  matter  exclusively 
for  the  courts,  and  it  being  the  duty  of  the  Commission  to  recognize  the  stock- 
holders de  facto  until  any  questions  of  law  with  respect  to  the  holding  of  such  stock' 
shall  have  been  judicially  determined. 

3.  The  legalit3'  of  the  investment  in  the  stock  of  the  Subway  Realty  Company 
has  been  already  considered,  and  as  hereinbefore  appears  it  is  my  opinion  that  the 
objection  is  not  well  taken. 

4.  As  to  the  objccticn  that  the  Company's  claim  against  the  City  should  not  be 
included  in  the  mortgage,  it  is  unnecessary  to  consider  it  other  than  to  note  that  it 
was  not  proposed  by  the  Company  that  the  same  should  be  included  in  the  mortgage, 
and  it  has  not  been  deemed  wise  bv  the  Commission  to  include  the  same,  but  rather 
that  the  same,  whatever  it  may  be  if  any,  when  recovered  shall  be  a  free  asset  in 
the  hands  of  the  Company  for  its  general  corporate  purposes. 

5.  As  to  the  objection  that  the  mortgage  is  not  large  enough,  it  is  obvious  that 
it  is  quite  ample  for  the  purpose,  and  that  to  authorize  a  larger  issue  at  this  time 
would  be  improper  and  injudicious.  The  mortgage  is  ample  to  meet  the  requirements 
of  the  Company  at  least  for  some  years  to  come,  and  when  it  becomes  indubitable 
that  the  Company's  requirements  are  larger  than  those  which  could  be  properly  cared 

'  for  out  of  the  proceeds  of  bonds  to  be  issued  under  the  present  mortgage  it  will  then 
be  the  proper  time  to  consider  the  enlargement  of  the  mortgage'  debt  by  a  refunding, 
and  to  secure  still  further  issues  of  the  petitioner's  bonds. 

Thereupon  the  following  resolution  and  order  was  presented: 

Order  (No.  438). 
In  the  Matter 
of 
The    application     of    Interborough    Rapid 
Transit    Company    for    authority    to   ex- 
ecute a  mortgage  on   all   of  its  property 
to  secure  an  issue  of  bonds  and  to  issue 
bonds,  and  for  other  purposes. 

Whereas,  Interborough  Rapid  Transit  Company  filed  with  the  Public  Service 
Commission  for  the  First  District  its  petition  verified  the  4th  day  of  March,  1908, 
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praying  for  the  approval  by  said  Commission  of  the  execution  of  a  mortgage  by  said 
company  to  secure  an  issue  of  not  to  exceed  $55,000,000  of  its  forty-rive  year  gold 
mortgage  bonds,  as  well  as  certain  of  its  outstanding  gold  notes,  and  authorizing  the 
immediate  issue  of  $30,000,000,  face  value,  of  said  bonds,  and  for  authority  to  issue 
its  promissory  notes  to  an  amount  not  exceeding  $25,000,000,  face  value,  to  be  dated  May 
I,  1908,  payable  not  exceeding  three  years  from  date,  bearing  interest  payable  semi- 
annually at  not  exceeding  six  per  cent,  per  annum,  and  to  secure  the  said  notes  by 
the  pledge  of  not  exceeding  $30,000,000,  face  value,  of  the  said  proposed  new  mortgage 
bonds;  and  praying  also  the  consent  of  the  said  Commission  as  the  successor  to  the 
Board  of  Rapid  Transit  Railroad  Commissioners  for  the  City  of  New  York,  pursuant 
to  the  terms  of  the  leases  of  said  rapid  transit  railroads,  to  assigiuand  encumber  the 
said  leases  of  the  rapid  transit  railroads  from  the  City  of  New  York  by  including 
the  same  in  said  mortgage : 

And  whereas,  The  said  Public  Service  Commission  did  thereupon  by  order  dated 
March  6,  190S,  direct  the  said  petition  to  be  heard  on  Monday,  March  16,  1908,  at 
2:30  o'clock  in  the  afternoon,  and  that  the  petitioner  publish  a  notice  of  the  said 
application  and  of  the  time  and  place  of  the  said  hearing,  in  the  manner  and  as 
provided  in  said  order,  and  the  petitioner  did  thereupon  cause  notice  of  said  applica- 
tion and  of  the  time  and  place  of  said  hearing  to  be  published  in  pursuance  of  such 
order,  and  did  file  proof  thereof  with  the  Secretary  of  the  said  Commission  before  the 
opening  of  the  said  hearing; 

And  whereas,  The  petitioner  with  the  leave  of  the  Commission  filed  its  amended 
petition  bearing  date  March  14,  1908,  and  on  the  said  i6th  day  of  March,  1908,  the 
matter  coming  on  to  be  heard  upon  the  said  petition  and  said  amended  petition,  and 
said  petitioner  having  duly  appeared  by  George  W.  Wickersham,  its  counsel,  and  the 
Continental  Securities  Company  having  appeared  by  Clarence  H.  Venner,  its  President, 
and  Thomas  L.  Feitner  having  appeared  in  person,  and  the  petitioner  having  submitted 
proofs  in  support  of  said  application,  and  the  hearing  having  been  duly  adjourned  from 
time  to  time,  and  the  Commission  having  taken  the  testimony  and  having  examined 
the  books  and  accounts  of  the  petitioner,  and  having  caused  investigation  to  be  made 
into  the  condition  and  value  of  the  railroads  and  properties  of  the  petitioner,  and 
being  fully  advised  in  the  premises,  it  is  hereby 

Ordered,  That  the  Public  Service  Commission  for  the  First  District  does  hereby 
consent  to  the  execution  by  the  said  petitioner  Interborough  Rapid  Transit  (^ompanj', 
of  a  mortgage  of  its  leasehold  interests  in  the  rapid  transit  railroads  in  the  City 
of  New  York,  and  the  equipment  thereof,  its  leasehold  interest  in  Manhattan  Railway 
and  the  other  property  in  said  mortgage  described  untd  Morton  Trust  Company, 
as  Trustee,  said  mortgage  to  be  dated  as  of  November  i,  1907,  to  secure  an  issue 
of  the  forty-five  year  gold  bonds  of  the  said  company,  said  bonds  to  be  dated  as  of 
November  i,  1907,  to  be  payable  November  i,  1952,  to  bear  interest  at  not  exceeding 
five  per  cent,  per  annum,  payable  semi-annually,  upon  the  terms  and  conditions  in 
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said   mortgage   set    forth   and   contained,   and   also   to    secure   two   certain   issues  of 
gold  notes  of  said  petitioner,  viz: 

(a)  $i5;000,ooo,  face  value,  four  per  cent,  three  year  gold  notes,  due  May  i. 
1908,  issued  under  trust  agreement  with  Windsor  Trust  Company,  Trustee; 

(b)  $10,000,000,  face  value,  three  year  five  per  cent,  gold  notes,  due  March  i, 
1910,  issued  under  trust  agreement  with  Morton  Trust  Company,  •  Trustee ; 

Provided  that  the  total  amount  to  be  secured  by  the  said  mortgage  of  both  bonds 
and  gold  notes  shall  not  at  any  time  exceed  the  sum  of  $55,000,000  of  principal, 
and  the  said  mortgage  to  be  in  the  form  identified  as  17th  revise  and  filed  in  the 
office  of  the  Secretary  of  the  Commission  on  this  23rd  day  of  April,  1908. 

Further  Ordered,  That  the  Commission  does  hereby  authdrize  the  issue  by  the 
petitioner  of  $30,000,000,  face  value,  of  bonds  pursuant  to  the  said  mortgage,  and 
the  use  of  the  same  by  pledging  said  bonds  as  collateral  security  for  an  issue  of 
$25,000,000,  face  value,  of  the  three  year  six  per  cent,  notes  of  the  petitioner,  to  be 
dated  May  i,  1908,  and  to  be  issued  under  and  in  conformity  with  the  provisions 
of  a  trust  agreement  between  the  petitioner  and  Morton  Trust  Company,  as  Trustee, 
dated  April  ,  1908,  to  be  in  the  form  identified  as  7th  revise  and  filed  in  the  office 
of  the  Secretary  of  the  Commission  on  the  23rd  day  of  April,  1908. 

Further  Ordered,  That  the  Commission  does  hereby  authorize  the  sale  by  the 
petitioner  of  the  said  $25,000,000,  face  value,  of  said  three  year  six  per  cent,  notes 
and  the  application  of  the  proceeds  thereof, 

(a)  To  the  discharge  or  lawful  refunding  of  its  obligations,  viz : 

$15,000,000,  face  value,  of  its  four  per  cent,  three  year  gold  notes,  due  May  i, 
1908,  issued  under  trust  agreement  wnth  Windsor  Trust  Company,  Trustee; 

$6,250,172.55  of  the  promissory  notes  of  the  petitioner  outstanding  April  i,  1908, 
payable  on  demand  or  from  time  to  time  on  or  before  June  30,  1908;  and 

(b)  The  balance  to  pay  obligations  heretofore  incurred  by  the  petitioner  for 
the  acquisition  of  property,  the  construction,  completion,  extension  or  improvement 
of  its  facilities,  or  the  improvement  or  maintenance  of  its  service  and  including  the 
sum  of  $3,770,000  or  thereabouts,  payable  to  Rapid  Transit  Subway  Construction 
Company  on  the  completion  of  the  Brooklyn  extension  of  the  rapid  transit  railway 
to  its  terminus  at  Flatbush  and  Atlantic  Avenues,  Brooklyn,  being  on  account  of 
the  excess  cost  of  said  railway  over  and  above  the  amount  payable  with  respect  to 
the  construction  thereof  by  the  City  of  New  York. 

It  being  the  opinion  of  the  Commission  that  the  use  of  the  capital  to  be  secured 
by  the  issue  of  said  bonds  and  notes  by  the  said  Interborough  Rapid  Transit  Com- 
pany is  reasonably  required  for  the  said  purposes  of  the  said  corporation. 

Further  Ordered,  That  the  Commission  as  successor  to  the  Board  of  Rapid 
Transit  Railroad  Commissioners  for  the  City  of  New  York,  and  pursuant  to  the 
provisions  contained  in  the  contracts  for  the  construction  of  the  rapid  transit  rail- 
roads in  the  City  of  New  York,  viz: 
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(a)  Contract  between  said  City  and  John  B.  McDonald,  dated  February  21, 
igoo,  and  agreements  amendatory  thereof  and  supplemental   thereto; 

(b)  Contract  between  the  City  of  New  York  and  Rapid  Transit  Subway  Con- 
struction Company,  dated  July  21,  1902  and  agreements  amendatory  thereof  and 
supplemental  thereto; 

the  leasing  portions  whereof  have  been  heretofore  duly  assigned  to  Interborough 
Rapid  Transit  Company,  does  hereby  consent  to  the  mortgage  of  the  said  respective 
leases  by  including  the  same  in  the  mortgage  aforesaid. 

Further  Ordered,  That  duplicate  originals  of  the  mortgage  and  note  trust 
agreements  consented  to  and  authorized  as  aforesaid  upon  execution  thereof  be  filed 
by  the  petitioner  with  the  Secretary  of  this  Commission. 

It  was  thereupon  moved,  and  duly  seconded,  that  the  above  resolution  and 
order  be  adopted,  and  that  the  consent  under  the  Rapid  Transit  Act  to  the  mortgage 
by  the  Interborough  Rapid  Transit  Company  of  the  lease  of  the  rapid  transit  rail- 
road be  signed  by  the  Commissioners. 

Ayes — Commissioners   Willcox,   McCarroll,  Bassett.  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  said  consent  was  thereupon  signed,  and  is  as  follows: 

The  Public  Service  Commission  for  the  First  District  upon  whom,  by  virtue  of  an  act 
approved  June  6,  1907,  known  as  the  Public  Service  Commissions  Law,  the  powers  of 
the  Board  of  Rapid  Transit  Railroad  Commissioners  created  by  Chapter  Four  of  the 
laws  of  1891,  as  amended,  were  devolved,  DOES  HEREBY  CONSENT  to  the  mort- 
gage by  Interborough  Rapid  Transit  Company  of  the  lease  of  the  rapid  transit  railroad 
constructed  under  contract  between  the  City  of  New  York  (acting  by  the  Board  of 
Rapid  Transit  Railroad  Commissioners  for  said  City)  and  John  B.  McDonald,  dated 
February  21,  1900,  as  modified  by  agreements  amendatory  thereof  and  supplementary 
thereto,  which  lease  was  duly  assigned  to  Interborough  Rapid  Transit  Company  with 
the  written  consent  of  the  said  Board  of  Rapid  Transit  Railroad  Commissioners,  by 
instrument  in  writing  dated  July  10,  1902,  and  the  mortgage  of  the  lease  of  that  certain 
other  rapid  transit  railroad  constructed  under  contract  between  the  City  of  New  York 
(acting  by  the  said  Board  of  Rapid  Transit  Railroad  Commissioners)  and  Rapid  Transit 
Subway  Construction  Company,  dated  July  21,  1902,  as  modified  by  agreements 
amendatory  thereof  and  supplemental  thereto,  which  lease  was  assigned  to  Inter- 
borough Rapid  Transit  Company  with  the  written  consent  of  the  said  Board  of  Rapid 
Transit  Railroad  Commissioners  by  instrument  in  writing  dated  August  10,  1905,  by 
including  said  leases  in  the  mortgage  executed  by  Interborough  Rapid  Transit  Company 
to  Morton  Trust  Company,  as  Trustee,  dated  as  of  November  i,  1907,  and  upon  the 
terms,  and  conditions  in  the  said  mortgage  dpntained,  and  subject  to  all  of  the  cove- 
nants, conditions  and  limitations  in  the  said  leases  respectively  set  forth  and  con- 
tained. 
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In  witness  whereof,  the  members  of  the  Commission  have  hereunto  subscribed  their 
names  at  the  City  of  New-  York  this  23rd  day  of  April,  1908. 

WILLIAM   R.    WILLCOX. 
WM.  McCARROLL, 
EDWARD  M.  BASSETT, 
MILO  R.  MALTBIE, 
*  JOHN  E.  EUSTIS. 

(2)  0-315 

Mr.  Wickersham,  of  counsel  for  the  Interborough  Rapid  Transit  Company,  then 

stated  that  Messrs.  J.  P.  Morgan  &  Company  would  undertake  to  form  a  syndicate 

to  underwrite  the  $25,000,000.00  of  notes  to  be  sold  at  97%  of  the  face  value  and 

accrued  interest,  and  that  this  Company  would  "be  paid  2%  of  the  face  value  of  the 

notes  for  their  services  as  underwriters.     He  also  stated  that  Messrs.  J.  P.  Morgan  & 

Company   requested  that   this  transaction  be^  laid   before  the   Commission  and  made 

public,  and  that  a  copy  of  the  following  correspondence  be  spread  upon  the  minutes  of 

the  Commission : 

New  York,  April  21st,  1908. 

Messrs.  J.  P.  Morgan  &  Company,  New  York. 

Gentlemen — Interborough  Rapid  Transit  Company  has  applied  to  the  Public  Service 
Commission  for  the  First  District  for  leave  to  execute  a  mortgage  covering  its  lease- 
hold interest  in  the  rapid  transit  railways  in  the  City  of  New  York,  and  in  the  Man- 
hattan Railway,  and  also  certain  other  properties,  to  secure  an  issue  of  its  forty-five 
year  mortgage  bonds,  and  also  to  secure  payment  of  its  two  present  outstanding  note 
issues,  viz:  $15,000,000.  four  per  cent,  notes  maturing  May  ist,  1908,  and  $10,000,000. 
five  per  cent,  notes  maturing  March  ist,  1910;  the  total  amount  of  principal  of  the  bonds 
and  notes  at  any  one  time  outstanding  and  secured  by  such  mortgage  not  to  exceed 
$55,000x00.  The  Company  has  also  applied  to  the  said  Public  Service  Commission 
for  its  authorization  of  the  issue  of  a  series  of  $25,000,000  three-year  six  per  cent, 
gold  notes  of  the  Company,  redeemable  on  any  interest  day  at  par  and  interest,  and 
convertible  into  the  new  bonds,  and  to  be  secured  by  $30,000,000.  face  value  of  its 
proposed  new  mortgage  bonds  above  referred  to ;  the  proceeds  of  these  notes  to  be 
applied  to  the  following  purposes: 

(a)  Refunding  of  the  above  mentioned  $15,000,000.  four  per  cent,  gold  notes  of 
the  Company  maturing  May  ist,  1908; 

(b)  Refunding  of  $6,250,000  of  other  promissory  notes  of  the  Company,  payable 
either  on  demand  or  from  time  to  time  on  or  before  July  ist,  1908;  and 

(c)  The  balance  to  meet  other  present  existing  obligations  of  the  Company,  in- 
cluding, if  found  necessary,  $3,500,000  or  thereabouts  which  will  become  payable  to  the 
Rapid  Transit  Subway  Construction  Co.  on  the  completion  of  the  Brooklyn  extension 
of  the  subway  to  Atlantic  and  Flatbusli  Avenues,  for  excess  cost  over  and  above  the 
amounts  payable  by  the  City  of  New  York. 
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It  is  understood  that  the  notes  shall  not  be  redeemable  before  maturity,  and  also 
that,  for  a  period  of  two  and  one-half  years  from  the  date  thereof,  the  holders  of  the 
notes  will  be  entitled  to  exchange  the  notes  for  bonds  at  par,  less  one  per  cent.,  and  the 
mortgage  and  the  bonds  secured  thereby,  and  the  notes,  are  to  be  made  and  issued  only 
with  tlie  approval  of  the  Public  Service  Commission  for  the  First  District,  the  terms 
of  this  transaction  at  your  request  having  been  submitted  to  that  Commission. 

We  hereby  request  you  to  undertake  to  form  a  syndicate  to  purchase  the  above 
mentioned  $25,000,000  of  notes  at  ninety-seven  per  cent,  of  their  face  value  and  accrued 
interest,  of  which  syndicate  you  shall  have  the  management,  and  for  your  service  in 
forming  and  managing  the  same  shall  receive  from  this  Company  a  commission  of  two 
per  cent,  upon  the  said  $25,000,000  of  notes. 

It  is  understood  further  that  the  form  of  the  instruments  and  legality  of  the  trans- 
action is  to  be  satisfactory  to  your  counsel ;  the  reports  of  the  expert  and  the  accounts 
being  also  satisfactory  to  you,  and  that  the  charges  of  all  these  are  to  be.  borne  by  this 
Company. 

I-f  this  meets  your  approval,  kindly  confirm  and  oblige, 

Very  truly  yours, 
(Signed)        AUGUST  BELMONT, 

Chairman. 
(Copy.) 

J.  P.  Morgan  &  Co.,  1 
New  York. 
New  York,  April  24th,  1908. 

To  Interhorough  Rapid  Transit  Company,  New  York  City. 

Dear  Sirs — Accepting  the  request  contained  in  your  letter  of  April  21st,  1908,  aiKl 

upon  the  terms  stated  by  you  therein,  we  will  endeavor  to  form  a  syndicate  for  the 

purchase  of  the  $25,000,600  three  year  six  per  cent,  gold  notes  of  your  Company. 

We  are,  dear  sirs, 

Yours  very  truly, 

(Signed:)        J.  P.  MORGAN  &  CO. 


TRAVIS  H.  WHITNEY,  Secretary. 


1 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  April  24,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  Edward  M.  Bassett,  Milo 
R.  Mallbie,  John  E.  Eustis. 

(i)         On  motion,  the  record  of  the  proceedings  of  the  Commission  for  April  17  and 
21,  1908,  as  printed  in  the  City  Record  for  April  24,  1908,  was  approved. 

(2)  C-21 

The  Secretary  presented  the  following  communication  from  G.  L.  Sterling,  Acting 
Corporation  Counsel,  which  was  referred  to  the  Committee  on  West  Side  tracks: 

New  York,  April  21,  1908. 
Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission,  First  District: 

Sir — Chapter  109  of  the  Laws  of  1906,  section  2,  empowered  and  instructed  the 
Board  of  Rapid  Transit  Railroad  Commissioners  to  prepare  a  plan  and  make  an  agree- 
ment with  any  railroad  company  operating  a  railroad  by  steam  locomotive  power  at 
grade  in  the  Borough  of  Manhattan,  City  of  New  York,  for  the  removal  thereof,  such 
plan  to  provide  in  detail  for  the  construction  by  the  railroad  company  at  its  cost  of  a 
subway  to  which  such  tracks  shall  be  removed  and  therein  operated. 

Section  4  of  the  act  provides  that  in  case  such  board  shall  be  unable  within  twelve 
months  after  the  act  takes  effect  to  agree  with  the  railroad  company  upon  a  pkn  and 
obtain  the  approval  thereof  by  the  Board  of  Estimate  and  Apportionment,  the  said 
Board  of  Rapid  Transit  Commissioners  shall  thereupon  condemn  all  and  any  rights, 
privileges  and  franchises  of  such  railroad  company. 

The  Public  Service  Commission  of  the  First  District,  as  successors  to  the  Board 
of  Rapid  Transit  Commissioners,  in  the  resolution  directing  the  Corporation  Counsel 
to  institute  condemnation  proceedings,  recites  the  fact  that  no  agreement  for  the  re- 
moval of  the  tracks  was  completed  prior  to  March  26th,  1907,  the  date  of  the  expiration 
of  the  period  within  which  the  act  authorized  the  same. 
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In  instituting  the  proceeding  to  condemn  the  tracks,  it  will  be  necessary  to  set 
forth  and  allege  in  the  petition  to  the  Court  for  appointment  of  Commissioners  of  Ap- 
praisal, that  a  plan  for  the  removal  of  the  tracks  was  prepared  by  your  Commission,  or 
its  predecessor,  as  directed  in  section  2  of  the  act,  and  an  attempt  made  to  agree  with 
the  railroad  company  to  carry  such  plan  into  effect,  and  the  failure  to  arrive  at  an 
agreement,  all  of  which  by  section  4  of  the  act  is  made  a  condition  precedent  to  the 
institution  of  condemnation  proceedings. 

Although  I  am  aware  that  no  agreement  was  made  to  remove  the  tracks,  I  have 
no  knowledge  of  what  was  done  in  the  attempt  to  agree,  and  I  shall  therefore,  be 
obliged  if  you  will  furnish  me  with  a  copy  of  the  plan  and  proposed  agreement  pro- 
viding for  the  removal  of  the  tracks,  prepared  by  your  commission  or  its  predecessor, 
and  such  information  as  you  have  of  record  in  your  office  relating  to  the  negotiations 
had  with  the  officials  of  the  New  York  Central  and  Hudson  River  Railroad  Company 
in  the  attempt  to  arrive  at  an  agreement,  in  accordance  with  the  terms  of  the  act. 
Respectfully  yours, 
(Signed)  G.  L.  STERLING,  Acting  Corporation  Counsel. 

(3)  C-21 

The  Secretary  presented  the  following  communication  from  the  Board  of  Estimate 
and  Apportionment,  which  was  referred  to  the  Committee  on  West  Side  tracks : 

New  York,  April  21,  1908. 
Hon.   William    R    Willcox,    Chairman,  Public   Service  Commission   for   the   First 
District: 

Sir — The  Corporation  Counsel  has  transmitted  to  this  office,  for  the  purpose  of 
preparing  technical  descriptions,  one  set  of  the  maps  prepared  by  your  Commission  in 
the  matter  of  the  condemnation  proceedings  as  to  the  New  York  Central  &  Hudson 
River  Railroad  Company  pursuant  to  Chapter  109  of  the  Laws  of  1906,  which  maps 
were  adopted  and  approved  by  your  Commission  on  the  15th  day  of  November,  1907. 

I  desire  particularly  to  call  your  attention  to  certain  tracks  shown  on  Sheet  20  of 
Series  B  of  maps,  being  tracks  located  within  the  limits  of  12th  avenue  at  its  intersec- 
tion with  59lh  street,  and  in  the  explanatory  note  upon  such  map  it  is  stated  as  follows: 

"On  this  sheet  is  indicated  a  portion  of  12th  avenue  in  which  the  New  York  Central 
&  Hudson  River  Railroad  Company  may  have  claimed  or  may  claim  the  right  to  operate 
cars  or  trains  at  grade.    The  dotted  lines  indicate  existing  tracks." 

The  curve  track  at  the  intersection  of  12th  avenue  and  59th  street,  as  shown  on  the 
said  map,  was  laid  pursuant  to  a  permit  granted  by  William  Barclay  Parsons,  Chief 
Engineer  of  the  Board  of  Rapid  Transit  Railroad  Commissioners,  dated  June  26,  1903,  to 
John  B.  McDonald,  contractor  for  the  Rapid  Transit  Railway,  and  numbered  Permit 
No.  85.  It  was  a  temporary  permit  and  the  track  was  to  be  used  during  the  construction 
of  the  power-house  of  the  Intcrborough  Rapid  Transit  Company. 

The  straight  track  leading  from  the  power-house  to  the  pier  I  presume  was  laid 
under  a  similar  permit  granted  by  your  predecessors,  for  in  connection  with  this  spur. 
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John  B.  McDonald  also  received  a  temporary  pcnnit  for  the  Department  of  Docks  and 
P^erries  to  continue  the  spur  on  toward  the  pier,  and  paid  therefor,  durinflr  the  year 
1904,  an  annual  rental  of  $600  to  the  Department  of  Docks  and  Ferries.  The  records 
of  such  Department  show  that  the  permit  was  renewed  to  the  Interborough  Rapid 
Transit  Company  in  1905  and  IQ06,  at  the  same  terms,  and  at  the  expiration  thereof  the 
track  lying  within  the  marginal  street  and  on  the  pier  under  the  jurisdiction  of  the  De- 
partment of  Docks  and  Ferric?  was  removed,  but  the  part  lying  in  r2th  avenue,  pre- 
sumably under  your  permit,  remained  and  so  remains  to-day. 

In  November,  1905,  I  had  occasion  to  examine  the  rights  of  the  New  York  Central 
&  Hudson  River  Railroad  to  the  use  of  12th  avenue  between  59th  and  60th  streets,  and 
at  that  time  the  Corporation  Counsel  advised  that  such  tracks,  with  which  the  spur 
authorized  by  the  Board  of  Rapid  Transit  Railroad  Commissioners  connected,  had  been 
laid  without  authority.  Subsequently,  by  resolution  of  the  Board  of  Estimate  and  Ap- 
portionment, the  President  of  the  Borough  of  Manhattan  was  directed  to  remove  the 
tracks  between  59th  and  6oth  streets,  and  they  were  so  removed.  The  spur  tracks  in 
question,  as  shown  on  the  map  prepared  by  your  .Commission,  in  consequence  do  not 
connect  with  any  other  tracks  at  this  point. 

In  February,  1906,  I  had  occasion  to  take  the  matter  up  again  with  Mr.  George  S. 
Rice,  then  Chief  Engineer,  and  under  date  of  February  17,  1906,  he  forwarded  me  a 
copy  of  the  revocation  of  the  Permit  No.  85,  and  in  revoking  such  permit,  advised  Mr. 
George  H.  Pegram,  Chief  Engineer  of  the  Rapid  Transit  Subway  Construction  Com- 
pany, that  if  it  wished  to  continue  the  use  of  the  track,  it  must  apply  to  the  Board  ot 
Estimate  and  Apportionment  for  such  right.  No  application  was  made,  but  the  track 
still  remained  in  the  street. 

As  I  presume  the  revocation  of  the  pcnnit  carried  with  it  a  direct  order  to  remove 
the  tracks  and  restore  the  street  to  a  proper  condition,  1  would  request  that  such  action 
be  taken  by  your  Commission  as  is  necessary  to  enforce  such  order,  and  I  would  be  in- 
debted if,  when  the  tracks  are  removed  and  the  street  restored,  you  will  advise  mc 
of  sucli  fact,  in  order  that  I  may  eliminate  a  technical  description  of  these  tracks  from 
the  application  which  is  to  be  made  to  the  Court  for  the  appointment  of  Commissioners 
of  Appraisal. 

Copies  of  Mr.  Rice's  letters  to  me  are  herewith  enclosed. 

Respectfully, 

(Signed)  HARRY  P.  NICHOLS, 

Engineer  in  Charge. 

(4)  2063,  253^ 

The    Secretary  presented   the    following  notices  of   deposit,   from    H.   L.    Smith, 

Assistant  Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  filed: 

April  13,  1908. 
Dear  Sir— I  beg  to  advise  you  that  on  .^pril  9,  1908,  the  sum  of  Six  Thousand,  Two 

Hundred  and  Fifty-eight  and  37/100  Dollars  ($6,258.37)  was  deposited  to  the  credit  of 
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Rapid  Transit  Construction  Fund — Manhattan — Bronx,  (Sub-Title  No.  5).  Authorized 
January  24,  1908,  pursuant  to  the  provisions  of  Section  10  Chapter  4  Laws  of  1891  as 
amended  by  Section  14  Chapter  429  Laws  of  1007. 

Principal _,        $6,000.00 

Premium   258.37 


April  17,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  April  10,  1908,  the  sum  of  Five  Thousand 
Dollars  ($5,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — For  the 
Public  Service  Commission,  for  the  First  District,  New  York,  Expenses  of.  Authorized 
December  20,  1907  pursuant  to  the  provisions  of  Chapter  4  Laws  of  1891,  as  amended 
by  Section  14,  Chapter  429,  Laws  of  1907. 

(5)  2919 
The  Secretary  presented  a  communication  from  the  Counsel  to  the  Commission 

transmitting  forms  of  application  and  notice  for  the  Lexington  Avenue  and  the 
Seventh  and  Eighth  Avenue  routes,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  Counsel  to  the  Commission  be  authorized  to  prepare  the 
necessary  papers,  and  the  Chairman  of  the  Commission  be  authorized  to  sign  such  papers 
upon  which  to  apply  to  the  Appellate  Divisions  in  the  First  and  Second  Department 
in  all  cases  in  which  a  two  year  limitation  upon  its  consent  to  the  various  routes 
and  general  plans  submitted  to  them  for  the  abrogation  or  extension  of  such  time 
limit,  and  further  that  the  Counsel  to  the  Commission  be  authorized  and  directed 
to  institute  such  proceedings  as  may  be  necessary. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(6)  1276 
The  Secretary  presented  a  communication  from  the  Chief  Engineer  dated  April 

20th,  stating  that  the  sewer  construction  across  Mulberry  Bend  Park  had  been  com- 
pleted; that  all  building  material  and  other  obstructions  had  been  removed;  that  the 
excavation  had  been  entirely  refilled;  and  the  ground  surfaced  to  its  original  con- 
dition.   The  communication  was  ordered  filed. 

(7)  1014 
The  Secretary  presented  a  communication  from  the  Chief  Engineer,  dated  April 

21,  in  reference  to  payment  of  a  bill  from  the  Department  of  Water  Supply  for  re- 
pairing a  leak  in  the  water  pipe  over  the  subway  at  125th  Street  and  Lenox  Avenue, 
stating  that  it  was  his  opinion  that  the  bill  should  not  be  paid,  but  that 
if  it  should  be  considered  a  proper  bill,  it  should  be  paid  by  the  contractor  who  built 
the  subway,  and  suggesting  that  the  matter  should  be  submitted  to  the  Counsel  to  the 
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Commission  for  consideration.    The  suggestion  was  approved  and  the  Secretary  was 
directed  to  obtain  the  opinion  of  the  Counsel  in  the  matter. 

(8)  1682 
The  Secretary  presented  a  communication,  dated  April  20,  from  the  Chief  En- 
gineer, transmitting  copies  of  correspondence  conducted  with  the  Commissioner  of 
Parks  of  the  Boroughs  of  Manhattan  and  Richmond  on  the  subject  of  tree-planting. 
The  correspondence  was  referred  to  the  Counsel  to  the  Commission. 

(9)  0-430 
The  Secretary  presented  the  following  hearing  order,  and  it  was  moved  and  duly 

seconded  that  the  same  be  adopted  by  the  Commission: 

Hearing  Order  (No.  430).    With  Notice. 

In  the  Matter 
of 
The  application  of  the  Board  of  Estimate 
and  Apportionment  of  the  City  of  New 
York    rclarive    to    opening    across    the 
tracks  of  the  Manhattan  Beach   Branch 
of  the  Long  Island   Railroad   Company    ^ 
the  following  i^treet: 

Chester  Street, 
Between  Riverdale  Avenue  and  East  98th 
Street    in    the    Borough    of    Brooklyn, 
City  of  New  York. 

An  application  having  been  made  by  The  City  of  New  York  under  Section  61 
of  the  Railroad  Law  to  this  Commission  to  determine  whether  a  certain  proposed  new 
street,  namely,  Chester  Street,  between  Riverdale  Avenue  and  East  98th  Street  in 
the  Borough  of  Brooklyn,  City  of  New  Y'ork,  ^hall  pass  over  or  under  or  at  grade 
of  the  tracks  of  the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad  Company, 
and  application  having  been  made  to  the  Public  Service  Commission  for  the  First 
District  by  The  City  of  New  York  for  an  appointment  of  a  time  and  place  for  a 
hearing  in  relation  thereto; 

Resolved,  That  a  hearing  be  had  on  the  said  application  in  the  hearing  room  in 
the  office  of  the  Public  Service  Commission  for  the  First  District  at  No.  154  Nassau 
Street,  Borough  of  Manhattan,  City  of  New  York,  at  2:30  o'clock  in  the  afternoon 
on  the  I2th  day  of  May,  1908,  and  it  is 

Further  Resolved,  That  notice  of  said  hearing  be  given  to  all  owners  of  land  on 
the  proposed  extension  of  Chester  Street  between  Riverdale  Avenue  and  East  98th 
Street,  Borough  of  Brooklyn,  City  of  New  York,  and  to  all  owners  of  land  adjoining 
the  tracks  of  the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad  Company 
at  or  near  the  point  of  intersection  of  the  said  proposed  extension  of  Chester  Street 
with  the  said  Railroad  by  publishing  daily  in  the  City  Record  for  two  weeks  prior 
to  the  date  of  hearing  the  notice  set  forth  below  and  that  notice  of  the  said  hearing 
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be  served  upon  the  Long  Island  Railroad  Company  by  the  service  of  a  copy  of  said 
notice  personally  upon  an  officer  of  said  Railroad  Company  at  least  ten  (10)  days  in 
advance  of  the  date  set  for  said  hearing;  that  notice  of  the  said  hearing  be  served 
upon  The  City  of  New  York  by  service  of  a  copy  of  the  said  notice  upon  the 
secretary  of  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York 
and  upon  the  Corporation  Counsel  at  least  ten  (10)  days  prior  to  the  date  set  for 
the  said  hearing. 

The  form  of  notice  mentioned  above  was  as  follows: 

Notice  to  Property  Owners. 

Pursuant  to  section  sixty-one  (61)  of  the  Railroad  Law  the  Public  Service  Com- 
mission for  the  First  District  hereby  gives  public  notice  to  The  City  of  New  York, 
the  Long  Isla^id  Railroad  Company  and  to  all  owners  of  land  adjoining  the  said  rail- 
road at  that  part  of 

Chester  Street, 
Borough  of  Brooklyn,  City  of  New  York, 
to  be  opened  or  extended  from  Riverdale  Avenue  to  East  gSth  Street,  that  the  Public 
Service  Commission  for  the  First  District  will  hold  a  public  hearing  in  its  hearing 
room  on  the  third  floor  of  the  Tribune  Building,  No.  154  Nassau  street,  Borough  of 
Manhattan,  City  of  New  York,  on  May  12,  1908,  at  2.30  o'clock  in  the  afternoon,  for 
the  purpose  of  hearing  an  application  made  by  The  City  of  New  York  to  the  said 
Public  Service  Commission  to  determine  whether  the  proposed  extension  of  Chester 
street,  from  Riverdale  Avenue  to  East  Ninety-eighth  Street  shall  pass  over  or  under  or 
at  grade  of  the  tracks  of  the  Long  Island  Railroad  Company,  and  to  determine  the 
manner  and  method  of  extending  Chester  Street  across  the  said  railroad  tracks,  the 
grade  or  grades  of  the  street  and  such  other  matters  pertaining  thereto  as  may  be 
brought  before  the  Commission  under  the  provisions  of  the  Railroad  Law. 

Dated,  ,  1908. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  hearing. 

(10)  1018 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission,  and  the  Secretary  was  directed  to  communicate  with  the  parties  men- 
tioned therein  in  accordance  with  the  views  of  the  Corporation  Counsel  as  expressed 
in  the  letter  of  the  Counsel  to  the  Commission: 

April  20,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — Referring  to  the  oflFers  received  by  the  Commission,  one  from  Mr.  John 
W.  Phillips  of  418  West  23rd  Street  to  sell  the  easements  of  light,  air  and  access 
appurtenant  to  the  lot  owned  by  him  fronting  on  the  southeasterly  side  of  Broadway, 
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being  25  feet  in  front  and  rear  and  ic»  feet  on  each  side  for  the  sum  of  $250.00^ 

and  the  other  from  Mr.  E.  G.  Freedlander  of  No.  217  West  125th  Street,  representmg 

the   owners   of   four   lots,  beginning   at  the   northwesterly   corner   of   Tenth   Avenue 

and   West   211th    Street   and    running   northerly   along   the    westerly   side    of   Tenth 

Avenue  99  feet  ii  inches  to  the  center  line  of  the  block,  to  convey  the  easements  of 

light,  air  and  access  appurtenant  thereto  for  the  sum   of  $999.17,   I   have  submitted 

both  of  these  offers  to  the  Corporation  Counsel  for  his  opinion  w-hether  they  should 

be  accepted.     I  am  advised  by  him  that,  in  his  opinion,  it  is  not  for  the  best  interest 

of  the  City  that  the  offers  should  be  accepted  for  the  reason  that  the  prices,  in  his 

opinion,  are  excessive. 

Respectfully  yours, 

(Signed)  GEO.   S.  COLEMAN, 

Counsel  to  the  Commission. 

(11)  .  3039 
The    Secretary   presented    the    following   communication    from    the    Interborough 

Rapid  Transit  Company : 

April  21  St,  1908. 

Public  Service  Commission^  First  District,  Tribune   Building,   New  York: 

Gentlemen — At  12:50  A.   M.,  on  the  first  day  of  May,   1908,  the  Interborough 

Rapid  Transit  Company  will  be  ready  to  operate  that  portion  of  the   rapid  transit 

railroad    constructed    under    Principal    Contract    No.   2,    dated   July   21,    1902,   which 

lies  between  Borough  Hall  and  Atlantic  Avenue  stations,   Brooklyn.     The  Company. 

therefore,  asks  your  Commission  to  formally  authorize  the  operation  of  this  portion 

of  the  railroad  on  that  date. 

Yours  very  trub', 

(Signed)  E.  P.  BRYAN,   President. 

The  letter  was  referred  to  the  Counsel  to  the  Commission  for  the  drafting  of  a 
suitable  resolution. 

(12)  '  1258 
The  Secretary  presented  the  following  communication  from  T.  P.  Shonts,  Chair- 
man of  the  Executive  Committee  of  the  Interborough  Rapid  Transit  Company,  trans- 
mitting the  agreement  modifying  Contract  No.  i  to  provide  for  improvements  at 
96th  Street,  which  had  been  approved  by  the  Rapid  Transit  Board  on  June  2;th, 
1907,  as  shown  on  pages  5024-5028  of  Volume  VIII  of  their  minutes.  The  communi- 
cation and  agreement  w^ere  ordered  filed. 

New  York,  April  22,  1908. 

Hon.   William    R,   Willcox,   Chairman,  Public  Service   Commission    for  the  First 
District.  Tribune  Building,  New  York  City: 
Dear  Sir— I  hand  you  herewith  the  agreement  amending  Rapid  Transit  Contract 
No.  I,  to  provide  for  the  improvements  at  96th  Street. 
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This  agreement  has  now  been  duly  consented  to  by  all  sureties  on  various  bonds 
and  is  in  complete  form.    We  retain  duplicate  oriRinal  in  this  office. 

We  rely  upon  the  exercise  by  you  of  your  good  offices  to  procure  for  us  monthly 
estimates  of  work  and  to  assist  in  our  getting  prompt  payment  from  month  to  month 
for  the  work  done  under  this  contract. 

Our  sole  hesitation  in  executing  the  agreement  has  grown  out  of  our  difficulty  in 
the  past  in  collecting  money  from  the  City  for  construction  work  carried  on  by  us. 

Very  truly  yours, 
(Signed)  T.  P.   SHONTS.  Chairman. 

(13)  0-431 
Commissioner   Bassett  presented   the   following  order: 

Extension  Order  (No.  431). 

West    End    Board    of    Trade,    by    D.    B. 
Seaver,   Second  Vice-President, 

Complainant, 
against 
Brooklyn   Union   Elevated   Railroad   Com- 
pany, Brooklyn  Heights   Railroad  Com-  w 
pany,     and     Nassau     Electric     Railroad 
Company, 

Defendants. 

Order  No.  431,  extending  the  time  within  which  defendant  may  answer  complaint 
order  No.  375,  as  to  operation  of  trains  and  surface  cars  at  Sixty-fifth  Street  and 
Third  Avenue  Terminal,  Brooklyn,  to  and  including  April  27th,  1908,  was  approved, 
confirmed,  and  ordered  filed  in  the  office  of  the  Commission. 

(14)  1373 
The  Secretary  presented  a  communication  from  Leon  S.  Case,  Secretary  of  the 

Flushing  Association  of  Flushing,  N.  Y.,  dated  April  21st,  urging  that  action  be  taken 

to  acquire  the  Steinway  Tunnel  as  soon  as  possible.    The  communication  was  referred 

to  the  Committee  of  the  Whole. 

(15)  2139 
The   Secretary   presented  a   communication   from  John   B.    Creighton,    Secretary 

of  the  Brooklyn  League,  dated  April  i6th,  quoting  a  resolution  adopted  by  that 
organization  on  April  isth  with  regard  to  the  importance  of  the  immediate  con- 
struction of  the  Broadway-Lafayette  Subway.  The  communication  was  referred  to 
the  Committee  on  Broadway-Lafayette  subway. 

(16)  *  2879 
On  motion,  duly  seconded,  it  was 

Resolved,  That  Henry  Auerbach  be  appointed  from  the  Civil  Service  list  to  the 

position  of  Bridge  Designer,  at  a  salary  of  $150  pef  month,  to  take  effect  April  27,  1908. 

Ayes— Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.  .    . 
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(17)  2B79 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made: 

'  To  Take 

Name.  Position.  Salary.  Effect. 

A.  C.   Schanz Junior  Bridge  Draughtsman  (Provisional)     $50  per  month     April  22, 1908 

Bjorulf    Haukelid Structural  Draughtsman  (Provisional).. . .     125  per  month     April  21,  1908 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(18)  2879 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  salary  of  D.  L.  Turner,  Division  Engineer,  be  fixed  at  $4,000 
per  annum,  to  take  effect  April  i,  1908. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(19)  0-432 
Commissioner  Bassett  presented  the  following  opinion : 

In  Re  Proposed  Extension  of  Short  Line  Service  on  the  "Culver  Line"  on  Graves- 
end  Avenue  from  Kensington  Station  to  Parkville  Station. 
Hearing  Order  No.  359  against  South   Brooklyn  Railway  Company. 

A  hearing  was  had  in  this  matter  on  the  9th  day  of  April,  1908.  The  hearing 
was  instituted  upon  motion  of  the  Commission  after  complaint  made  by  George 
Moeser,  R.  C.  Beadle  and  others,  asking  that  the  so-called  short  line  trains  now  oper- 
ated northerly  during  the  morning  rush  hours  from  Kensington  on  Gravcsend 
Avenue  be  operated  from  Parkville,  a  station  on  said  avenue  to  the  south  of  Ken- 
sington. 

The  through  trains  running  through  Parkville  and  18th  Avenue  to  Park  Row 
during  the  morning  rush  hours  maintain  a  fifteen  minute  headway,  and  if  the  short 
line  service  were  extended  to  Parkville  the  headway  northerly  from  Parkville,  during 
these  hours,  would  be  approximately  seven  and  one-half  minutes.  I  do  not  regard 
a  fifteen  minute  service  (which  is  the  present  service  at  Parkville  and  18th  Avenue) 
as  an  unreasonable  or  inadequate  service  at  these  stations  as  long  as  the  cars  arc 
not  over  crowded,  and  it  appears  in  this  case  that  they  are  not. 

It  does  not  seem  to  me  that  it  is  ordinarily  justifiable  to  order  the  operating  com- 
pany to  enlarge  the  scope  of  its  short  line  service  unless  the  regular  through  trains 
are  badly  over  crowded.    Experience  has  shown  that  on  every  road  where  short  line 
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trains  have  been  placed  a  demand  has  arisen  from  the  stations  further  out  that  the 

short  line  service  shall  extend   to  them.     In  any  case  where  the  interval  between 

trains  is  too  great,  the  defect  should  ordinarily  be  remedied  by  increasing  the  number 

of  through  trains. 

I  am  of  the  opinion  that  for  the  reasons  stated  the  complaint  should  be  dismissed, 

but  without  prejudice  to  other  or  further  hearings. 

Dated.   April  24,   1908. 

(Signed)  E.    M.    BASSETT, 

Commissioner. 

Commissioner  Bassett  thereupon  presented  the  following  order: 
fc  Dismissal  Order  (i^o.  432). 

In  the  matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improve- 
ments in  and  Additions  to  the  Service 
and  Transportation  Facilities  of  the 
South  Brooklyn  Railway  Company. 

Order  No.  432,  dismissing  proceedings  upon  Hearing  Order  No.  359  as  to  the 
extension  of  short  line  service  to  Parkville  Station,  was  approved,  confirmed,  and 
ordered  filed  in  the  office  of  the  Commission. 

(20)  0-433 

Commissioner  Bassett  moved  the  adoption  of  the  following  final  order,  which  was 

duly  seconded: 

Final  Order   (No.  433). 

In  the  matter 
of 

The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Additions, 
Repairs  and  Improvements  required  to 
the  Rolling  Stock,  Equipment,  Overhead 
Trolley  Construction  and  Feeder  Wire 
System  of  the  Coney  Island  and  Brook- 
lyn Railroad  Company,  in  the  particu- 
lars hereinafter  set  forth. 

Under  Order  for  Hearing  No.  271. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  6th 
day  of  March,  1908,  and  the  adjournments  thereof,  and  it  appearing  that  the  said 
hearing  was  held  by  and  pursuant  to  an  order  for  hearing  No.  271,  made  the  18th 
day  of  February,  1908,  and  returnable  on  the  6th  day  of  March,  1908,  and  that  the 
said  Order  No.  271  was  duly  served  upon  the  Coney  Island  and  Brooklyn  Rail- 
road Company,  and  that  the  said  service  was  by  it  duly  acknowledged,  and  that  the 
said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in  said  order 
specified  on  the  6th  day  of  March,  1908,  and  by  adjournment  duly  had  on  the 
17th  day  of  March,   1908,  and  by  adjournment  duly  had  on  the  31st  day  of  March, 
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1908,  Mr.  Commissioner  Bassett  presiding  at  each  of  said  sessions,  and  Grosvenor 
H.  Backus,  Assistant  Counsel,  appearing  for  the  Commission,  and  John  J.  Kuhn, 
Esq.,  and  E.  D.  Kelly,  Esq.,  appearing  for  said  Coney  Island  and  Brooklyn  Railroad 
Company,  and  proof  being  taken, 

Now,  it  being  made  to  appear,  after  the  proceedings  upon  said  hearing,  that  the 
regulations,  practices,  equipment  and  appliances  of  the  Coney  Island  and  Brooklyn 
Railroad  Company,  in  respect  to  the  transportation  of  persons  in  the  First  District, 
are  unsafe,  improper  and  inadequate,  and  that  the  additions,  repairs  and  improvements 
to  the  rolling  stock,  equipment,  overhead  trolley  construction  and  feeder  wire  system 
of  said  Company,  hereinafter  specified,  ought  reasonably  to  be  made  in  order  to  pro- 
mote the  security  and  convenience  of  the  public,  and  in  order  to  secure  adequate  ser- 
vice  and  facilities  in  the  transportation  of  passengers, 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  (i)  That  said  Coney  Island  and  Brooklyn  Railroad  Company  make 
a  thorough  inspection  of  all  its  open  and  closed  cars,  covering  car  bodies,  motor  and 
electric  equipment,  wiring  and  trucks;  that  all  defects  are  to  be  carefully  noted  and 
the  cars  sent  through  the  various  shops  for  an  overhauling  which,  when  complete, 
will  place  the  cars  in  a  first  class  operating  and  renovated  condition;  and  that  when 
so  completed  said  cars  shall  thereafter  be  overhauled  at  periods  which  will  insure 
the  future  up-keep  and  proper  operation  of  equipment  so  as  properly  to  serve  the 
public. 

The   following  directions  are  given,   not  as  detailed  working  specifications,  but 

merely  as  illustrative  of  the  intention  of  the  Commission  and  of  the  scope  and  meaning 

of  this  order. 

Inspection. 

By  a  thorough  inspection  and  general  overhauling  of  the  car  bodies  and  its  entire 

equipment,  it  is  intended  that  each  car  should  be  placed  over  a  pit,  seats  and  trap  doors 

removed  and  covers  taken  oflF  to  facilitate  careful  inspection  of  motors  which  should 

be  made  by  a  competent  Superintendent  and  not  by  car  house  employees. 

Car  Body. 
Where  the  car  body  must  be  completely  repainted  as  well  as  revarnished,  it  should 
be  sent  first  through  the  carpenter  shop  to  have  all  the  defects  of  the  wood  work  re- 
paired. Special  attention  should  be  given  to  the  inspection  of  all  car  bodies,  covering 
frame,  floor,  moulding,  stanchions,  panels,  roofs  and  hoods,  and  in  every  case  where 
the  wood  work  and  other  material  is  not  in  sound  condition,  such  part  should  be  re- 
placed. All  metal  work  pertaining  to  car  bodies  should  be  renewed  if  in  a  defective 
state,  and  the  various  parts  of  platforms,  doors,  windows  and  roofs  should  be  given  the 

same  careful  renewal. 

Head-lights. 

All  cars  in  service  should  be  supplied  with  one  incandescent  head-light,  located  on 

each  dash  of  the  car.    The  head-light  must  be  of  a  type  which  does  not  project  in  front 
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of  the  dash  more  than  three  inches.  All  head-lights  should  be  overhauled  and  main- 
tained in  a  fit  condition  with  new  reflectors  where  necessary,  broken  glass  replaced  and 
new  lamps  substituted  for  those  below  normal  candle  power. 

JViring. 
All  means  possible  to  improve  and  perfect  wiring,  hanging  and  placing  of  equipment 
appliances  should  be  used  and  a  universal  system  of  wiring  adopted. 

Brasses. 
All  brasses  throughout  the  cars  should  be  renewed  where  necessary.    Armature  and 
axle  shafts  and  other  bearing  parts  should  be  normal. 

Commutators. 
All  commutators  should  be  turned  where  the  service  is  uneven  and  put  in  first-class 
condition,  and  when  abnormally  worn  should  be  renewed. 

Field  Coils  and  Armature  Windings. 
These  should  be  tested  for  insulation  and  if  found  to  be  below  normal,  should  be 
replaced  with  new  ones.    They  should  all  be  thoroughly  cleaned  and  painted. 

^  Controllers, 

Controllers  should  have  all  contacts  and  other  parts  renewed  that  show  any  indi- 
cation of  abnormal  wear.  Connections  should  be  tightened  and  the  controller 
thoroughly  cleaned  and  painted. 

Automatic  Circuit  Breakers. 
These  should  be  tested  and  maintained  operative  for  the  proper  load,  corresponding 
to  the  motor  capacity  of  the  car. 

Resistances. 
Resistances  should  be  carefully  tested  and  any  section  not  up  to  the  standard  re^ 
newed,  and  a  fprm  of  insulating  hanger  used  so  that  the  resistance  will  not  be  belted 
directly  to  the  bottom  of  the  car  when  in  line  with  the  splash  of  the  wheel.  There 
should  be  sufficient  space  between  the  resistance  and  the  car  floor  to  prevent  danger  to 
the  wood  work  of  the  car  and  also  to  increase  insulation. 

Trucks. 
All  trucks  should  be  thoroughly  cleaned  and  lined.     All  broken,  .weak,  sagging, 
twisted,  worn  or  otherwise  defective  parts  should  be  replaced  with  new  ones  and  not 
merely  repaired,  except  where  defects  are  very  slight,  especially  all  springs  should  be 
renewed  where  the  normal  effectiveness  has  been  lost. 

Motor  Suspension. 
All  motor  suspensions  should  be  completely  overhauled,  missing  parts  supplied, 
springs  that  have  lost  their  normal  effectiveness  replaced  and  all  adjustments  properly 
made. 
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Brakes. 
All  cars  in  service  should  be  supplied  with  double  chain  brakes  and  all  brake 
mechanisms    should    be    given    careful    inspection    and    improvements    made    in   the 
mechanism  and  form  at  present  employed  and  the  entire  brake  equipment  should  be 
maintained  always  in  first-class  operative  condition. 

Lightning  Arresters  and  Cut-outs. 
All  open  cars  in  service  should  be  equipped  with  one  modern  lightning  arrester 
outfit,  properly  connected  and  kept  always  in  an  operative  condition  and  all  lightning 
arresters  and  cut-outs  should  be  given  most  careful  inspection  and  placed  and  main- 
tained in  first-class  operative  condition  and  such  sections  of  the  line  of  the  road  which 
at  the  present  time  have  insufficient  protection  should  be  supplied  with  lightning 
arresters. 

Axle  Gear  Wheels,  Armature  Pinions  and  Car  Wheels, 

These  should   in  every  instance  be  renewed  where  any   indication   is   found  of 

abnormal  wear.    All  gears  and  pinions  should  be  replaced  where  the  teeth  are  worn 

down  to  less  than  one-sixteenth  (r/i6)  of  an  inch  on  top,  and  gear  cases  should  be 

maintained  tight,  so  as  to  prevent  as  much  as  possible  the  lubricating  grease  from 

being  thrown  out. 

Time. 

The  company  should  create  facilities  and  organize  a  reconstruction  department  so 
as  to  pass  each  of  its  open  car  bodies  and  equipment  through  the  shops  for  the  over- 
hauling and  renewing,  as  specified  above,  on  or  before  the  31st  day  of  May,  1908,  and 
all  closed  car  bodies  and  equipment  should  receive  the  same  overhauling  and  renewal 
process  before  going  into  service  for  the  season  of  1908-1909. 

When  any  car  has  been  overhauled  and  prepared  for  service,  as  above  specified, 

notice  of  that  fact  in  writing  should  be  sent  to  the  Commission,  stating  the  time  and 

place  where  the  car  is  to  be  tested,  to  the  end  that  the  engineers  of  the  Commission 

may  attend. 

"Run-In"  Book, 

The  company  should  provide  a  run-in  book  supplied  with  a  carbon  sheet  and 
envelope  and  this  carbon  sheet  should  be  mailed  to  the  Equipment  and  Inspection 
Bureau  of  the  Commission  daily. 

Overhead  Trolley  Construction, 
The  entire  trolley  wire  system  should  be  carefully  inspected  and  every  part  show- 
ing excessive  wear  should  be  renewed.  This  refers  particularly  to  the  wires  on 
curves,  cross-overs  and  switches,  also  to  the  entrance  to  frogs,  switches,  section  in- 
sulators, splicing  cars,  cross-overs  and  to  points  where  the  trolley  joins  any  of  the 
overhead  appliances.  All  trolley  wires  should  at  all  times  be  maintained  at  a  proper 
tension,  so  as  to  prevent  excessive  sag  between  supports  and  should  be  maintained  at  a 
uniform  height  above  the  track,  where  possible.     All  span  wires,  puIl-ofFs  and  strain 
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wires  should  be  straightened  and  the  slack  taken  up  and  all  wires  must  be  immediately 
renewed  which  show  corrosion,  improper  connections  or  any  other  imperfection. 

Overhead  Appliances. 
These  should  be  carefully  inspected  and  where  found  lacking  normal  insulation  or 
strength  or  otherwise  defective,  should  be  replaced  or  repaired,  double  insulation  be- 
tween all  live  wires  and  poles  should  be  made. 

Feeder  Wires. 
The  entire  feeder  wire  system  should  be  carefully  inspected  and  all  parts  showing 
insufficient  insulation  or  defective  construction  should  be  replaced  or  repaired. 

Poles. 

Attention  should  be  given  to  the  cleaning  and  repainting  of  substantially  all  the 
poles  throughout  the  company's  system  and  particularly  to  the  replacing  of  deteriorated 
poles.    And  it  is  further 

Ordered,  That  this  order  shall  take  effect  immediately  and  remain  in  force  until 
modified  by  the  further  order  of  this  Commission.    And  it  is  further 

Ordered,  Thht  on  or  before  the  27th  day  of  April,  1908,  the  Coney  Island  and  . 
Brooklyn  Railroad  Company  notify  the  Public  Service  Commission  for  the  First  Dis- 
trict whether  the  terms  of  this  9rder  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(21)  0-434 

Commissioner  Bassett  moved  the  adoption  of  the  following  final  order,  which  was 
duly  seconded: 

Final  Order  (No.  434). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on    the    Question    of    Improve- 
ments in   and  Additions  to  the  Service 
and  Equipment  of  the  Brooklyn  Heights 
Railroad  Company  in  respect  to  the  Flat- 
bush  Avenue  line. 
Under  Order  for  Hearing  No.  347. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  J7th  day 
of  March,  1908,  and  it  appearing  that  said  hearing  was  held  by  and  pursuant  to  an 
order  of  this  Commission  No.  347  made  March  I9»  1908  and  returnable  on  the  27th  day 
of  March,  1908,  and  that  the  said  order  was  duly  served  upon  the  Brooklyn  Heights 
Railroad  Company  and  that  the  said  service  was  by  it  duly  acknowledged  and  that  the 
said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in  said  order 
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specified  on  March  27th,  1908,  and  by  adjournment  duly  had  on  April  9,  1908,  before 
Mr.  Commissioner  Bassett,  presiding,  Arthur  N.  Dutton,  Esq.,  appearing  for  the 
Brooklyn  Heights  Railroad  Company,  and  proof  having  been  taken  at  both  of  said 
sessions, 

Now,  it  being  made  to  appear  after  the  proceedings  upon  said  hearing  that  the 
regulations  and  service  of  the  Brooklyn  Heights  Railroad  Company,  in  respect  to  trans- 
portation of  persons  in  the  First  District  on  the  Flatbush  Avenue  Line  has  been  and  is 
unreasonable,  improper  and  inadequate  and  that  the  said  Brooklyn  Heights  Railroad 
Company  does  not  run  cars  enough  or  with  sufficient  frequency  on  its  Flatbush  Avenue 
Line  reasonably  to  accommodate  the  traffic  offered  for  transportation  to  it  and  that  it 
will  be  just,  reasonable  and  proper  that  said  service  of  the  Brooklyn  Heights  Railroad 
Company  on  its  Flatbush  Avenue  Line  should  be  supplemented  in  the  particulars  here- 
inafter set  forth  at  the  points  and  at  the  times  specified, 

Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  That  the  service  of  the  Brooklyn  Heights  Railroad  Company  on  its 
Flatbush  Avenue  Line  be  changed,  increased  and  supplemented  at  the,  points  and  times 
and  in  the  particulars  following,  that  is  to  say,  by  operating  daily  except  Sundays  during 
the  periods  mentioned,  cars  as  follows : — 

A — Westbound. 
Leaving  depot  at  Avenue  "N"  and  4Sth  Street  and  running  at  least  as  far  west  as 
Borough  Hall. 


(I 
(2 
(3 
(4 

(s 

(6 
(7 
(8 
(9 
(10 
(n 
(12 
(13 
(14 
(15 
(16 
(17 


Between  6.00  and  6.30  a.  m.  not  less  than  five  (5)  cars. 
Between  6.30  and  7.00  a.  m.  not  less  than  seven  (7)  cars. 
Between  7.00  and  7.30  a.  m.  not  less  than  eleven  (11)  cars. 
Between  7.30  and  8.00  a.  m.  not  less  than  fifteen  (15)  cars. 
Between  8.00  and  8.30  a.  m.  not  less  than  fifteen  (15)  cars. 
Between  8.30  and  9.00  a.  m.  not  less  than  twelve  (12)  cars. 
Between  9.00  and  9.30  a.  m.  not  less  than  ten  (10)  cars. 
Between  9.30  and  10.00  a.  m.  not  less  than  eight  (8)  cars. 
Between  10.00  and  10.30  a.  m.  not  less  than  seven  (7)  cars. 
Between  10.30  and  11.00  a.  m.  not  less  than  eight  (8)  cars. 
Between  11.00  and  11.30  a.  m.  not  less  than  eight  (8)  cars. 
Between  12.30  and  i.oo  p.  m.  not  less  than  ten  (10)  cars. 
Between  i.oo  and  1.30  p.  m.  not  less  than  ten  (10)  cars. 
Between  1.30  and  2.00  p.  m.  not  less  than  ten  (10)  cars. 
Between  2.00  and  2.30  p.  m.  not  less  than  ten  ( 10)  cars. 
Between  7.00  and  7.30  p.  m.  not  less  than  ten  (10)  cars. 
Between  7.30  and  8.00  p.  m.  not  less  than  six  (6)  cars. 
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B — Easfbound. 
Leaving  Borough  Hall,  and  running  at  least  as  far  east  as  Vanderveer  Park  (Flat- 
bush  and  Nostrand  Avenues). 

(18)  Between  2.15  and  2.45  p.  m.  not  less  than  ten  (10)  cars. 

(19)  Between  2.45  and  3.15  p.  m.  not  less  than  eleven  (11)  cars. 

(20)  Between  3.15  and  3.45  p.  m.  not  less  than  eleven  (11)  cars. 

(21)  Between  3.45  and  4.15  p.  m.  not  less  than  thirteen  (13)  cars. 

(22)  Between  415  and  4.45  p.  m.  not  less  than  fourteen  (14)  cars. 

(23)  Between  4.45  and  5.15  p.  m.  not  less  than  sixteen  (16)  cars. 
{24)     Between  5.15  and  5.45  p.  m.  not  less  than  fifteen  (15)  cars. 

(25)  Between  545  and  6.15  p.  m.  not  less  than  nineteen  (19)  cars. 

(26)  Between  6.15  and  6.45  p.  m.  not  less  than  fifteen  (15)  cars. 

(27)  Between  6-45  and  7.00  p.  m.  not  less  than  six  (6)  cars. 

(28)  Between  10.15  and  10.45  P-  n^-  not  less  than  five  (5)  cars. 

(29)  Between  10.45  and  11.45  p.  m.  not  less  than  ten  (10)  cars. 

At  all  other  periods  of  the  day  and  on  Sundays  there  shall  be  operated  at  least 
the  number  of  cars  called  for  by  schedule  of  March  30,  1908,  as  supplemented  by 
Patch  No.  I,  filed  with  the  Public  Service  Commission. 

And  it  is  further  Ordered,  That  this  order  shall  take  effect  on  May  eighth,  1908, 
and  shall  continue  in  force  for  a  period  of  two  years  from  and  after  the  taking  effect  of 
the  same  but  without  prejudice  to  an  order  for  further  or  additional  hearings  and 
action  thereon  by  the  Commission  in  respect  of  anything  herein  prescribed  or  in  respect 
of  anything  covered  by  the  order  for  hearing  herein  prior  to  the  expiration  of  said 
period  of  two  years. 

Further  Ordered,  That  before  May  fourth,  1908,  said  Brooklyn  Heights  Railroad 
Company  notify  the  Public  Service  Commission  for  the  First  District  whether  the  terms 
of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22)  0-435 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  .seconded: 

Hearing  Order  (No.  435). 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improve- 
ments in  and  Addition  to  the  Service  of 
the  Third  Avenue  Railroad  Company  and 
of  Frederick  W.  Whitridge,  as  Receiver 
of  said  Company. 

Kingsbridge  Surface  Line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  6th  day  of  May,  1908,  at  3  :oo 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned,  at 
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the  rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of  Manhattan,  City  of 
New  York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices  and 
service  of  the  Third  Avenue  Railroad  Company,  or  of  Frederick  W.  Whitridge,  as 
Receiver  of  the  said  Third  Avenue  Railroad  Company,  in  respect  to  transportation  of 
persons  in  the  First  District  on  the  Kingsbridge  surface  line,  are  unreasonable,  improper 
or  inadequate,  and  whether  the  said  Third  Avenue  Railroad  Company,  or  the  said 
Frederick  W.  Whitridge,  as  Receiver  of  the  said  Third  Avenue  Railroad  Company, 
run  cars  enough  or  with  sufficient  frequency  or  upon  a  reasonable  time  schedule  reason- 
ably to  accommodate  passenger  traffic  transported  by  them  or  offered  for  transportation 
to  them,  and  if  such  be  found  to  be  the  fact  then  to  determine  whether  it  is  reasonably 
necessary  to  accommodate  and  transport  the  said  traffic  transported  or  offered  for  trans- 
portation, and  is  and  will  be  just,  reasonable,  proper  and  adequate  to  direct  that  the 
service  of  the  said  Third  Avenue  Railroad  Company,  or  of  Frederick  W.  Whitridge, 
its  Receiver,  on  the  Kingsbridge  surface  line,  be  increased,  supplemented  and  changed 
in  the  following  manner,  that  is  to  say : 

(i)  By  routing  cars  from  125th  Street  and  East  River  to  the  northerly  terminus  of 
the  line  instead  of  from  125th  Street  and  8th  Avenue,  as  at  present. 

(2)  By  operating  daily  including  Sundays,  except  between  the  hours  of  2  a.  m., 
and  5  a.  m.,  over  every  point  of  the  Kingsbridge  Line  between  125th  Street  and  East 
River  and  the  northerly  terminus  of  the  line  a  sufficient  number  of  cars  in  each  direction 
past  any  point  of  observation  to  provide  during  every  fifteen  minute  period  of  the  day 
and  night  a  number  of  seats  at  least  ten  per  cent.  (10%)  in  excess  of  the  number  of 
passengers  at  that  point;  the  number  of  cars  passing  any  point  to  be,  however,  never 
less  than  six  (6)  per  hour  in  each  direction  except  between  the  hours  of  2  a.  m.  and 
5  a.  m. 

(3)  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  cars  on  the  Kingsbridge  surface  line  between  125th  Street  and  East  River 
and  the  northerly  terminus  of  the  line  as  may  be  just  and  reasonable. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time  within 
which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Third  Avenue  Railroad  Company,  and  Frederick 
W.  Whitridge,  as  Receiver  of  the  Third  Avenue  Railroad  Company,  be  given  at  least 
ten  days*  notice  of  such  hearing  by  service  upon  it,  either  personally  or  by  mail,  of  a 
certified  copy  of  this  order,  and  that  at  such  hearing  said  Company  and  its  Receiver 
be  afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 
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(23)  0-436 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded : 

Hearing  Order  (No.  436). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improvement 
in    and    Additions    to    the    Service    and 
Equipment  of  the  New  York  City  Rail- 
way Company  and  of  Adrian  H.  Joline 
and  Douglas  Robinson,  as  Receivers  of 
the  New  York  City  Railway  Company. 
Eighth   Avenue-"Line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  6th  day  of  May,  1908,  at 
2:30  o'clock  in  the  afternoon  or  at  any  time  or  times  to  which  the  same  may  be 
adjourned,  at  the  rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of 
Manhattan,  City  of  New  York,  State  of  New  York,' to  inquire  whether  the  regulations, 
practices  and  service  of  the  New  York  City  Railway  Company  or  of  Adrian  H.  Joline 
and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Company,  in 
respect  to  the  transportation  of  persons  in  the  First  District  on  the  Eighth  Avenue 
Line,  are  unreasonable,  improper  or  inadequate,  and  whether  the  New  York  City 
Railway  Company  or  the  said  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers 
of  the  New  York  City  Railway  Company,  run  cars  enough  or  with  sufficient  frequency, 
or  upon  a  reasonable  time  schedule,  reasonably  to  accommodate  the  passenger  traffic 
transported  by  them  or  offered  for  transportation  to  them  on  the  Eighth  Avenue 
Line,  and  if  such  be  frund  to  be  the  fact  then  to  determine  whether  it  is  reasonably 
necessary  to  accommodate  and  transport  the  said  traffic  transported  or  offered  for 
transportation,  and  is  and  will  be  just,  reasonable,  proper  and  adequate  to  direct 
that  the  service  of  the  said  New  York  City  Railway  Company  or  of  Adrian  H.  Joline 
and  Douglas  Robinson,  its  Receivers,  be  increased,  supplemented  or  changed  in  the 
following  manner,  thr.t  is  to  sny: 

(i)  By  operating  daily  including  Sundays  over  every  point  on  the  Eighth  Ave- 
nue Line  between  13th  Street  and  the  northerly  terminus  of  the  line  cither 

(a)  a  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  and  night  a  number  of 
scats  at  least  ten  per  cent.  (10%)  in  excess  of  the  number  of  passengers  at  that 
point;  the  number  of  cars  passing  any  point  to  be,  however,  never  less  than  six 
(6)  per  hour  in  each  direction;  or 

(b)  a  minimum  number  of  twenty-five  (25)  cars  in  one  direction  in  each  fifteen 
(15)  minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  com- 
plied with. 

(2)  By  operating  daily  including  Sundays  over  every  point  of  the  Eighth  Ave- 
nue Line  between  13th  Street  and  the  southerly  terminus  of  the  line  either 
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(a)  a  sufficient  number  of  cars  in  each  direction  past  any  point  of  obsen-atioi: 
to  provide  during  every  fifteen  minute  period  of  the  day  and  night  a  number  of  seats 
at  least  ten  per  cent.  (10%)  in  excess  of  the  number  of  passengers  at  that  point; 
the  number  of  cars  passing  any  point  to  be,  however,  never  less  than  six  (6)  per 
hour  in  each  direction;  or 

(b)  a  minimum  number  of  twelve  (12)  cars  in  one  direction  in  each  fifteen  (15) 
minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied 
with. 

That  at  the  same  time  and  place  a  hearing  be  had  to  inquire  whether  Order 
Number  114,  entered  and  filed  in  the  office  of  the  Public  Service  Commission  for  the 
First  District  on  November  27,  1907,  directed  to  the  New  York  City  Railway  Com- 
pany and  to  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York 
City  Railway  Company,  in  respect  to  service  on  the  Eighth  Avenue  Line,  should  be 
abrogated,  changed  or  modified. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as 
ought  to  be  made  as  aforesaid,  and  if  the  said  Order  Number  114  is  found  to  be  such 
as  ought  to  be  abrogated,  changed  or  modified,  then  to  determine  what  period  would 
be  a  reasonable  time  within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  New  York  City  Railway  Company  and  Adrian 
H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Com- 
pany, be  given  at  least  10  days'  notice  of  such  hearing,  by  service  upon  them,  either 
personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  the 
said  company  and  its  Receivers  be  afforded  all  reasonable  opportunity  for  presenting 
evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(24)  209-2 

The  Secretary  presented  a  communication,  dated  April  23d,  from  the  Counsel 
to  the  Commission  with  regard  to  condemnation  proceedings  in  connection  with  certain 
property  on  Centre  and  Walker  Streets  required  for  the  BrookljTi  Loop  Lines,  trans- 
mitting the  following  resolution,  which  was  moved  and  duly  seconded: 

Whereas,  The  Public  Service  Commission  for  the  First  District  having  deemed  it 
to  be  necessary  and  proper  that  the  City  of  New  York  should  acquire  certain  parcels 
of  property  situated  in  the  City  of  New  York,  Borough  of  Manhattan,  required  for 
the  construction,  maintenance  and  operation  of  a  part  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  to  be  constructed  by  the  Degnon  Contracting  Company 
in  pursuance  of  a  contract  bearing  date  the  gth  day  of  May,  1907,  made  between  it  and 
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the  City  of  New  York  acting  by  the  Board  of  Rapid  Transit  Railroad  Commissioners, 
said  parcels  of  property  consisting  of  certain  lots  designated  on  said  maps  or  plans 
as  follows:  Lot  No.  3,  known  as  No.  142  Centre  Street;  Lot  No.  4,  known  as  No. 
144  Centre  Street;  Lot  No.  5,  known  as  Nos.  146,  148  and  150  Centre  Street  and 
Nos.  Ill,  113  and  115  Walker  street;  Lot  No.  7,  known  as  No.  117  Walker  street; 
and  Lots  Nos.  8  and  9,  known  as  Nos.  119  and  121  Walker  street;  and  the  Commis- 
sion having  for  the  purpose  of  acquiring  said  parcels  of  property  duly  made  maps 
or  plans  and  memoranda  specifying  and  defining  said  parcels  of  property  so  to  be 
acquired,  and  having  duly  certified,  filed  and  transmitted  the  several  copies  of  said 
maps  or  plans,  and  having  duly  directed  the  Corporation  Counsel  to  take  legal  pro- 
ceedings to  acquire  said  parcels  ef  property  for  the  City  of  New  York,  and  said 
Corporation  Counsel  having  thereupon  duly  taken  legal  proceedings  to  acquire  the 
same  and  such  proceedings  having  been  duly  had  that  on  the  13th  day  of  April, 
1908,  an  order  was  duly  made  and  entered  at  a  Special  Term  of  the  Supreme  Court, 
in  and  for  the  County  of  New  York,  appointing  three  disinterested  freeholders, 
residents  of  the  City  of  New  York,  as  commissioners  of  appraisal  to  ascertain  and 
appraise  the  compensation  to  be  made  to  the  owners  of  said  parcels  of  property, 
and  fixing  the  time  and  place  for  the  first  meeting  of  the  commissioners,  and  said 
commissioners  having  duly  taken  and  subscribed  the  oath  required  by  the  Twelfth 
Article  of  the  Constitution  of  the  State  of  New  York,  and  having  forthwith  filed 
the  same  in  the  office  of  the  Qerk  of  the  County  of  New  York,  and  the  City  of 
New  York  having  thereupon  become  seized  and  possessed  in  fee  or  absolute  owner- 
ship of  all  of  said  parcels  of  property;  and 

Whereas,  Certain  of  said  property,  so  acquired  as  aforesaid,  has  become  un- 
necessary for  rapid  transit  purposes,  to-wit,  the  buildings  erected  on  said  parcels 
of  property,  which  in  order  to  construct  said  Brooklyn  Loop  Lines,  must  be  torn 
down  and  the  material  thereof  removed,  and  for  that  purpose  the  Commission  desires 
to  sell  said  buildings,  on  condition  that  the  same  be  torn  down  and  the  material 
thereof  removed  speedily;  now  therefore  it  is 

Resolved,  That  the  approval  of  the  Commissioners  of  the  Sinking  Fund  of  the 
City  of  New  York  of  the  sale  of  said  buildings  erected  on  said  parcels  of  property, 
be  and  the  same  hereby  is  requested;  and  it  is  further 

Resolved,  That  if  such  approval  is  given,  said  Commissioners  be  and  they  hereby 
are  requested  to  supervise  such  sale,  and  that  the  proceeds  thereof  be  applied,  under 
the  direction  of  the  Commission,  to  the  purchase  of  other  property  necessary  for 
rapid  transit  purposes,  or  be  applied  in  all  respects  as  the  payment  of  rental  to  be 
made  by  the  contractor,  as  provided  in  Chapter  4  of  the  Laws  of  1891  and  its 
amendments. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


1 
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(25)  Pur.  ARt. 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  had  been  duly 
approved  by  Commissioner  Bassett,  as  Committee  on  Audit  for  the  month  of  April 
whereupon,  on  motion  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment. 


Voucher 

No.  In  Favor  of  Services  or  Material  'Amonnt 


993       Martin  B.  Brown  Co Printing  minutes,   reports,  etc..  Bills  Apr.    14   (3) 

1908 |j,63i  .95 

994.      Clarke  &  Baker  Co Furniture,   Bill  Mar.  31,   1908 9.00 

995  The  Engineering  Magazine..     Periodical  articles  furnished,  Bill  Apr.   15,   1908..  45*75 

996  Fowler  Mfg.  Co Toilet  service,  mon.  March,  Bill  Apr.  x,  1908.....  20.13 

997  A.  M.  Gilbert Professional  services  inspecting  transit  conditions, 

Jany  I  to  Jan.  15,  1908,  Bill  Apr.  x,  X908 48.39 

998  Great  Bear  Spring  Co Spring  water.  Bill  Mar.  31,  1908 x6.3o 

999  Hogan  &  Gelling Electrical  work,  etc..  Bill  Apr.  3,  X908 30. >$ 

xooo      E.   Belcher  Hyde Maps,  Bill  Apr.  x i,  1908 8.00 

xooi       Koller  &  Smith Furniture,  Bill  Apr.  3,  1908 14.00 

xooa       Library  of   Congress Catalog  cards,  Jan.  x  to  Mar.  31,   1908,  Bill  Mar.  9, 

X908 15.96 

XO03      J.   B.  Lyon  Co Printing,  Bill  Apr.  i,  1908 38. 00 

1004       Patterson    Brothers Door  check,  Bill  Apr.  X3,  1908 3.75 

X005       W.   E.    Scudder Stationery,  Bill  Mar.  31,  1908 33.00 


1006       George   M.    Shotwell Stenographic  minutes.  Bill  Apr.   14,   1908 x i .25 

X007       W.  &  J.   Sloane Carpets,    etc..    Bills   Dec.    12    (3),    1907;    Feb.    17, 

Mar.   9,   1908 341.47 

1008  Weston  Electrical  Instrument 

Company Electrical  Instruments,  Bill  Feb.  24,    190S < Z9 •  37 

1009  W.  A.  Aiken,  Gen'l  Inspector 

of    Material Disbursements,  March,   X908 84.83 

loio       Geo.   Hallett  Clark,    ist   Div. 

Engineer Disbursements,  March,   1908 7.90 

101 1  Geo.  F.  Daggett,  Chief  Clerk. 

Bureau   of  Complaints  and 

Accidents Disbursements,  March,   1908 83.30 

10 1 2  John  E.  Eustis,  Commissioner  Disbursements,   March,   X908 1 1 .00 

1013  H.  A.  D.  Hollmann,  Auditor  Disbursements,  March,    1908 25.67 

1 01 4  Thomas     D.     Hoxsey,     Secre- 

tary,   Bureau    of    Gas   and 

Electricity   Disbursements,  March,    1908 51.89 

1015  Wm.  McCarroll,  Commissioner  Disbursements,    February,    1908 i  .05 

1 01 6  Andrew  W.  McLiraont,  Elec. 

Engineer    Disbursements,  March,    X908 33-^4 

1017  Milo     R.     Maltbie,     Commis- 

sioner    Disbursements,  March,   1908 36.35 

10 1 8  John    H.     Myers,     2nd    Div. 

Engineer   Disbursements,  March,    1908 3.99 

1019  Frederick  C.  Noble,  sth   Div. 

Engineer   Disbursements,   March,   1908 11 .14 

1020  C.   V.   V.   Powers,  3rd  &  4th 

Div.    Engineer Disbursements,   March,   1908 19.84 

1021  Amos     L.     Schaeffer,     Sewer 

Div.    Engineer Disbursements,  March,    1908 21 .07 

1022  Oliver      C.       Semple,      Asst. 

Counsel    Disbursements,  March,    1908 70.45 
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Voucher 

No.  In  Favor  of  Services  or  Material  Amount 

* 

1033       Charles  B.  Thomas,  Inspector 

of  Steel Disbursements.  March,  1908 6.95 

1024  D.  L.  Turner,  Gen'l  In- 
spector of  Stations Disbursements,  March,  1908 36.66 

loas  D.  L.  Turner,  Gcn'l  In- 
spector of  Stations. Disbursements,  March,   1908 113.3a 

1026  D.     L.     Turner,     Gen*l     In- 

spector of  Stations. Disbursements,  March.   1Q08 383 .91 

1027  Adna   F.    Weber,    Chief   Sta- 

^  tistician    Disbursements,  March,   1908 7 .85 


Total $3,396.78 


1028  The  New  York  Herald  Co. .     Advertising — Brooklyn    Loop   Lines,   Section  "9-0-4, 

Easements  in  Cleveland  Place,  etc.,  Broome  St., 

etc.,  Borough  of  Manhattan 566.40 

1029  The  Evening  Mail Advertising — lirooklyn    Loop   Lines,    Section    9-0-4, 

Easements  in  Cleveland  Place,  etc.,  Broome  St., 

etc.,  Borough  of  Manhattan 633 .  60 

1030  The  Globe  &  Commercial  Ad- 

vertiser         Advertising    Brooklyn    Loop    Lines,    Section    9-0-2, 

Easements  at  or  near  the  southeasterlv  corner  of 

Walker  &  Centre  Sts.,  Borough  of  Manhattan..         470.40 

103 1  The  New  York  Times Advertising   Brooklyn    Loop    Lines,    Section    9-0-2, 

Easements  at  or  near  the  southeasterlv  corner  of 

Walker  &  Centre  Sts.,  Borough  of  Manhattan..         480.00 

1032  The  New  York  Herald  Co..     Advertising,    Manhattan-The    Bronx    Construction, 

viz.,  Fort  George  and  Van  Cortlandt  Park  Ex- 
tensions, nth  Ave.,  Na^le  Ave.  Amsterdam  or 
Tenth  Ave.  and  Kingsbridge  Road  or  Broadway 
to  a  point  288  ft.  northerly  of  242nd  St.  in  the 
Boroughs  of  Manhattan  and  The  Bronx 844.80 

1033  The  Evening  Mail Advertising — Manhattan,  The  Bronx  Construction, 

viz. — Fort  George  and  Van  Cortlandt  Park  Ex- 
tensions, nth  Ave.  Na^le  Ave.  Amsterdam  or 
Tenth  Ave.  and  Kingsbridge  Road  or  Broadway 
to  a  point  288  ft.  northerly  of  242nd  street  in 
the  Boroughs  of  Manhattan  and  The  Bronx....         955' so 


Total $3,950.40 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE   PUBLIC    SERVICE    COMMISSION 
FOR  THE   FIRST   DISTRICT, 

Tuesday,  April  28,  1908, 

Tribui^e  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll,  Ed- 
ward M.  Bassett,  Milo  R.  Maltbie,  John  £.  Eustis. 

(1)  2139 
The  Secretary  presented  a  letter,  dated  April  24,  from  Joseph  Haag,  Secretary  of 

the  Board  of  Estimate  and  Apportionment,  transmitting  a  copy  of  a  communication 
from  the  Comptroller  to  the  Board  of  Estimate  and  Apportionment,  and  a  certified 
copy  of  a  statement  presented  by  the  President  of  the  Borough  of  Brooklyn  to  the 
Board  x)f  Estimate  and  Apportionment,  all  with  reference  tq  the  construction  of  the 
Broadway-Lafayette  subway.    The  papers  were  ordered  filed. 

(2)  2092 
The    Secretary   presented    the    following    communication    from    the    Corporation 

Counsel  of  the  City  of  New  York,  which  was  ordered  filed : 

New  York,  April  23rd,  1908. 
In  re  Rapid  Transit  Subway  under  property  at  or  near  the  southeast  corner  of 

Centre  and  Walker  Streets,  Manhattan. 
Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission,  First  District: 

Sir — I  beg  to  advise  you  that  upon  the  petition  of  the  Public  Service  Commission 
for  the  First  District  of  the  State  of  New  York,  verified  the  20th  day  of  March,  1908, 
application  was  made  on  March  24,  1908  to  the  Supreme  Court,  First  Department, 
Special  Term,  Part  III  for  the  appointment  of  Commissioners  of  Appraisal  in  the 
above  entitled  proceeding  to  ascertain  and  appraise  the  compensation  to  be  made  to 
the  owners  of  the  several  parcels  of  property  shown  upon  the  maps  adopted  by  the 
Public  Service  Commission  for  the  First  District  on  the  17th  day  of  December,  1907. 

Upon  such  application  an  order  was  made  bearing  date  the  13th  day  of  April, 
1908,  and  entered  in  the  office  of  the  Qerk  of  the  County  of  New  York  on  the  14th 
(30) 

[Form  2029]  [i  M  (B)] 
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day  of  April,  1908,  appointing  William  Harman  Black,  Nathan  Fernbacher  and  Samud 
Sanders  Commissioners  of  Appraisal  in  the  above  entitled  proceeding. 

Thereafter,  and  on  the  21st  day  of  April,  igo8.  Commissioners  of  Appraisal  so 
appointed  took  the  required  oath  of  office  as  such  Commissioners,  and  on  the  22nd 
day  of  April,  1908,  the  oaths  of  said  Commissioners  were  filed  in  the  office  of  the 
Clerk  of  the  County  of  New  York,  and  upon  that  date  title  to  the  property  to  be 
acquired  in  the  above  entitled  proceeding  vested  in  the  City  of  New  York  pursuant 
to  the  provisions  of  Chapter  4  of  the  laws  of  1891  as  amended. 

Respectfully  yours, 

(Signed)  G.  L.  STERLING,    . 

Acting  Corporation  Counsel. 

(3)  3347 
The  Secretary  presented  a  resolution  from  the  Board  of  Aldermen  dated  April 

2 1st,  urging  the  Public  Service  Commission  to  confer  with  the  Receivers  of  the  Street 
Railroads  involved  in  order  to  arrange  a  system  of  transfers  at  all  intersecting  points 
covered  by  the  decision  of  the  Circuit  Court  rendered  March  31st,  1908  abolishing 
the  then  existing  transfer  system.  The  resolution  was  referred  to  the  Committee  of 
the  Whole. 

(4)  2532 

The  Secretary  presented  the  following  notice  of  deposit  from  H.  L.  Smith,  As- 
sistant Deputy  Comptroller,  Department  of  Fmance,  which  was  ordered  filed. 

April  20th,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  April  i6th,  1908,  the  sum  of  Ten  Thousand 
Dollars  ($10,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — For  Public 
Service  Commission  for  the  ist  District,  New  York,  Expenses  of.  .Authorized  Decem- 
ber 20th,  1907,  pursuant  to  the  provisions  of  Section  10,  Chapter  4,  Laws  of  1891  as 
amended  by  Section  14,  Chapter  429,  Laws  of  1907. 

(5)  0-437 
The  Secretary  presented  the  following  order,  and  it  was  moved  and  duly  seconded 

that  the  same  be  adopted  by  the  Commission: 

Order  (No.  437). 
In  the  Matter 
of 
Information    to    be    supplied    by    Railroad 
Corporations   and    Street   Railroad    Cor- 
porations   within    the    First    District    as 
to  number  of  car  motors,  car  bodies  and 
car  trucks  operated  by  them 

Resolved,  That  every  railroad  corporation  and  street  railroad  corporation  under 
the  jurisdiction  of  the  Public  Service  Commission  for  the  First  District  be  and  it 
hereby  is  required  to  make  and  file  with  the  Secretary  of  the  said  Commission: 


941  [April  28,  1908. 

(i)  Specific  answer,  semi-annually,  to  each  of  the  questions ,  shown  on  the  at- 
tached form  entitled  "Table  of  Car  Motors"  as  to  any  car  motors  owned,  used  or 
operated  by  such  company,  said  answers  to  be  made  as  of  July  ist  and  January  ist  in 
each  year,  and  to  be  filed  on  or  before  July  20th  and  January  20th,  respectively,  there- 
after; except  that  the  first  answer  under  this  section  shall  be  made  as  of  May  i, 
1908,  and  shall  be  filed  on  or  before  May  20,  1908,  instead  of  being  made  as  of  July 
I,  1908,  and  filed  on  or  before  July  20,  1908. 

(2)  Specific  answer,  monthly,  to  each  of  the  questions  shown  on  the  attached 
form  entitled  "Table  of  Car  Motors*'  as  to  any  additional  car  motors  owned,  used  or 
operated  by  such  company,  after  the  making  and  filing  of  the  information  required  by 
and  under  the  foregoing  requisition  (i),  the  said  answers^  to  be  made  as  of  the  first 
day  of  each  month,  and  to  be  filed  on  or  before  the  tenth  day  of  such  month  and  to 
cover  such  additional  car  motors  for  the  preceding  month. 

(3)  Specific  answer,  semi-annuall\%  to  each  of  the  questions  shown  on  the  at- 
tached form  entitled  "Table  of  Car  Bodies"  as  to  any  car  bodies  owned,  used  or 
operated  by  such  company,  the  answers  to  be  made  as  of  July  ist,  and  January  ist  in 
each  year,  and  to  be  filed  on  or  before  July  20th  and  January  20th,  respectively,  there- 
after; except  that  the  first  answer  tmder  this  section  shall  be  made  as  of  May  ist, 
1908,  and  shall  be  filed  on  or  before  May  20,  1908,  instead  of  being  made  as  of  July 
I,  1908,  and  filed  on  or  before  July  20,  1908. 

(4)  Specific  answer,  monthly,  to  each  of  the  questions  shown  on  the  attached 
form  entitled  "Table  of  Car  Bodies"  as  to  any  additional  car  bodies  owned,  used  or 
operated  by  such  company  after  the  making  and  filing  of  the  information  required  by 
and  under  the  foregoing  requisition  (3),  the  said  answers  to  be  made  as  of  the  first 
day  of  each  month,  and  to  be  filed  on  or  before  the  tenth  day  of  such  month  and  to 
cover  such  additional  car  bodies  for  the  preceding  month. 

(5)  Specific  answer,  semi-annually,  to  each  of  the  questions  shown  on  the  attached 
form  entitled  "Table  of  Car  Trucks"  as  to  any  car  trucks  owned,  used  or  operated  by 
such  company,  the  answers  to  be  made  as  of  July  ist  and  January  ist  in  each  year  and 
to  be  filed  on  or  before  July  20th  and  January  20th,  respectively,  thereafter;  ex- 
cept that  the  first  answer  under  this  section  shall  be  made  as  of  May  ist,  1908,  and 
shall  be  filed  on  or  before  May  20,  1908,  instead  of  being  made  as  of  July  i,  1908,  and 
filed  on  or  before  July  20,  1908. 

(6)  Specific  answer,  monthly,  to  each  of  the  questions  shown  on  the  attached 
form  entitled  "Table  of  Car  Trucks"  as  to  any  additional  car  trucks  owned,  used  or 
operated  by  such  company  after  the  making  and  filing  of  the  information  required  by 
and  under  the  foregoing  requisition  (5),  the  said  answers  to  be  made  as  of  the  first 
day  of  each  month  and  to  be  filed  on  or  before  the  tenth  day  of  such  month,  and  to 
cover  such  additional  car  trucks  for  the  preceding  month.    And  it  is  further 
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Resolved,  That  this  order  shall  take  effect  on  the  28tb  day  of  April,  1908,  and  shall 
continue  in  force  until  and  including  January  20th,  1910,  unless  earlier  modified  or 
abrogated  by  the  Commission. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
*(6)  0-445 

George  S.  Coleman,  Counsel  to  the  Commission,  presented  the  following  resolu- 
tion, and  after  a  statement  with  regard  thereto,  it  was  moved,  and  duly  seconded,  that 

the  resolution  be  adopted : 

Order  (No.  445). 
In  the  Matter 

of 

The  application  of  Interborough  Rapid 
Transit  Company  for  authority  to  exe- 
cute a  mortgage  on  all  of  its  property 
to  secure  an  issue  of  ^  bonds,  and  issue 
bonds  and  for  other  purposes. 

Whereas,  By  resolutions  duly  adopted  by  the  Public  Service  Commission  for  the 
First  District  on  April  23,  1908,  Interborough  Rapid  Transit  Company  was  authorized 
to  execute  its  mortgage  unto  Morton  Trust  Company,  as  Trustee,  dated  as  of  Novem- 
ber I,  1907,  to  secure  an  issue  of  the  Forty-five  year  Gold  Bonds  of  the  said  Com- 
pany, and  of  its  Gold  Notes,  as  therein  specified,  and  also  its  Trust  Agreement  to 
Morton  Trust  Company,  as  Trustee,  dated  as  of  May  i,  1908,  said  Mortgage  and  Tmst 
Agreement  to  be  in  the  form  identified  by  said  resolutions  as  17th  revise  and  7th 
revise,  respectively,  and 

Whereas,  pursuant  to  said  resolutions,  the  said  Interborough  Rapid  Transit  Com- 
pany has  executed /and  filed  with  the  Secretary  of  this  Commission  on  April  28,  1908, 
duplicate  originals  of  said  Mortgage  and  Trust  Agreement,  authorized  as  aforesaid, 
containing  certain  corrections  and  changes  of  form  which  have  been  heretofore  sub- 
mitted to  and  informally  approved  by  this  Commission  as  tending  to  improve  and 
perfect  said  instruments,  it  is  hereby 

Ordered,  That  the  Public  Service  Commission  for  the  First  District  does  hereby 
approve  and  consent  to  the  execution  by  the  said  petitioner,  Interborough  Rapid 
Transit  Company,  of  its  said  mortgage  unto  Morton  Trust  Company,  as  Trustee,  dated 
as  of  November  i,  1907,  the  duplicate  original  of  which  is  filed  in  the  office  of  the 
Secretary  of  the  Commission  on  this  28th  day  of  April,  1908,  and 

Further  Ordered,  That  the  Commission  does  hereby  approve  and  consent  to  the 
execution  by  Interborough  Rapid  Transit  Company  of  its  said  Trust  Agreement  unto 
Morton  Trust  Company,  as  Trustee,  dated  May  i,  1908,  the  duplicate  original  of  which 
is  filed  in  the  office  of  the  Secretary  of  the  Commission  on  this  28th  day  of  April,  1908. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


*Ittm  corrected  by  resolution  duly  adopted  by  the  Commission  May  5,  1908. 
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(7)  •  0-439 
Commissioner  Bassett  presented  the  following  order: 

Extension  Order  (No.  439). 

Bird    S.    Coler,    President,    "Borough    of 
Brooklyn, 

Complainant, 
against 
Nassau  Electric  Railroad  Company, 
Defendant. 

Order  No.  439,  extending  the  time  within  which  the  Defendant  may  answer  Final 
Order  No.  388  as  to  repairs  on  Farragut  Road  in  the  Borough  of  Brooklyn,  to  and  in- 
cluding May  1st,  1908,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the 
Commission. 

(8)  0-440 

Commissioner  Bassett  presented  the  following  order: 

Extension  Order  (No.  440). 

Bird    S.    Coler,    President,    Borough    of 
Brooklyn, 

Complainant, 
against 
Brooklyn  City  Railroad  Company,  Brook- 
lyn Heights  Railroad  Company,  Nassau 
Electric  Railroad  Company, 

Defendants. 

Order  No.  440,  extending  the  time  within  which  the  Defendants  may  answer  Final 
Order  No.  389  as  to  repairs  on  Vanderbilt  Avenue,  Nassau  Avenue,  Franklin  Street, 
Manhattan  Avenue  and  Driggs  Avenue  in  the  Borough  of  Brooklyn,  to  and  including 
May  1st,  1908,  was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Com- 
mission. 

(9)  0-441 
Commissioner  Bassett  presented  the  following  order: 

Extension  Order  (No.  441). 

West    End    Board    of    Trade,    by    D.    B. 
Seaver,  Second  Vice-President, 

Complainant, 
against 
Brooklyn   Union    Elevated   Railroad   Com- 
pany,  Brooklyn   Heights   Railroad   Com- 
pany, and  Nassau  Electric  Railroad  Com-  * 
pany. 

Defendants, 

Order  No.  441,  extending  the  time  within  which- the  Defendants  may  answer  com- 
plaint order  No.  375,  as  to  the  operation  of  trains  and  surface  cars  at  the  Sixty-Fifth 
Street  and  Third  Avenue  terminal,  Brooklyn,  to  and  including  May  2d,  1908,  was  ap- 
proved, confirmed,  and  ordered  filed  in  the  office  of  the  Commission. 
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(10)  0-4+2 

Commissioner  Bassett  moved  the  adoption  of  the  following  final  order,  which  was 

duly  seconded: 

Final  Order  (No.  442). 

Paul  Gorham,  as   President  of  the   South 
Midwood    Residents'    Association, 
Complainant, 
against 
Nassau  Electric  Railroad  Company,  Ameri- 
can  Railway  Traffic   Company   of    New 
York    and    Brooklyn    Heights    Railroad 
Company, 

Defendants. 
Noise    caused    by    cars    at    curve    at 
Ocean  Avenue  and  Avenue  F. 

This  matter  coming  on  upon  the  complaint  of  Paul  Gorham,  as  President  of  the 
South  Midwood  Residents'  Association,  bearing  date  the  6th  day  of  Jan.,  1908,  and  the 
answers  thereto  received  March  13,  1908,  of  the  Nassau  Electric  Railroad  Company,  the 
American  Railway  Traffic  Company  of  New  York  and  of  the  Brooklyn  Heights  Rail- 
road Company  and  the  report  of  the  hearing  had  herein  on  the  13th  day  of  April,  1908, 
and  it  appearing  that  said  hearing  was  held  by  and  pursuant  to  an  order  of  this  Com- 
mission made  March  31,  1908,  and  returnable  on  the  13th  day  of  April,  1908,  and  that 
the  said  order  was  duly  served  upon  the  Nassau  Electric  Railroad  Company,  the 
American  Railway  Traffic  Company  of  New  York  and  the  Brooklyn  Heights  Railroad 
Company,  and  that  the  said  service  was  by  all  of  the  said  companies  duly  acknowledged, 
and  that  the  said  hearing  was  held  by  and  before  the  Commission  on  the  matters  in  said 
order  specified  on  April  13,  1908,  and  by  adjournment  duly  had  on  April  20,  igo8,  at 
both  of  which  sessions  Mr.  Commissioner  Bassett  presided,  Paul  Gorham,  Esq.,  appear- 
ing in  person  as  complainant,  Arthur  N.  Dutton,  Esq.,  appearing  for  the  Nassau  Electric 
Railroad  Company  and  the  Brooklyn  Heights  Railroad  Company,  and  Arthur  DuBois» 
Esq.,  appearing  for  the  Public  Service  Commission  for  the  First  District: 

Now,  upon  the  complaint  and  answer  herein  it  appearing  that  the  American  Rafl- 
way  Traffic  Company  of  New  York  is  not  concerned  in  the  matters  complained  of,  and 
the  Commission  being  of  the  opinion  after  the  proceedings  upon  the  said  hearing  that 
the  regulations,  practices,  equipment,  appliances  and  service  of  the  Nassau  Electric 
Railroad  Company  and  of  the  Brooklyn  Heights  Railroad  Company  in  respect  to  the 
operation  of  cars  at  the  comer  of  Ocean  Avenue  and  Avenue  F,  in  the  Borough  of 
Brooklyn,  are  in  certain  particulars  unsafe,  unreasonable  and  improper,  and  in  the 
judgment  of  the  Commission  certain  changes.,  improvements  and  additions  thereto  being 
such  as  ought  reasonably  to  be  made  in  the  manner  below  set  forth  in  order  to  pro- 
mote the  security  or  convenfence  of  the  public,  and  it  being  the  judgment  of  the  Cora- 
mission  that  the  changes,  additions  and  improvements  in  regulations,  equipment,  appli- 
ances and  service  of  the  said  companies  as  below  set  forth  are  such  as  are  just,  reason- 
able, safe,  adequate  and  proper  and  ought  reasonably  to  be  made  to  promote  the 
security  and  convenience  of  the  public ; 
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Therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission, 
it  is 

Ordered,  (i)  That  the  complaint  herein  be  in  all  respects  dismissed  as  to  the 
American  Railway  Traffic  Company  of  New  York. 

(2)  That  the  Nassau  Electric  Railroad  Company  and  the  Brooklyn  Heights  Rail- 
road Company  take  the  necessary  steps  to  have  all  curved  outside  rails  on  the  curve 
formed  by  the  intersection  of  Ocean  Avenue  and  Avenue  F  regularly  and  thoroughly 
greased  at  least  once  in  every  three  hours  during  the  night  and  day. 

(3)  That  the  Nassau  Electric  Railroad  Company  and  the  Brooklyn  Heights  Rail- 
road Company  take  such  other  and  further  steps  for  the  lubrication  of  the  rails  at  the 
curve  formed  by  the  intersection  of  Ocean  Avenue  and  Avenue  F  as  may  be  necessary 
for  the  reduction  of  the  noise  caused  by  friction  of  the  car  wheels  against  the  rails  at 
this  point. 

And  it  is  further 

Ordered,  That  this  order  shall  take  effect  on  May  5th,  1908,  and  shall  continue  in 
force  for  a  period  of  two  years  from  and  after  the  taking  effect  of  the  same,  but  with- 
out prejudice  to  an  order  for  further  or  additional  hearings  and  action  thereon  by  the 
Commission  in  respect  of  anything  herein  prescribed  or  in  respect  of  anything  covered 
by  the  order  for  hearing  herein  prior  to  the  expiration  of  said  period  of  two  years. 
And  it  is  further 

Ordered,  That  before  May  5th,  1908,  the  said  Nassau  Electric  Railroad  Comany 
and  the  Brooklyn  Heights  Railroad  Company  notify  the  Public  Service  Commission 
for  the  First  District  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(")  0-443 

Commissioner  Maltbie  moved  the  adoption  of  the  following  order,  which  was  duly 

seconded : 

Order  (No.  443). 
In  the  Matter 
of 
Information  to  be  supplied  by  every  Rail- 
road Corporation  under  the  jurisdiction 
of  the  Public  Service  Commission  for  the 
First  District,  with  respect  to  the  number 
of  cars  owned  and  operated  and  the  kinds 
of  Fenders,  Wheel   Guards  and  Brakes 
with  wlrich  they  are  equipped. 

Resolved,  That  every  Street  Railroad  Corporation  under  the  jurisdiction  of  the 
Public  Service  Commission  for  the  First  District  be  and  hereby  is  required  to  file  with 
the  Secretary  of  the  Commission,  on  or  before  May  10,  1908,  a  full  and  complete  an- 
swer to  each  of  the  questions  in  the  following  form,  such  answers  to  be  as  of  May  i, 
1908. 
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To  the  Public  Service  Commission  for  the  First  District: 

Sirs  :  This  Company  owns  cars  and  operates  upon  its  lines 

cars,  of  which  cars  arc  owned  by 

These  cars  arc  equipped  with  fenders,  wheel  guards  and  brakes,  as  set  forth  below. 


Class 

of 

Car. 

Style 

of 

Fender. 

Manu- 
facturer of 
Fender. 

Number    of    Cars. 

Open  or 
Closed. 

Trucks. 

Weiffht 
Loaded. 

Length 
Over  All. 

Owned  by   company 

Owned    by    others 

Style 

of 
Guard. 

Manu- 
facturer of 
Guard. 

Owned   by   company 

Owned    by    others 

Style 

of 
Brake. 

of  Power    of  Hand 
Brake.         Brake. 

Owned   by    company. . .          

Owned    by    others 

Remarks : 


Respectfully, 


Commissioner  Maltbie,  in  explanation  of  his  motion,  said: 

"I  move  the  adoption  of  this  resolution,  Mr.  Chairman,  as  a  first  step  towards 
the  reduction  of  the  large  number  of  fatal  and  serious  accidents  upon  our  street 
railways. 

"In-  the  six  months  ending  February  i,  1908,  the  railways  of  Greater  New 
York  killed  299  persons  and  seriously  injured  944.  The  total  number  of  accidents 
due  to  collisions  was  1196  and  the  number  of  vehicles  and  persons  struck 
by  cars  was  7059.  At  this  rate  in  an  entire  year,  about  600  persons  will  be 
killed  and  2000  seriously  injured.  The  number  of  accidents  due  to  collisions  will 
approximate  2,400,  and  the  number  of  persons  and  vehicles  struck,  14,000.  From  the 
standpoint  of  humanity,  this  is  a  serious  condition  and  ought  not  to  be  allowed  to 
continue,  if  there  is  any  way  to  prevent  it. 

"There  is  another  phase  of  the  subject.  For  the  year  ending  June  30,  I907»  the 
street  railways  of  New  York  City  paid  out  for  injuries  and  damages,  due  to  acci- 
dents, over  $2,500,000.  Over  one-half  of  this  sum  was  paid  by  the  Manhattan  com- 
panies and  one-third  by  the  Brooklyn  companies.  Anything,  therefore,  which  will 
reduce  the  number  of  accidents  will  not  only  be  a  blessing  to  humanity  but  will 
result  in  a  saving  financially  to  the  companies. 
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**It  is  probably  true  that  even  with  the  best  devices  that  can  be  adopted  and  with 
the  greatest  of  care,  it  will  not  be  possible  to  prevent  accidents  entirely,  many  of  which 
will  be  serious  and  even  fatal.  But  until  the  subject  has  been  thoroughly  investigated 
and  every  suggested  remedy  fully  considered,  our  duty  will  not  have  been  done,  and 
it  seems  probable  that  the  number  of  accidents  can  be  very  greatly  reduced. 

"The  most  important  factors  in  the  prevention  of  accidents  are  brakes,  fenders 
and  wheel  guards.  Certain  types  of  each  are  much  more  effective  than  others,  and 
in  view  of  the  high  speed  with  which  cars  are  run  and  in  view  of  the  congested 
character  of  many  districts  of  the  City,  it  is  essential  that  only  the  most  effective 
types  of  brakes  and  fenders  be  used  and  that  all  of  low  efficiency  be  eliminated  as 
rapidly  as  possible.  Our  Division  of  Accidents  has  investigated  hundreds  of  cases 
and  it  is  the  opinion  of  the  Chief  of  the  Division,  Mr.  Daggett,  that  fully  one-half 
of  the  accidents  would  be  prevented  if  a  brake  of  the  high  power  and  eflBciency 
claimed  for  the  magnetic  track  brake  were  in  universal  use.  A  large  number  of  lives 
would  be  saved  and  injuries  avoided  if  every  car  were  equipped  with  the  best  type 
of  fender  and  wheel  guard. 

"I  move,  therefore,  that  the  companies  be  directed  to  report  the  facts  called  for 
in  the  resolution  I  have  just  offered,  that  the  Electrical  Engineer  be  directed  to  report 
upon  the  relative  efficiency  of  the  various  types  of  brakes,  fenders  and  wheel  guards 
used  by  the  street  railway  companies  under  the  jurisdiction  of  this  Commission,  and 
that,  pending  the  submission  of  this  report,  an  order  for  a  hearing  be  issued  as  to 
the  advisability  of  requiring  every  company  to  submit  to  the  Commission  for  its 
approval  the  types  of  brakes,  fenders  and  wheel  guards  to  be  used  upon  all  cars 
hereafter  purchased  before  such  cars  are  ordered  by  the  companies." 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(12)  0-444 

The  Secretary  presented  a  communication  from  George  S.  Coleman,  Counsel  to 
the  Commission,  transmitting  a  form  of  resolution  as  to  the  application  of  the 
Interborongh  Rapid  Transit  Company  for  leave  to  place  the  remainder  of  the 
Brooklyn  subway  in  operation  on  the  first  day  of  May,  1908.  Thereupon,  the  follow- 
ing resolution,  as  drafted  by  the  Counsel,  was  moved  and  duly  seconded: 

Order  (No.  444). 
In  the  Matter 
of 
The  Application  of  the  Interborough  Rapid 
Transit  Company  for  authority  to  extend 
the  operation  of  the  Brooklyn-Manhattan 
Subway  to  Flatbush  avenue. 

Whereas,  From  time  to  time  portions  of  the  Brooklyn-Manhattan  Rapid  Transit 
Railroad,  being  the  rapid  transit  railroad  constructed  under  contract  of  July  21,  1902, 
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as  modified,  between  the  City  of  New  York  and  Rapid  Transit  Subway  Construction 
Company,  have  been  opened  for  operation,  and 

Whereas,  The  road  is  now  being  operated  from  its  terminus  at  or  near  the  Post 
Office  in  the  Borough  of  Manhattan  to  the  Borough  Hall  Station  in  the  Borough  of 
Brooklyn,  and 

Whereas,  The  Interborough  Rapid  Transit  Company,  to  which  has  been  assigned 
the  operating  part  of  such  contract,  has  requested  that  it  be  authorized  and  permitted 
to  place  the  section  of  said  railroad  from  Borough  Hall  Station  to  the  terminus  of 
the  road  at  the  Flatbush  Avenue  Station  of  the  Long  Island  Railroad  in  operation  on 
the  1st  day  of  May,  1908,  at  12:50  o'clock  A.  M.,  and 

Whereas,  The  road  will  then  be  operated  from  its  terminus  in  the  Borough  of 
Manhattan  to  its  terminus  in  the  Borough  of  Brooklyn,  now  therefore  be  it 

Resolved,  That  the  Interborough  Rapid  Transit  Company  be  and  it  hereby  is 
authorized  to  operate  the  portion  of  such  road  not  at  present  operated  from  the  Bor- 
ough Hall  Station  to  the  Flatbush  Avenue  Station  of  the  Long  Island  Railroad,  and 
since  passengers  will  then  be  carried  along  the  entire  length  of  said  railroad,  it  is  further 

Resolved  and  Declared,  That  the  entire  railroad,  constructed  as  aforesaid  under 
the  sdid  contract  of  July  21,  1902,  is  ready  for  operation,  from  May  i,  1908,  at  12:50 
o'clock  A.  M. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(13)  3365 

The  Secretary  presented  the  following  communication  from  the  Brooklyn  Union 
Elevated  Railroad  Company,  which  was  referred  to  Commissioner  McCarroll: 

April  20,  1908. 
To  the  Public  Service  Commission,  First  District,  State  of  New  York: 

Gentlemen — The  Brooklyn  Union  Elevated  Railroad  Company,  a  domestic  cor- 
poration, duly  incorporated,  organized  and  existing  under  and  by  virtue  of  the  Laws 
of  the  State  of  New  York,  pursuant  to  the  "Stock  Corporation  Law,"  which  owns 
and  operates  a  double  track  elevated  railroad  in  Flatbush  avenue,  in  Fulton  street  and 
in  Myrtle  avenue  in  the  Borough  of  Brooklyn,  City  and  State  of  New  York,  did,  on 
the  9th  day  of  September,  1907,  make  an  application  for  a  franchise  to  extend  the  same 
along  what  is  known  as  the  extension  of  Flatbush  avenue,  beginning  at  a  point  where 
Flatbush  avenue  intersects  Fulton  street  and  extending  northerly  along  and  through 
said  extension  to  Flatbush  avenue  and  Nassau  street.  Said  application  was  made  to 
your  Honorable  Body,  subject  to  the  approval  of  the  Board  of  Estimate  and  Appor- 
tionment of  the  City  of  New  York  as  provided  in  Chapter  429  of  the  Laws  of  1907 
and  Chapter  4  of  the  Laws  of  1891,  together  with  all  acts  amendatory  thereof  and 
supplementary  thereto. 
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Said  franchise,  if  granted,  will  permit  the  connection  of  the  elevated  railroad  on 
Myrtle  Avenue,  Flatbush  avenue  and  on  Fulton  street  with  the  said  extension  and 
thereby  enable  the  Brooklyn  Union  Elevated  Railroad  Co.  to  operate  elevated 
railroad  trains  to  the  Bridge  Plaza  of  the  Manhattan  Bridge  at  or  near  Nassau  street, 
in  the  Borough  of  Brooklyn. 

On  said  September  9,  1907,  the  Brooklyn  Union  Elevated  Railroad  Co.  made  appli- 
cation to  the  Board  of  Estimate  and  Apportionment  of  the  City  of  New  York  for  a 
contract  for  the  exclusive  use  of  two  of  the  tracks  provided  for  elevated  railroads  upon 
and  across  the  Manhattan  bridge  and  approaches  when  constructed  across  the  East 
River,  together  with  the  necessary  terminals,  switches,  sidings,  turnouts,  wires  and 
equipment  for  the  operation  of  its  said  elevated  cars  from  the  Borough  of  Brooklyn 
over  and  across  said  bridge  and  approaches. 

We  have  been  informed  that  the  Corporation  Counsel  has  rendered  an  opinion 
determining  that  such  application  for  the  right  to  the  exclusive  use  of  said  two  tracks 
on  the  Manhattan  Bridge  and  approaches  should  have  been  made  to  your  Honorable 
Body,  instead  of  the  Board  of  Estimate  and  Apportionment  of  the  City  of  New  York. 

Therefore,  the  Brooklyn  Union  Elevated  Railroad  Company  does  hereby  make 
application  to  your  Honorable  Body  for  the  right  to  the  exclusive  use  of  two  of  the 
tracks  provided  for  elevated  railroads  upon  and  across  the  Manhattan  Bridge  and 
approaches,  when  constructed  across  the  East  River,  together  with  the  necessary  con- 
nections, terminals,  switches,  sidings,  turnouts,  wires  and  equipment  for  the  operation 
of  its  said  elevated  railroad  cars  from  the  Borough  of  Brooklyn  over  and  across  said 
bridge  and  approaches  thereto. 

Respectfully  submitted, 
BROOKLYN  UNION  ELEVATED  RAILROAD  COMPANY. 
(Signed)  By  Henry  Seibert,  President. 

State  of  New  York, 
City  of  New  York, 
County  of  Kings, 
Borough  of  Brooklyn,  ss. : 

Henry  Seibert    being  duly  sworn,  deposes  and  says,  that  he  is  President  of  the 

Brooklyn  Union  Elevated  Railroad  Company,  which  is  a  domestic  corporation  of  the 

State  of  New  York;  that  the  facts  stated  in  the  above  application  are  true  to  his  own 

knowledge,  except  as  to  the  matters  therein  stated  on  information  and  belief  and  as  to 

those  matters  he  believes  it  to  be  true,  and  that  he  is  authorized  by  the  Board  of 

Directors  to  make  this  application  on  behalf  of  said  company. 

(Signed)  HENRY  SEIBERT. 

Sworn  to  before  me  this  21st  day  of  April,  1908.  * 

J,  H,  EexKi.vcTON, 

Notary  Public.  Kings  County,  N^  Y. 
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as  modified,  between  the  City  of  New  York  and  Rapid  Transit  Subway  Constracdoo 
Company,  have  been  opened  for  operation,  and 

Whereas,  The  road  is  now  being  operated  from  its  terminus  at  or  near  the  Post 
Office  in  the  Borough  of  Manhattan  to  the  Borough  Hall  Station  in  the  Borough  of 
Brooklyn,  and 

Whereas,  The  Interborough  Rapid  Transit  Company,  to  which  has  been  assigned 
the  operating  part  of  such  contract,  has  requested  that  it  be  authorized  and  permitted 
to  place  the  section  of  said  railroad  from  Borough  Hall  Station  to  the  terminus  of 
the  road  at  the  Flatbush  Avenue  Station  of  the  Long  Island  Railroad  in  operation  oa 
the  1st  day  of  May,  1908,  at  12:50  o'clock  A.  M.,  and 

Whereas,  The  road  will  then  be  operated  from  its  terminus  in  the  Borough  of 
Manhattan  to  its  terminus  in  the  Borough  of  Brooklyn,  now  therefore  be  it 

Resolved,  That  the  Interborough  Rapid  Transit  Company  be  and  it  hereby  is 
authorized  to  operate  the  portion  of  such  road  not  at  present  operated  from  the  Bor- 
ough Hall  Station  to  the  Flatbush  Avenue  Station  of  the  Long  Island  Railroad,  and 
since  passengers  will  then  be  carried  along  the  entire  length  of  said  railroad,  it  is  further 

Resolved  and  Declared,  That  the  entire  railroad,  constructed  as  aforesaid  under 
the  sdid  contract  of  July  21,  1902,  is  ready  for  operation,  from  May  i,  1908,  at  12:50 
o'clock  A.  M. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(13)  3365 

The  Secretary  presented  the  following  communication  from  the  Brooklyn  Union 
Elevated  Railroad  Company,  which  was  referred  to  Commissioner  McCarroll: 

April  20,  1908. 

To  the  Public  Service  Commission,  First  District,  State  of  New  York: 

I 
Gentlemen — The  Brookl5m  Union  Elevated  Railroad  Company,  a  domestic  cor- 
poration, duly  incorporated,  organized  and  existing  under  and  by  virtue  of  the  Laws 
of  the  State  of  New  York,  pursuant  to  the  "Stock  Corporation  Law/'  which  owns 
and  operates  a  double  track  elevated  railroad  in  Flatbush  avenue,  in  Fulton  street  and 
in  Myrtle  avenue  in  the  Borough  of  Brooklyn,  City  and  State  of  New  York,  did,  on 
the  9th  day  of  September,  1907,  make  an  application  for  a  franchise  to  extend  the  same 
along  what  is  known  as  the  extension  of  Flatbush  avenue,  beginning  at  a  point  where 
Flatbush  avenue  intersects  Fulton  street  and  extending  northerly  along  and  through 
said  extension  to  Flatbush  avenue  and  Nassau  street.  Said  application  was  made  to 
your  Honorable  Body,  subject  to  the  approval  of  the  Board  of  Estimate  and  Appor- 
tionment of  the  City  of  New  York  as  provided  in  Chapter  429  of  the  Laws  of  1907 
and  Chapter  4  of  the  Laws  of  1891,  together  with  all  acts  amendatory  thereof  and 
supplementary  thereto. 
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Said  franchise,  if  granted,  will  permit  the  connection  of  the  elevated  railroad  on 
Myrtle  Avenue,  Flatbush  avenue  and  on  Fulton  street  with  the  said  extension  and 
thereby  enable  the  Brooklyn  Union  Elevated  Railroad  Co.  to  operate  elevated 
railroad  trains  to  the  Bridge  Plaza  of  the  Manhattan  Bridge  at  or  near  Nassau  street, 
in  the  Borough  of  Brooklyn. 

On  said  September  9,  1907,  the  Brooklyn  Union  Elevated  Railroad  Co.  made  appli- 
cation to  the  Board  of  Estimate  and  Apportionment  of  the  City  of  New  York  for  a 
contract  for  the  exclusive  use  of  two  of  the  tracks  provided  for  elevated  railroads  upon 
and  across  the  Manhattan  bridge  and  approaches  when  constructed  across  the  East 
River,  together  with  the  necessary  terminals,  switches,  sidings,  turnouts,  wires  and 
equipment  for  the  operation  of  its  said  elevated  cars  from  the  Borough  of  Brooklyn 
over  and  across  said  bridge  and  approaches. 

We  have  been  informed  that  the  Corporation  Counsel  has  rendered  an  opinion 
determining  that  such  application  for  the  right  to  the  exclusive  use  of  said  two  tracks 
on  the  Manhattan  Bridge  and  approaches  should  have  been  made  to  your  Honorable 
Body,  instead  of  the  Board  of  Estimate  and  Apportionment  of  the  City  of  New  York. 

Therefore,  the  Brooklyn  Union  Elevated  Railroad  Company  does  hereby  make 
application  to  your  Honorable  Body  for  the  right  to  the  exclusive  use  of  two  of  the 
tracks  provided  for  elevated  railroads  upon  and  across  the  Manhattan  Bridge  and 
approaches,  when  constructed  across  the  East  River,  together  with  the  necessary  con- 
nections, terminals,  switches,  sidings,  turnouts,  wires  and  equipment  for  the  operation 
of  its  said  elevated  railroad  cars  from  the  Borough  of  Brooklyn  over  and  across  said 
bridge  and  approaches  thereto. 

Respectfully  submitted, 

BROOKLYN  UNION  ELEVATED  RAILROAD  COMPANY, 
(Signed)  By  Henry  Seibert,  President. 

State  of  New  York, 
City  of  New  York, 
County  of  Kings, 
Borough  of  Brooklyn,  ss. : 

Henry  Seibert    being  duly  sworn,  deposes  and  says,  that  he  is  President  of  the 

Brooklyn  Union  Elevated  Railroad  Company,  which  is  a  domestic  corporation  of  the 

State  of  New  York;  that  the  facts  stated  in  the  above  application  are  true  to  his  own 

knowledge,  except  as  to  the  matters  therein  stated  on  information  and  belief  and  as  to 

those  matters  he  believes  it  to  be  true,  and  that  he  is  authorized  by  the  Board  of 

Directors  to  make  this  application  on  behalf  of  said  company. 

(Signed)  HENRY  SEIBERT. 

Sworn  to  before  me  this  21st  day  of  April,  1908. 

J.  H.  Bennington, 

Notary  Public,  Kings  County,  N.  Y. 
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(14)  -  2090 
The  Secretary  stated  that  the  following  letter  had  been  drawn  and  would  be 

sent  by  the  Chairman  to  the  Commissioner  of  Bridges: 

April  28,  1908. 

Mr.  J.  W.  Stevenson,  Commissioner,  Department  of  Bridges,  13  Park  Row,  New 
York  City: 
Dear  Sir — The  Public  Service  Commission  is  proceeding  with  ihe  preparatian 
of  plans  for  the  Broadw^iv  portion  of  the  Brooklyn  loop  lines.  This  involves  the 
use  of  the  Williamsburg  Bridge  by  trains  composed  of  all  steel  motor  cars.  Will 
this  bridge  carry  trains  composed  of  ten  steel  motor  cars  weighing  forty-eight  tons 
each?  If  not,  how  many  of  such  motor  cars  may  each  train  be  con^)osed  of?  An 
answer  to  these  questions  at  your  earliest  convenience  will  be  an  assistance  to  the 
Commission  in  the  advancement  of  its  work. 

Yours  very  truly, 
(Signed)  WM.  R.  WILLCOX,  Chairman. 

(15)  C-1886 
The  ^Secretary  presented  a  communication  from  the  West  Side  Taxpayers*  Asso- 
ciation, asking  for  the  establishment  of  a  subway  station  at  104th  Street  and  Central 
Park,  and  it  was  understood  that  the  following  letter  be  signed  by  the  Chaimian 

and  sent  in  reply  thereto: 

April  28th,  1908. 

Charles  Hvass,  Esq.,  Chairman,  Executive  Committee,  West  Side  Taxpayers*  Asso- 
ciation, 207  West  34th  Street,  New  York  City : 

Dear  Sir — Your  communication  of  April  loth  in  which  you  set  forth  the  request 
of  the  West  Side  Taxpayers'  Association,  adopted  by  unanimous  vote,  that  a  new 
subway  station  be  constructed  at  104th  Street  and  Central  Park  West,  on  account 
of  the  long  distance  between  the  96th  Street  and  the  iioth  Street  station,  has  been 
duly  considered.  I  have  had  the  matter  thoroughly  investigated  and  have  ascer- 
tained that  during  the  construction  of  the  subway,  the  proposal  to  place  a  station 
at  this  point  was  thoroughly  discussed  in  1902  and  1903.  The  minutes  of  the  Rapid 
Transit  Commission  show  that  on  March  19th,  1903,  the  following  resolution  moved 
by  the  Mayor  was  passed: 

"Resolved,  That  in  view  of  the  opinion  of  the  Chief  Engineer  and  of  the  con- 
tractor that  the  station  at  104th  Street  can  not  be  constructed  without  causing  serious 
delay  in  the  completion  of  the  subway,  the  station  be  definitely  abandoned." 

But  the  report  of  the  engineer  upon  which  this  resolution  was  made  not  only 
stated  that  the  construction  of  the  station  at  that  time  would  cause  delay,  but  it  also 
stated  that  it  would  be  exceedingly  dangerous  on  account  of  the  native  rock  being 
very  treacherous  in  that  location,  and  there  was  grave  danger  of  interfering  with 
five  48"  water  mains  running  through  Central  Park  West.  If  it  were  found  danger- 
ous at  that  time  to  construct  the  station,  it  would  be  doubly  so  at  the  present  time, 
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for  the  dangers  that  then  existed  are  still  to  be  contended  with,  and  we  also  have 
the  additional  danger  of  interfering  with  moving  trains  constantly,  which  would  be 
likely  to  interrupt  traffic  so  that  trains  would  have  to  be  stopped  at  this  point  part 
of  the  time. 

Our  engineer  reports  that  a  station  at  this  point  would  be  sixty  feet  below  the 
surface,  and  that  in  constructing  the  station  it  would  be  %iecessary  to  enlarge  the 
present  arch  of  the  tunnel  as  w^l  as  to  construct  the  station  approaches  for  ele- 
vators, which  would  require  the  taking  out  of  9,000  cubic  yards  of  rock,  and  that  it 
would  cost  not  less  than  $300,000.00  to  build  under  the  present  conditions.  He  also 
reports  that  there  is  a  grade  there  of  1.4  per  cent,  and  also  a  curve  on  a  radius  of 
580  feet,  both  of  which  would  make  this  a  very  undesirable  place  for  a  station  loca- 
tion on  account  of  the  operation  of  trains. 

As  to  the  other  point,  of  the  distance  between  96th  Street  station  and  iioth  Street 
station,  which  you  say  is  6,500  feet,  we  find  that  this  is  divided  really  into  three  sec- 
tions; first,  from  96th  Street  to  104th  Street  right  along  the  line  of  the  Broadway 
trains  a  distance  of  about  2,000  feet ;  2,200  feet  is  the  length  of  the  tunnel  from  Central 
Park  West  to  iioth  Street,  nearly  all  of  which  is  underneath  the  Park,  and  the  line 
under  104th  Street  is  about  2,300  feet. 

All  of  this  section  would  not  be  able  to  use  the  new  station  at  104th  Street  if 
it  were  built,  for  the  people  living  west  of  Amsterdam  Avenue  could  just  as  readily 
go  to  103rd  Street  station  of  the  Broadway  line,  so  that  the  remaining  section  that 
would  be  able  to  use  to  the  best  advantage  the  station  proposed  would  be  those 
people  living  between  Central  Park  West  and  Amsterdam  Avenue,  a  sntall  section, 
and  they  have  an  elevated  station  at  104th  Street. 

It  would  seem  too  great  a  risk  as  well  as  too  large  an  expense  on  behalf  of  the 
City  to  recommend  the  improvement  you  have  requested  for  the  purpose  of  accom- 
modating a  very  small  section  of  the  city,  which  would  at  the  same  time  delay  and 
prejudice  the  large  numbers  that  come  on  the  Lenox  Avenue  line  by  causing  an  extra 
stop  and  thus  delaying  the  time  of  the  express  service. 

For  these  reasons  I  am  constrained  to  advise  your  Association  that  this  Commis- 
sion is  adverse  to  taking  the  action  you  have  requested. 

Very  truly  yours, 
(Signed)  WM.  R.  WILLCOX,' Chairman. 

(16)  C-1886 

The  Secretary  presented  a  resolution  from  the  Board  of  Aldermen  dated  April 
21  St  recommending  the  location  of  a  station  on  the  Lenox  Avenue  division  of  the 
Subway  between  96th  Street  and  Broadway  and  iioth  Street  and  Lenox  Avenue.  The 
Secretary  was  thereupon  directed  to  notify  the  Board  of  Aldermen  that  a  similar 
application  had  already  been  received  from  the  West  Side  Taxpayers'  Association,  and 
to  send  a  copy  of  the  reply  which  had  been  made  to  that  Association. 
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(17)  2919 
The  Secretary  presented  a  communication  dated  April  22nd  from  Chas.  E.  Rcid. 

Secretary  of  the  North  Side  Board  of  Trade,  Borough  of  The  Bronx,  requesting  the 
Public  Service  Commission  to  modify  the  proposed  Lexington  Avenue  subway  route 
in  order  to  establish  a  station  at  138th  street  and  Third  avenue.  The  communication 
was  referred  to  the  Comgiittee  of  the  Whole. 

(18)  •  2879 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made: 

Salary 
Name  Position  Per  To  Take  Effect 

Month 

R.    A.    Pike Structural  Draughtsman  (provisional) . .  $125 .  April  aTth,  1908. 

Erling    Holtsmark Structural  Draughtsman  (provisional) . .         125 .  Apra  a7th,  190!. 

L.    R.    Shcllenbcrger Structural  Draughtsman  (provisional)  . .  1 25 .  April  27th,  1908. 

A.   G.    Underwood Structural  Draughtsman  (provisional) . .  1 12. 50  April  a7th,  1908. 

Richard    C.    Fransden Structural  Draughtsman  (temporary).. .         125.  April  28th,  1908. 

Maurice  E.    Griest Structural  Draughtsman  (temporary). . .         125 .  May     1st,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(19)  2879 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  Civil  Service  lists: 

Salary 
Name  Position  Per  To  Take  Effect 

Month 

Chas.    Stikeman,    Jr Junior  Bridge  Draughtsman 

Louis   H.    Evans Junior  Bridge  Draughtsman 

A.    B.    Hagar Structural     Steel     Draughtsman    (tem- 
porary)      


$90. 

April  27th,  1908. 

75. 

April  27th,  1908. 

125. 

May     I  St,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(20)  2879 

The  Secretary  stated  that  the  Engineering  Department  which  had  on  the  13th 

of  April,  1908,  requested  a  leave  of  absence  for  thirty  days  without  pay  beginning  May 

1st,  1908,  for  Benjamin  Maurice,  Inspector  of  Steel,  and  had  withdrawn  the  request 
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on  April  i6th,  now  desired  to  have  this  leave  of  absence  granted,  and  it  '^as  therefore, 
on  motion,  duly  seconded 

Resolved,  That  Benjamin  Maurice,  Inspector  of  Steel,  be  granted  thirty  days* 
leave  of  absence  without  pay,  beginning,  May  ist,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

<2i)  3125 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  resignation  of  Anna  B.  Byrne,  filing  clerk,  be  accepted  to  take 
eflfect  May  4th,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22)  1265 

The  Secretary  presented  for  the  approval  of  the  Commission  a  bill  as  embodied 
in  the  following  resolution:     . 

Resolved,  That  the  bill  of  John  B.  McDonald,  dated  April  20th,  1908,  amounting 
to  $1889.  for  expenses  incurred  in  making  changes  in  steel  work  for  the  231st  Street 
and  2j8th  Street  stations  of  the  Van  Cortlandt  Park  Extension,  as  per  letter  from  the 
Chief  Engineer  of  the  Public  Service  Commission  to  the  Chief  Engineer  of  the  Con- 
tractor, dated  April  15th,  1908,  be  approved  by  this  Commission  and  forwarded  to  the 
Comptroller  of  the  City  of  New  York  for  payment. 

It  was  moved  and  duly  seconded  that  the  above  resolution  be  adopted. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Wednesday,  April  29,  1908, 

Tribune  Building,  154  Nassau  Street, 

•Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll, 
Edward  M.  Bassett,  Milo  R.  Maltbie,  John  K  Eustis. 

(i)  2919 

Leroy  T.  Harkness,  Assistant  Counsel,  was  also  present  and  presented  resolutions 
relative  to  the  modification  of  the  Broadway-Lexington  Avenue  route  so  as  to  avoid 
Grace  church.    It  was  moved  and  seconded  that  the  following  resolutions  be  adopted ; 

Whereas,  The  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of 
New  York  did,  on  the  12th  day  of  May,  1905,  adopt  certain  routes  and  general  plan 
for  a  rapid  transit  railway  in  The  City  of  New  York,  which  route  is  known  as  the 
Lexington  Avenue  Route,  which  routes  and  general  plan  were  thereafter  duly  ap- 
proved by  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  and 
the  Mayor  of  The  City  of  New  York  as  the  local  authorities  having  in  charge  the 
streets  and  highways  of  said  City,  and  were  thereafter  duly  consented  to  by  the 
Appellate  Division  of  the  Supreme  Court  in  and  for  the  First  Judicial  Depart- 
ment, and 

Whereas,  Thereafter,  and  on  the  4th  day  of  February,  1908,  the  Public  Service 
Commission  for  the  First  District  duly  adopted  certain  modifications  of  such  routes 
and  general  plan,  which  modifications  were  thereafter  duly  submitted  to  the  Board 
of  Estimate  and  Apportionment  and  the  Mayor  of  The  City  of  New  York  and  were 
approved  by  them,  but  have  not  yet  been  consented  to  by  the  owners  of  a  majority 
in  value  of  the  property  abutting  upon  the  line  of  such  modifications,  or  in  lieu  thereof 
by  the  Appellate  Division  of  the  Supreme  Court,  and 

Whereas,  In  and  by  the  portion  of  such  modified  routes  and  general  plan,  denomi- 
nated Section  5-E,  the  line  as  laid  out  passed  underneath  the  edifice  known  as  Grace 
Church,  at  or  near  the  corner  of  Broadway  and  East  Tenth  Street,  and 

Whereas,  A  Select  Committee  of  the  Board  of  Estimate  and  Apportionment  has 
recommended  that  such  line  be  changed  in  order  to  avoid  so  passing  under  the  said 
Grace  Church,  and 
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Whereas,  The  Public  Service  Commission  for  the  First  District  has  duly  made 
inquiries  and  investigation  necessary  or  proper  in  the  premises  and  has  determined 
that  the  routes  and  general  plan  and  the  modification  of  such  routes  and  general  plan 
should  be  further  modified  in  the  respect  hereinafter  mentioned,  and  that  such  modi- 
fication is  necessary  for  the  interest  of  the  public  and  of  The  City  of  New  York  and 
should  be  established  as  is  hereinafter  provided,  now  therefore  be  it 

Resolved,  That  subject  to  the  approvals  and  consents  to  be  first  obtained,  as  in 
this  resolution  hereinafter  mentioned  the  said  routes  and  general  plan  heretofore 
adopted  by  the  said  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City 
of  New  York  and  the  said  modification  of  such  routes  and  general  plan  heretofore 
adopted  by  the  Public  Service  Commission  for  the  First  District  be  and  they  hereby 
are  amended  in  the  following  respect: 

By  striking  out  from  the  paragraph  of  the  said  modification  of  the  said  routes 
and  general  plan,  headed  "Section  5-E,"  the  words  at  the  end  of  said  paragraph  thereof 
as  follows,  to-wit: 

"  to  a  point  in  private  property  between  Fourth  Avenue  and  Broadway  at  about 
East  Eleventh  Street,  curving  thence  southerly  under  private  property  into  Broad- 
way at  a  point  near  East  Ninth  Street,  at  which  a  junction  can  be  conveniently 
made  with  Section  5-D  above  described." 
■and  by  inserting  in  the  place  and  stead  of  the  words  thus  stricken  out  the  following 
words,  to-wit: 

under  private  property  and  under  East  Tenth  Street  to  a  point  under  East 
Tenth  Street  between  Fourth  Avenue  and  Broadway,  curving  thence  southerly 
and  continuing  under  East  Tenth  Street  and  under  private  property  and  East 
Ninth  Street  and  private  property  into  Broadway  at  a  point  between  East  Eighth 
Street  and  East  Ninth  Street  at  which  a  junction  can  be  conveniently  made  with 
Section  s-D  above  described, 
so  that  the  whole  of  said  paragraph    shall  read  as  follows : 

Section  5-E.  A  route  the  centre  line  of  which  shall  begin  in  the  Borough  of 
Manhattan  at  a  point  in  Lexington  Avenue  north  of  East  Thirty-sixth  Street, 
where  Section  5-D  above  described  curves  westerly  into  East  Thirty-sixth  and 
Thirty-fifth  Streets;  thence  running  southerly  along  Lexington  Avenue  to  the 
intersection  of  I^xington  Avenue  and  Gramercy  Park;  thence  southerly  through 
and  under  Gramercy  Park  to  its  intersection  with  Irving  Place;  thence  still 
southerly  along  and  under  Irving  Place  and  crossing  under  East  Fourteenth 
Street,  private  property  and  East  Thirteenth  Street  to  a  point  in  private  prop- 
erty between  East  Thirteenth  Street  and  East  Twelfth  Street,  curving  thence 
southwesterly  under  private  property,  East  Twelfth  Street,  Fourth  Avenue  and 
the  present  rapid  transit  railway  structure  in  Fourth  Avenue,  under  private 
property  and  under  East  Tenth  Street  to  a  point  under  East  Tenth  Street  be- 
tween   Fourth   Avenue  arid   Broadway,   curving  thence   southerly  and   continuing 
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under  East  Tenth  Street  and  under  private  property  and  East  Ninth  Street  2(nd 
private  property  into  Broadway  at  a  point  between  East  Eighth  Street  and 
East  Ninth  Street  at  which  a  junction  can  be  conveniently  made  with  Section 
5-D  above  described.  ^ 

Resolved,  That  whereas  this  Commission  has  duly  made  the  inquiries  and  inves- 
tigation necessary  or  proper  in  the  premises,  and  has  determined  that  the  modifica- 
tion and  amendment  aforesaid  of  the  said  routes  and  general  plan  and  of  the  modi- 
fication of  the  said  routes  and  general  plan  are  necessary  for  the  interest  of  the  pub- 
lic and  of  The  City  of  New  York,  and  should  be  established  as  herein  provided*  this 
Commission  does  hereby  determine  and  establish  the  said  modification  and  amend- 
ment, subject  to  the  approvals  and  consent  to  be  first  obtained,  as  hereinafter  men- 
tioned; and  it  is  further 

Resolved,  That  the  said  modification  and  amendment  of  the  routes  and  general 
plan  and  of  the  modification  of  said  routes  and  general  plan,  shall  take  effect  only 
upon  and  after  the  following  approvals  thereof  and  consents  thereto  shall  be  duly 
had,  to-wit: 

I.  The  approval  and  consent  of  the  Board  of  Estimate  and  Apportionment  of 
The  City  of  New  York. 

II.  The  approval  of  the  Mayor  of  The  City  of  New  York. 

III.  The  consents  of  the  owners  of  a  majority  in  value  of  the  property  along 
streets  or  such  portions  of  streets  as  are  included  in  the  portion  of  the  said  routes 
hereby  modified  and  amended,  or  if  such  consents  cannot  be  obtained  then  in  lieu 
thereof  the  determination  of  three  Commissioners  to  be  appointed  by  the  Appel- 
late Division  of  the  Supreme  Court  in  and  for  the  First  Judicial  Department,  duly 
confirmed  by  the  said  Appellate  Division;  and  it  is  further 

Resolved,  That  the  map  entitled  "  Public  Service  Commission  for  the  First  Dis- 
trict, Routes  and  General  Plan,  Manhattan  A,  Sheet  No.  3-A"  is  hereby  adopted 
as  showing  the  modification,  as  hereby  adopted,  of  the  foregoing  routes  and  general 
plan  and  of  the  modification  of  the  said  routes  and  general  plan  for  convenience 
merely,  and  that  said  map  is  not  to  be  deemed  a  part  of  the  description  of  the  routes 
or  a  part  of  the  general  plan  for  any  purpose  whatever. 

Ayes — Commissioners  Willcox,  McCarrolI,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

On  motion,  duly  seconded,  the  Chairman  and  Secretary  of  the  Commission  were 
authorized  to  transmit  the  following  communication  to  the  Board  of  Estimate  and 
Apportionment  of  the  City  of  New  York: 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

The  Public  Service  Commission  for  the  First  District,  referring  to  its  communi- 
cation to  you  bearing  date  the  5th  day  of  February,   1908,  transmitting  resolutions 
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modifying  the  routes  and  general  plans  of  the  Lexington  Avenue  and  Gerard  Avenue 
Routes,  and  adopting  routes  and  general  plans  for  a  proposed  rapid  transit  railway 
in  Canal  Street,  and  referring  also  to  the  report  of  your  select  committee  and  to 
the  resolutions  adopted  by  you  approving  the  routes  and  general  plans  submitted, 
now  transmits  to  you  resolutions  modifying  the  routes  and  genera]  plans 
and  modifying  the  modification  of  such  routes  and  general  plans  of  the 
Lexington  Avenue  Route  heretofore  approved  by  5'ou  in  order  to  avoid  pass- 
ing under  the  edifice  at  or  near  the  corner  of  Broadway  and  East  Tenih 
Street,  known  as  Grace  Church.  This  action  is  taken  in  accordance  with  the 
recommendation  of  your  select  committee,  and  has  necessitated  the  relocation  of  the 
line  at  that  point  some  distance  to  the  east  of  the  one  originally  proposed. 

The  Commission  joins  with  you  in  the  appreciation  of  the  position  held  by 
Grace  Church  in  the  life  of  the  community  and  would  not  willingly  take  any  action 
that  would  cause  injury  to  it.  It  is  believed,  however,  that  the  proposed  subway 
could  be  constructed  under  Grace  Church  without  damage  to  it,  and  in  view  cf 
that  fact  the  Commission  felt  it  to  be  its  duty  to  lay  out  the  straightest  possible  line 
and  limit  the  expense  by  taking  the  minimum  amount  of  private  property.  The 
relocation  of  the  line  to  the  east  will  have  the  result  of  forcing  the  subway  under 
other  private  property  and  require  the  purchase  or  condemnation  of  more  property 
than  the  original  line,  increasing  the  square  feet  of  superficial  area  of  property  to 
be  acquired  between  East  Ninth  Street  and  East  Twelfth  Street  from  about  nineteen 
thousand  five  hundred  feet  to  about  twenty-four  thousand  feet.  The  Commission 
finds  that  the  line  as  now  modified  has  to  come  much  nearer  to  the  surface  in  order 
to  pass  over  the  crosstown  subway  at  East  Ninth  Street  and  will  protrude  into  the 
basement  and  sub-basement  of  the  building  now  covering  the  block  between  East 
Ninth  Street  and  East  Tenth  Street  and  will  cause  additional  expense.  While  still 
of  the  opinion  that  the  route  first  adopted  is  preferable  because  less  expensive,  the 
Commission  believes  that  the  revised  route  as  a  route  is  otherwise  satisfactory  and 
transmits  for  your  information  a  blue  print  designated  Route  No.  5,  Sheet  3,  showing 
the  additional  property  it  will  be  necessary  to  purchase  because  of  this  modification. 
The  Commission  in  deference  to  your  wishes,  has  changed  the  route  heretofore 
adopted  by  it,  and  now  submits  to  you  for  your  approval  resolutions  modifying  the 
line  so  as  to  avoid  Grace  Church. 

In  witness  whereof,  the  Commission  has  caused  this  communication  to  be  signed 
by  its  Chairman  and  its  seal  to  be  hereto  affixed  and  attested  by  its  Secretary  this 
day  of  ,  1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT. 
By  .  Chairman. 

Attest : 

Secretary, 


TRAVIS  H.  WHITNEY.  Secretary. 
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PROCEEDINGS   OF  \ 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  May  i,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  Edward  M.  Bassett,  Milo 
R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  April  14th  as 
printed  in  the  City  Record  for  April  i8th,  for  April  23d  and  24th  as  printed  in  the' 
City  Record  for  April  29th,  and  for  April  28th  as  printed  in  the  City  Record  for  May 
I,  was  approved. 

(2)  3061 

The  Secretary  presented  a  communication,  dated  April  25th,  1908,  from  J.  Q. 
Adams,  Assistant  Secretary  of  the  Art  Commission  of  the  City  of  New  York,  trans- 
mitting certified  copies  of  the  following  resolutions  adopted  by  the  Art  Commission 

on  April  25th : 

CertiUcate  No.  701. 

Resolved,  That  the  Art  Commission  hereby  approves  the  designs  and  location  of  a 
ventilating  house  for  the  Brooklyn  Subway  at  the  intersection  of  Rockwell  Place, 
Lafayette  and  Flatbush  Avenues,  represented  by  Exhibits  "315-D"  and  "315-E,"  of 
record  in  this  matter;  and  that  the  action  of  the  Commission  be  certified,  with  return 
of  duplicates  of  Exhibits  herein  noted,  to  Hon.  William  R.  Willcox,  Chairman  of  the 
Public  Service  Commission. 

CertiUcate  No.  702. 

Resolved,  That  the  Art  Commission  hereby  approves  the  designs  and  location  of  a 
ventilating  house  for  the  Brooklyn  Subway  at  the  intersection  of  Fulton  Street  and 
De  Kalb  Avenue,  represented  by  Exhibits  "314-D"  and  "314-E,"  of  record  in  this 
matter;  and  that  the  action  of  the  Commission  be  certified,  with  return  of  duplicates 
of  Exhibits  herein  noted,  to  Hon.  William  R.  Willcox,  Chairman  of  the  Public  Service 
Commission. 

The  communication  was  referred  to  the  Chief  Engineer. 
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(3)  2063 

The   Secretary  presented  the   following  notices   of  deposit   from   H.  L.   Smith, 
Assistant  Deputy  Comptroller,  Department  of  Finance,  which  were  ordered  filed: 

April  27th,  190& 
Dear  Sir— I  beg  to  advise  you  that  on  April  24th,  1908,  the  sum  of  Ninety-three 
Thousand,  Eight  Hundred  and  Sevtnty-five  and  54/100  Dollars  ($93,875.54)  was 
deposited  tp  the  credit  ol  Jiapid  Transit  Construction  Fund,  Brooklyn  Loop  Line, 
Borough  of  Manhattan  (Sub-title  No.  i).  Authorized  April  19th,  1907,  pursuant  to 
the  provisions  of  Section  37,  Chapter  4,  Laws  of  1891  as  amended. 

Principal    $90,000.00 

Premium   3.875-54 


April  27th,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  April  24th,  1908,  the  sum  of  Twenty-six 
Thousand  and  Seventy-six  and  54/100  Dollars  ($26,076.54)  was  deposited  to  the  credit 
of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines — ^Borough  of  Manhattan 
(Sub-title  No.  4).  Authorized  June  21,  1907,  pursuant  to  the  provisions  of  Section 
373  Chapter  4,  Laws  of  1891  as  amended. 

Principal   $25,000.00 

Premium   1.076.54 


April  27th,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  April  24th,  1908,  the  sum  of  Twenty-six 
Thousand  and  Seventy-six  and  54/100  Dollars  ($26,076.54)  was  deposited  to  the 
credit  of  Rapid  Transit  Construction  Fund — Brookly;i  Loop  Lines — ^Borough  of  Man- 
hattan, (Sub-title  No.  5).  Authorized  June  21,  1907,  pursuant  to  the  provisions  of 
Section  37,  Chapter  4,  Laws  of  1891.  as  amended. 

Principal    $25,000.00 

Premium 1,076.54 


April  27th,  1908. 
Deaji  Sir — I  beg  to  advise  you  that  on  April  24th,  1908,  the  sum  of  Twenty-six 
Thousand  and  Seventy-six  and  54/100  Dollars  ($26,076.54)  was  deposited  to  the  credit 
of  Rapid  Transit  Construction  Fund — Brooklyn  Loop  Lines — Borough  of  Man- 
hattan— (Sub- title  No.  3).  Authorized  June  21,  1907,  pursuant  to  the  provisions  of 
Section  37,  Chapter  4,  Laws  of  1891  as  amended. 

Principal    $25,000.00 

Premium   1.076.54 
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(4)  C-21 

The  Secretary  presented  a  communication  from  the  Counsel  to  the  Commission 
transmitting  a  proposed  form  of  reply  to  the  request  of  the  Acting  Corporation  Counsel 
of  the  City  of  New  York,  made  under  date  of  April  2ist»  for  information  as  to  what 
steps  were  taken  by  the  Board  of  Rapid  Transit  Railroad  Commissioners  and  the  New 
York  Central  and  Hudson  River  Railroad  Company  to  come  to  an  agreement  under 
the  Saxe  Act,  and  copy  of  a  letter  from  Albert  H.  Harris,  General  Counsel  to  the 
New  York  Central  and  Hudson  River  Railroad  Company  to  the  Chairman  of  the  Public 
Service  Commission  dated  July  24th,  1907  also  to  be  sent  to  the  Corporation  Counsel. 
It  was  ordered  that  the  above-mentioned  form  of  reply,  which  was  as  follows,  be  sent 
to  the  Corporation  Counsel. 

April  ,  1908. 
George  L.  Stebung,  Esq.,  Acting  Corporation  Counsel,  Hall  of  Records,  New  York 
City: 
Dear  Sir — In  reply  to  your  letter  of  the  21st  inst.  addressed  to  the  Chairman  of 
this  Commission,  asking  for  information  as  to  what  steps  were  taken  by  the  Board  of 
Rapid  Transit  Railroad  Commissioners  and  The  New  York  Central  &  Hudson  River 
Railroad  Company  toward  effecting  an  agreement  for  the  removal  of  the  west  side 
tracks  of  the  railroad  company  pursuant  to  the  provisions  of  Chapter  109  of  the  Laws 
of  1906,  the  Commission  herewith  states  as  follows: — 

The  Saxe  Act  went  into  effect  March  26,  1906.  Thereafter  conferences  as  to  pro- 
cedure under  the  Act  were  had  between  Mr.  George  L.  Rives,  Counsel  for  the  Board  of 
Rapid  Transit  Railroad  Commissioners,  and  Mr.  Ira  A.  Place,  General  Counsel  for 
The  New  York  Central  &  Hudson  River  Railroad  Company.  A  consultation  was  also 
had  between  Mr.  George  S.  Rice.  Chief  Engineer  for  the  Board  of  Rapid  Transit  Rail- 
road Commissioners,  and  Mr.  William  J.  Wilgus,  Vice-President  of  The  New  York 
Central  &  Hudson  River  Railroad  Company.  On  November  14th  Mr.  Rice  submitted 
to  the  Board  of  Rapid  Transit  Railroad  Commissioners  alternative  plans  designed  to 
carry  into  effect  the  provisions  of  the  Saxe  Act.*  Thereafter,  on  January  7,  1907,  the 
railroad  company  submitted  to  the  Board  of  Rapid  Transit  Railroad  Commissioners  its 
comments  on  the  plans  of  the  Chief  Engineer.  Thereupon  the  Board  of  Rapid  Transit 
Railroad  Commissioners  appointed  a  committee  to  consider  the  subject  with  the  rep- 
resentatives of  the  railroad  company.  This  committee  and  the  railroad  company  came 
to  a  substantial  agreement  upon  the  general  features  of  plans  to  be  adopted,  but  the 
committee  in  its  report  dated  February  25,  1907,  stated  that  in  order  to  carry  out  the 
plan  thus  far  agreed  upon  additional  legislation  would  be  necessary.  On  February  19, 
1907,  the  Mayor  requested  of  the  railroad  company  assurance  that  if  legislation  should 
be  passed  enabling  the  plan  to  be  carried  into  effect,  the  company  would  be  prepared 
to  proceed  according  to  the  plan.  This  assurance  was  given  by  the  company  in  a 
letter  dated  February  20,  1907- 
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A  bill  designed  to  authorize  the  plan  was  introduced  in  the  Legislature  but  failed 
to  pass,  with  the  result  that  the  procedure  prescribed  by  the  Saxe  Act  was  left  in  force. 
*  The  Saxe  Act  prescribed  by  Section  4  that  in  case  the  Board  of  Rapid  Transit 
Railroad  Commissioners  should  be  unable  within  twelve  months  to  come  to  an  agree- 
ment, then  condemnation  proceedings  should  be  instituted.  The  above  state  of  facts 
would  seem  to  constitute  an  inability  to  agree  within  the  meaning  of  the  Saxe  Act 

We  herewith  enclose  for  your  information  a  recital  of  the  proceedings  taken  under 
the  Saxe  Act,  as  stated  by  Albert  H.  Harris,  Esq.,  General  Counsel  for  the  railroad  com- 
pany, in  a  communication  to  the  Chairman  of  the  Public  Service  Commission  dated 
July  24th.  There  is  also  quite  a  full  statement  of  the  proceedings  in  a  pamphlet 
entitled  "The  New  York  Central  &  Hudson  River  Railroad  Company,  West  side 
tracks,  City  of  New  York",  a  copy  of  which  was  furnished  recently  to  Assistant  Cor- 
poration Counsel  Squier  by  Mr.  Walker,  Assistant  Counsel  to  this  Commission. 

We  trust  that  the  above  is  the  information  desired. 
Respectfully  yours, 

(.0  '  0-446 

Commissiontr  Bassett  presented   the  following  order: 

Complaint  Order  (No.  446). 
Aaron  Rabinowitz, 

Complainant, 
against 

Brooklyn  Heights  Railroad  Company,  New 
York  City  Railway  Company,  or  its 
Receivers, 

Defendants. 

Order  No.  446,  for  satisfaction  or  answer  within  ten  (10)  days  as  to  sufficient 
service  over  the  Williamsburg  Bridge  between  the  hours  of  11  P.  M.  and  3  A.  M. 
was  approved,  confirmed  and  ordered  filed  in  the  office  of  the  Commission. 

(6)  '  0-447 

The  Secretary  presented  the  following  order : 

^  Complaint  Order  (No.  447). 

M.  Burr  Wright, 

Complainant, 
against 

Forty-second  Street,  Manhattanville  and 
St.  Nicholas  Avenue  Railroad  Company, 
or  its  Receiver,  Frederick  W.  Whit- 
ridge, 

Defendant. 

Order  No.  447  of  the  Commission  for  satisfaction  or  answer  within  ten  (10) 
days,  as  to  the  unsanitary  condition  of  cars  on  the  Forty-second  Street  crosstown 
line,  was  approved,  confirmed,  and  ordered  filed  in  the  office  of  the  Commission. 
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(7)  ""  0-447 
The  Secretary  presented  the  following  hearing  order,  and  it  Was  moved'  and  duly 

seconded  that  the  same  be  adopted  by  the  Commission : 

Hearing  Order  (No.  447)- 
In  the  matter 
of 
The  public  hearinf^  to  receive  suggestions 
as  to  the  location  and  style  of  stations 
on     the     Broadway-Lexington     Avenue 
Rapid  Transit  Route. 

Resolved,  That  a  public  hearing  be  given  in  the  hearing  room  of  the  Commis- 
sion at  154  Nassau  Street  at  4:00  P.  M.,  Wednesday,  May  13th,  1908,  in  order  to 
receive-  suggestions  as  to  location  and  style  of  stations  on  the  BroadAray-Lexington 
Avenue  Rapid  Transit  Route,  and  that  individuals  or  associations  be  invited  to  be 
present  and  to  file  briefs  or  memoranda  in  the  above  matter. 

Ayes— Commissioners  Willcox,  Bassett,  Maltbie,  Eustis.  * 

Nays — None. 

Carried. 

(8)  0-427 
The  Secretary  presented  a  communication,  dated  April  28,  1908,  from  J.  F.  Calder- 

wood,  Vice-President  and  General  Manager  of  the  Nassau  Electric  Railroad  Com- 
pany, answering  Final  Order  No.  427,  in  the  matter  of  the  extension  of  the  Fifth 
Avenue  surface  line  service,  and  stating  that  the  terms  of  the  order  were  accepted  and 
would  be  obeyed.    The  communication  was  referred  to  Commissioner  Bassett. 

(9)  2139 
The  Secretary  presented  a  communication  from  J.  A.  Estrup,  Secretary  of  the 

28th  Ward  Taxpayers  Protective  Association  of  Brooklyn,  urging  the  Commission  to 
take,  immediate  action  for  the,  preparation,  of  plans  and  specifications  for  the  Broad- 
way-Lafayette Subway. 

The  communication  was  referred  to  the  Committee  on  the  Broadway-Lafayette 
subway. 

(10)  2879 
The  Secretary  presented  a  communication  from  the  Chief  Engineer  stating  that 

on  account  of  the  discontinuance  of  the  field  office  of  the  Fifth  Division  located  at 
Battery  Park,  the  janitor  and  telephone  service  should  be  discontinued  at  that  office, 
and  it  was  moved  and  duly  seconded  that  the  recommendation  of  the  Chief*  Engineer 
for  such  discontinuance  should  be  adopted. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.    ^ 


May  I,  1908.]  964 

(u)  2879-M 

The  Secretary  presented  a  communication  from  the  Chief  Engineer  recommending 
th?t  the  leaves  of  absence  formerly  granted  to  E.  P.  Adams,  P.  J.  Lovely  and  S.  E, 
Nichols,  Inspectors  of  Masonry,  be  extended,  without  pay,  to  include  the  months  of 
May  and  June,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That,  the  leaves  of  absence  granted  E.  P.  Adams,  P.  J.  Lovely  and  S.  E. 
Nichols,  Inspectors  of  Masonry^  be  extended  without  pay,  to  include  the  months  of 
May  and  June. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(X2)  2879-M 

The  Secretary  presented  a  communication  from  the  Chief  Engineer  recommend- 
ing that  the  leave  of  absence  of  Charles  D.  Searle,  Assistant  Engineer  be  extended, 
without  pay,  until  October  ist,  and  on  motion  duly  seconded,  it  was 

Resolved,  That  the  leave  of  absence  formerly  granted  to  Charles  D.  Searle,  As- 
sistant Engineer,  be  extended,  without  pay,  until  October  ist,  1908, 
Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 

(13)  3343 

The  Secretary  presented  a  communication  from  Erwin  H.  Hussey,  declining  ap- 
pointment as  Rodman,  which  was  ordered  filed. 

(M)  3370 

On  motion,  duly  seconded,  it  was 

Resolved,  That  Ethel  W.  Youngblood  be  appointed  from  the  Civil  Service  list 
to  the  position  of  filing  clerk,  at  a  salary  of  $75  per  month,  to  take  effect  May  i, 
1906. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(is)  3332 

The  Secretary  presented  a  communication,  dated  April  29^  1908,  from  Messrs. 
Davies,  Stone,  &  Auerbach,  attorneys  for  the  New  York  Dock  Company  requesting 
the  co-operation  of  the  Commission  in  the  matter  of  properly  protecting  the  subway 
tunnels  under  the  East  River  near  the  foot  of  Joralemon  Street,  Brooklyn.  The  com- 
munication was  referred  to  the  Chief  Engineer. 


965  [May  i,  i<?o8. 

(16)  0-449 

Gunmissioner  Bassett  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Order   (No.  449). 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the 
Commission  on  the  Question  of  Fix- 
ing a  Date  for  the  Completion  by 
the  Long  Island  Electric  Railway 
Company  of  the  Construction  of  the 
Overhead  Crossing  of  the  Tracks  of 
the  Long  Island  Kailroad  Company 
at  the  Jamaica  and  Hempstead 
Turn-^pike,  Borough  of  Queens. 

Whereas,  TJic  Long  Island  Electric  Railway  Company  on  or  about  the  24th 
day  of  February,  1905,  filed  with  the  Board  of  Railroad  Commissioners  of  the 
State  of  New  York  under  Section  68  of  the  Railroad  Law  an  application  for  a 
determination  as  to  whether  the  applicant's  railway  should  cross  over  or  under 
or  at  grade  of  the  tracks  of  the  Long  Island  Railroad  Company  at  the  point 
where  the  Jamaica  and  Hempstead  turn-pijce  in  the  Borough  of  Queens  crosses 
the  tracks  of  the  said  Long  Island  Railroad  Company,  and 

Whereas,  After  a  public  hearing  an  agreement  was  entered  into  between  the 
said  Long  Island  Railroad  Company  and  the  said  Long  Island  Electric  Railway 
Company  providing  for  a  crossing  at  grade  and  further  providing  that  on  or 
before  June  ist,  1907,  the  Long  Island  Electric  Railway  Company  should  con- 
struct an  overhead  crossing  of  the  steam  railroad  tracks,  and 

Whereas,  The  Board  of  Railroad  Commissioners,  on  or  about  June  19,  1905, 
duly  approved  of  the  temporary  grade  crossing  provided  for  in  said  agreement 
and  specified  certain  details  as  to  the  manner  of  crossing,  and 

Whereas,  The  Long  Island  Railroad  Company  on  or  about  March  18,  1907 
filed  a  petition  with  the  Board  of  Railroad  Commissioners  asking  permission  to 
continue  the  grade  crossing  for  the  further  period  of  one  year,  and 

Whereas,  A  hearing  was  held  on  this  petition  on  or  about  March  22,  1907, 
after  which  the  Board  of  Railroad  Commissioners  determined  that  the  said  grade 
crossing  should  continue  for  a  further  period  of  one  year  from  June  ist,  1907, 
to   June    1st,    1906,   and 

Whereas,  The  Long  Island  Electric  Railway  Company  now  petitions  the 
Publjc  Service  Commission,  as  successors  to  the  Board  of  Railroad  Commis- 
sioners, for  further  permission  to  continue  the  temporary  grade  crossing  for 
the  period  of  one  year  from  June  ist,  1908,  to  June  ist,  1909,  now  therefore 
it  i^ 

Ordered,  That  a  hearing  be  had  on  tht  isth  day  of  May,  1908,  at  2:30  o'clock 
in  the  afternoon  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
at  t^e  rooms  of  the  Commission  at  No.  154  Nassau  Street,  Borough  of  Man- 


1 


May  I,  1908.]  966 

hattan,  City  and  State  of  New  York,  to  inquire  whether  permission  should  be 
granted  to  the  Long  Island  Electric  Railway  Company  to  continue  to  cross  the 
tracks  of  the  Long  Island  Railroad  Company  on  the  Jamaica  and  Hempstead 
turn-pike  near  Queens  in  the  Borough  of  Queens,  City  of  New  York,  at  grade 
in  the  manner  now  in  use  and  to  determine  the  period  for  which  such  permission 
should  continue. 

To  the  end  that  the  Commission  may  make  suclrwder  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  Ordered,  That  to  the  said  Long  Island  Railroad  Company  and  the 
said  Long  Island  Electric  Railway  Company  at  least  ten  days'  notice  of  such 
hearing  be  given  by  service  upon  each  of  them  personally  or  by  mail  of  a  cer- 
tified copy  of  this  order  and  that  at  such  hearing  said  Companies  be  afforded 
all  reasonable  opportunity  for  examining  and  cross-examining  witnesses  as  to 
the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  hearing. 

(17)  0-450 

Commissioner  Eustis  moved  the  adoption  of  the  following  final  order,  which 
was  duly  seconded: 

Final  Order  (No.  450). 

Francis    P.    Kenney,   as    President   of   the 
Highbridge  Taxpayers  Alliance, 

Complainant, 
vs. 
Union  Railway  Company  and  Frederick  W. 
Whitridge,    as    Receiver    of    the    Union 
Railway  Company, 

Defendants. 
Extension  of   Boscobel   Avenue  Line  to 
the  end  of  Washington  Bridge. 

Under  Order  for  Hearing  No.  407.  dated 
April  10,  1908. 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  April  22, 
1908,  and  it  appearing  that  said  hearing  was  held  pursuant  to  Order  No.  407  of 
this  Commission,  made  upon  the  complaint  and  answer  herein,  dated  the  loth  day 
of  April,  1908,  and  returnable  on  the  22nd  day  of  April,  1908,  and  that  said  order 
was  duly  served  upon  said  Union  Railway  Company  and  upon  said  Frederick  W. 
Whitridge,  as  receiver  of  said  Company,  and  it  appearing  that  said  hearing  was  had 
by  and  before  the  Commission  on  the  matters  embraced  in  the  complaint  and  answer 
herein  and  in  said  order  specified,  on  the  aforesaid  date,  before  Mr.  Commissioner 
Eustis  presiding,  Harry  M.  Chamberlain,  Esq.,  Assistant  Counsel,  appearing  for  the 
Commission  and  E.  V.  R.  Ketchum,  Esq.,  appearing  for  the  complainant  and  M.  S. 
Borland.  Esq.,  of  Messrs.  Bowers  and   Sands,  attorneys,  appearing  for  said  Union 
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Railway  Company  and  for  Frederick  W.  WhitridRe,  as  receiver  of  said  Company,  and 
proof  having  been  taken  upon  said  hearing  and  it  having  been  stipulated  and  agreed 
upon  said  hearing  by  and  between  the  parties  thereto  that  an  order  of  this  Commis- 
sion should  issue,  directing  and  requiring  the  said  Union  Railway  Company  and 
said  Frederick  W.  Whitridge,  as  receiver  of  said  Company,  to  extend  the  Boscobel 
Avenue  Line  operated  by  said  Company  and  by  said  Frederick  W.  Whitridge,  as 
its  receiver,  within  The  City  of  New  York,  from  the  present  westerly  terminus  of 
said  line  to  the  easterly  line  of  Aqueduct  Avenue,  and  it  having  been  agreed  by 
and  between  the  said  parties  that  such  order  will  be  satisfactory  to  the  complainant 
herein  and  will  be  satisfactory  to  and  will  be  complied  with  by  said  Union  Railway 
Company  and  by  said  Fredenck  W.  Whitridge,  as  its  receiver,  and  it  having  been 
made  to  appear  after  the  proceedings  on  said  hearing  that  30  days  would  be  a 
reasonable  time  within  which  such  order  should  be  directed  to  be  executed. 

Now,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Commission,  it  is 

Ordered,  That  said  Union  Railway  Company  and  said  Frederick  W.  Whitridge, 
as  receiver  of  said  Company,  be  and  they  hereby  are  directed  and  required  to  extend 
the  tracks  of  said  Boscobel  Avenue  Line  from  the  present  westerly  terminus  of 
said  line  to  the  eastern  boundary  of  Aqueduct  Avenue  and  to  construct  such  exten- 
sion within  30  days  from  the  date  of  the  service  of  this  order  upon  them.  This 
order  shall  continue  in  force  until  such  time  as  the  Public  Service  Commission  for 
the  First  District  shall  otherwise  order. 

It  is  further  Ordered:  That  said  Union  Railway  Company  and  said  Frederick 
W.  Whitridge,  as  its  Receiver,  notify  the  Public  Service  Commission  for  the  First 
District  within  five  (5)  days  after  service  of  this  order  upon  them  whether  the  terms 
of  this  order  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners  Willcox,  Bassett.  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(18)  0-4SI 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded: 

Hearing  Or^er  (No.  451). 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on    the   Question    of    Improve- 
ment in  and  Addition  to  the  Service  of 
the  New  York  City  Railway  Company 
and  of  Adrian  H.  Joline  and  Douglas 
Robinson,    as   Receivers    of    said   Com- 
pany. 
8th   Street   Crosstown   Line  to   East   loth 
Street  Ferry. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  14th  day  of  May,  1908,  at  2 .30 
o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  adjourned, 
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at  the  rooms  of  th^  Commission,  Number  154  Nassau  Street,  Borough  of  Manhattan, 
City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations,  practices 
and  service  of  the  New  York  City  Railway  Company,  or  of  Adrian  H.  Joline  and 
Douglas  Robinson,  as  Receivers  of  the  said  New  York  City  Railway  Company,  in  re- 
spect to  transportation  of  persons  in  the  First  District  on  the  8th  Street  Crosstown 
Line  to  East  loth  Street  Ferry,  are  unreasonable,  improper  or  inadequate,  and  whether 
the  said  New  York  City  Railway  Company,  or  the  said  Adrian  H.  Joline  and  Douglas 
Robinson,  as  Receivers  of  the  New  York  City  Railway  Company,  run  cars  enough  or 
with  sufficient  frequency  or  upon  a  reasonable  time  schedule  reasonablj'  to  accommo- 
date passenger  traffic  transported  by  them  or  offered  for  transportation  to  them,  and 
to  determine  whether  it  is  reasonably  necessary  to  accommodate  and  transport  the 
said  traffic  transported  or  offered  for  transportation,  and  is  and  will  be  just,  reasonable, 
proper  and  adequate  to  direct  that  the  service  of  the  said  New  York  City  Railway 
Company,  or  of  Adrian  H.  Joline  and  Douglas  Robinson,  its  Receivers,  be  increased, 
supplemented  and  changed  in  the  following  manner,  that  is  to  say : 

(i)  By  operating  daily  including  Sunday  over  every  point  on  the  8th  Street 
Crosstown  Line  to  East  loth  Street  Ferry,  either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  and  night  a  number  of  scats 
at  least  ten  per  cent.  (10%)  in  excess  of  the  number  of  passengers  at  that  point:  the 
number  of  cars  passing  any  point  to  be,  however,  never  less  than  six  (6)  per  hour  in 
each  direction;  or 

(b)  A  minimum  number  of  fifteen  (15)  cars  in  one  direction  in  each  fifteen  (15) 
minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied  with. 

(2)  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  cars  on  the  8th  Street  Crosstown  Line  to  East  loth  Street  Ferry  as  may  be 
just  and  reasonable. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  New  York  City  Railway  Company,  and  Adrian  H. 
Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railw^ay  Company, 
be  given  at  least  five  days'  notice  of  such  hearing  by  service  upon  them,  either  per- 
sonally or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said  Com- 
pany and  its  Receivers  be  afforded  all  reasonable  opportunity  for  presenting  evidence 
and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 
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(19)  0-452 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order  (No.  452). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on    the    Question    of    Improve- 
ment in  and  Addition  to  the  Service  of 
the   New  York  City  Railway  Company 
and  of  Adrian   H.   Joline  and  Douglas 
Robinson,    as    Receivers    of    said    Com- 
pany, in  respect  to  8th  Street  Cross  town 
Line  to  Brooklyn. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  14th  day  of  May,  1908,  at 
3:00  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be  ad- 
journed, at  the  rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of 
Manhattan,  City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regula- 
tions, practices  and  service  of  the  New  York  City  Railway  Company,  or  of  Adrian 
H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  said  New  York  City  Railway 
Company,  in  respect  to  transportation  of  persons  in  the  First  District  on  the  8th 
Street  Crosstown  Line  to  Brooklyn,  are  unreasonable,  improper  or  inadequate,  and 
whether  the  said  New  York  City  Railway  Company,  or  the  said  Adrian  H.  Joline 
and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Company,  run 
cars  enough  or  with  sufficient  frequency  or  upon  a  reasonable  time  schedule  reasonably 
to  accommodate  passenger  traffic  transported  by  them  -or  offered  for  transportation  to 
them,  and  to  determine  whether  it  is  reasonably  necessary  to  accommodate  and  trans- 
port the  said  traffic  transported  or  offered  for  transportation,  and  is  and  will  be  just, 
reasonable,  proper  and  adequate  to  direct  that  the  service  of  the  said  New  York  City 
Railway  Company,  or  of  Adrian  H.  Joline  and  Douglas  Robinson,  its  Receivers,  be 
increased,  supplemented  and  changed  in  the  following  manner,  that  is  to  say : 

(i)  By  operating  daily  including  Sunday  during  all  the  hours  of  the  day  except 
during  the  period  from  12  o'clock  midnight  to  5  A.  M.  over  every  point  on  the  8th 
Street  Crosstown  Line  to  Brooklyn,  either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  ^minute  period  of  the  day  and  night  a  number  of  seats 
at  least  ten  per  cent.  (10???)  in  excess  of  the  number  of  passengers  at  that  point;  the 
number  of  cars  passing  any  point  to  be,  however,  never  less  than  six  (6)  per  hour  in 
each  direction ;  or 

(b)  A  minimum  number  of  fifteen  (15)  cars  in  one  direction  in  each  fifteen  (15) 
minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied  with. 

(2)  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  cars  on  the  8th  Street  Crosstown  Line  to  Brooklyn  as  may  be  just  and  reason- 
able. 
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And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  "Ordered,  That  the  said  New  York  City  Railway  Company,  and  Adrian 
H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Com- 
pany, be  given  at  least  five  days'  notice  of  such  hearing  by  service  upon  them,  either 
personally  or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said 
Company  and  its  Receivers  be  afforded  all  reasonable  opportunity  for  presenting 
evidence  and  examining  and  cross-examining  witnesses  as  to  tlie  matters  aforesaid. 

Ayes— Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(20)  0-453 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Hearing  Order   (No.  453). 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission  on   the   Question    of    Improve- 
ment in  and  Addition  to  the  Service  of 
the  New   York   City   Railway  Company 
and   of  Adrian   H.  Joline  and  Douglas 
Robinson,  as  Receivers  of  said  Company. 
14th  Street  and  Williamsburg  Bridge  Line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  14th  day  of  May,  1908,  at 
3:00  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may  be 
adjourned,  at  the  rooms  of  the  Commission,  Number  154  Nassau  Street,  Borough  of 
Manhattan,  City  of  New  York,  State  of  New  York,  to  inquire  whether  the  regulations, 
practices  and  service  of  the  New  York  City  Railway  Company,  or  of  Adrian  H.  Joline 
and  Douglas  Robinson,  as  Receivers  of  the  said  New  York  City  Railway  Company, 
in  respect  to  transportation  of  persons  in  the  First  District  on  the  14th  Street  and 
Williamsburg  Bridge  Line,  are  unreasonable,  improper  or  inadequate,  and  whether 
the  said  New  York  City  Railway  Company,  or  the  said  Adrian  H.  Joline  and  Douglas 
Robinson,  as  Receivers  of  the  New  York  City  Railway  Company,  run  cars  enough  or 
with  sufficient  frequency  or  upon  a  reasonable  time  schedule  reasonably  to  accommo- 
date passenger  traffic  transported  by  them  or  offered  for  transportation  to  them,  and 
to  determine  whether  it  is  reasonably  necessary  to  accommodate  and  transport  the 
said  traffic  transported  or  offered  for  transportation,  and  is  and  will  be  just,  reason- 
able, proper  and  adequate  to  direct  that  the  service  of  the  said  New  York  City  Railway 
Company,  or  of  Adrian  H.  Joline  and  Douglas  Robinson,  its  Receivers,  be  increased, 
supplemented  and  changed  in  the  following  manner,  that  is  to  say: — 
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(i)  By  operating  daily  including  Sunday  over  every  point  on  the  14th  Street 
and  Williamsburg  Bridge  Line,  either 

(a)  A  suQicient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  and  night  a  number  of  s^ats 
at  least  ten  per  cent.  (10%)  in  excess  of  the  number  of  passengers  at  that  point;  the 
number  of  cars  passing  any  point  to  be,  however,  never  less  than  six  (6)  per  hpur  in 
each  direction;  or 

(b)  A  minimum  number  of  thirty  (30)  cars  in  one  direction  in  each  fifteen  (15) 
minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  com- 
plied with. 

(2)  By  making  such  other  and  further  changes  in  the  schedule  and  manner  of 
operating  cars  on  the  14th  Street  and  Williamsburg  Bridge  Line  as  may  be  just  and 
reasonable. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as  ought 
to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reasonable  time 
within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  New  York  Cit/  Railway  Company,  and  Adrian 
H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City  Railway  Company, 
be  given  at  least  five  days'  notice  of  such  hearing  by  service  upon  them,  either  per- 
sonally or  by  mail,  of  a  certified  copy  of  this  order,  and  that  at  such  hearing  said 
Company  and  its  Receivers  be  afforded  all  reasonable  opportunity  for  presenting 
evidence  and  examining  and  cross-examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(21)  0-454 

Commissioner  Maltbie  moved  the  adoption  of  the  following  hearing  order,  which 

was  duly  seconded : 

Hearing  Order  (No.  454). 
In  the  Matter 
of 
The   Hearing   on   the   potion   of   the 
Commission  on  the  Question  of  Im- 
provemdnt   in   and  Addition   to   the 
Service  of  the  New  York  City  Rail- 
way   Company    and    of    Adrian    H. 
Joline    and    Douglas    Robinson,    as 
Receivers  of  said  Company. 
Christopher    and    East   23rd    Street 
Ferry  Line. 

It  is  hereby  Ordered,  That  a  hearing  be  had  on  the  14th  day  of  May,  1908, 
at  3:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which  the  same  may 
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be  adjourned,  at  the  rooms  of  the  Commission,  Number  154  Nassau  Street,  Bor- 
ough of  Manhattan,  City  of  New  York,  State  of  New  York,  to  inquire  whether 
the  regulations,  practices  and  service  of  the  New  York  City  Railway  Company,  or 
of  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  said  New  York 
City  Railway  Company,  in  respect  to  transportation  of  persons  in  the  First  Dis- 
trict on  the  Christopher  and  East  23rd  Street  Ferry  Line,  are  unreasonable,  im- 
proper or  inadequate,  and  whether  the  said  New  York  City  Railway  Company,  or 
the  said  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York 
City  Railway  Company,  run  cars  enough  or  with  sufficient  frequency  or  upon  a 
reasonable  time  schedule  reasonably  to  accommodate  passenger  traffic  trans- 
ported by  them  or  offered  for  transportation  to  them,  and  then  to  determine  whether 
it  is  reasonably  necessary  to  accommodate  and  transport  the  said  traffic  trans- 
ported or  offered  for  transportation,  and  is  and  will  be  just,  reasonable,  proper 
and  adequate  to  direct  that  the  service  of  the  said  New  York  City  Railway  Com- 
pany, or  of  Adrian  H.  Joline  and  Douglas  Robinson,  its  Receivers,  be  increased, . 
supplemented  and  changed  in  the  following  manner,  that  is  to  say: — 

(i)  By  operating  daily  including  Sunday  over  every  point  on  the  Christopher 
and  East  23rd  Street  Ferry  Line#  either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observa- 
tion to  provide  during  every  fifteen  minute  period  of  the  day  and  night  a  number 
of  seats  at  least  ten  per  cent.  (10%)  in  excess  of  the  number  of  passengers  at 
that  point;  the  number  of  cars  passing  any  point  to  be,  however,  never  less  than 
six  (6)  per  hour  in  each  direction;  or 

(b)  A  minimum  number  of  ten  (10)  cars  in  one  direction  in  each  fifteen  (15) 
minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied  with. 

(2)  By  making  such  other  and  further  changes  in  the  schedule  and  manner 
of  operating  cars  on  the  Christopher  and  East  23rd  Street  Ferry  Line  as  may  be 
just  and  reasonable. 

And  if  any  such  changes,  improvements  or  additions  be  found  to  be  such  as 
ought  to  be  made  as  aforesaid,  then  to  determine  what  period  will  be  a  reason- 
able time  within  which  the  same  should  be  directed  to  be  executed. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  New  York  City  Railway  Company,  and 
Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York  City 
Railway  Company,  be  given  at  least  five  days'  notice  of  such  hearing  by  service 
upon  them,  either  personally  or  by  mail,  of  a  certified  copy  of  this  order,  and 
that  at  such  hearing  said  Company  and  its  Receivers  be  afforded  all  reasonable 
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opportunity  for   presenting  evidence  and   examining   and   cross-examining   wit- 
nesses as  to  the  matters  aforesaid. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie.Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(22)  0-455 

Commissioner  Maltbie  moved  the  adoption  of  the  following  order,  amending 
final  order  No.  403,  which  was  duly  seconded: 

Order  (No.  455),  Amending  Final  Order  No.  403. 
In  the  Matter 
of 
The  hearing  on  the  Motion  of  the  Com- 
mission on   the   Question    whether    the 
Order    heretofore    made    by    the    Com- 
mission on  February  14,  1908,  known  as 

Order  No.  260,  directing  the  New  York  ^ 

City  Railway  Company,  or  Adrian  H. 
Johne  and  Douglas  Robinson,  its  Re- 
ceivers, on  or  after  February  15,  1908, 
to  turn  out  not  fewer  than  ten  cars 
daily,  not  including  Sundays  and  holi- 
days, overhauled  and  repaired,  as  pro- 
vided in  said  Order,  should  be  modified 
in  any  respect  because  of  the  destruc- 
tion by  fire  of  the  Car  Barn  at  Second 
Avenue  and  Ninety-sixth  Street,  together 
with  its  contents,  belonging  to  said  Com- 
pany, or  its  said  Receivers. 

An  order  known  as  Order  Number  403  having  been  duly  made  by  the  Commission 
on  the  7th  day  of  April,  1908,  and  Adrian  H.  Joline  and  Douglas  Robinson,  Receivers 
of  said  New  York  City  Railway  Company,  having  thereafter  objected  to  the  form 
of  said  order  upon  the  ground  that  by  reason  of  a  certain  recitation  in  said  order, 
to  wit.,  "Mr.  Oren  Root,  General  Manager  of  the  New  York  City  Railway  Company, 
for  its  said  Receivers  attending,"  the  inference  might  be  drawn  that  said  Oren  Root 
appeared  on  behalf  of  said  Receivers,  the  fact  being  that  he  attended  at  the  request 
of  the  Commission,  it  is 

Ordered,  That  said '  Order  Number  403  be  and  the  same  hereby  is  amended 
nunc  pro  tunc  as  of  the  7th  day  of  April,  1908,  by  inserting  after  the  word  "attending"' 
in  the  sixth  line  of  the  second  page  of  the  said  order  the  words  "at  the  request  of  the 
Commission,"  so  that  said  order  as  amended  shall  read  as  follows,  to  wit : 

At  a  meeting  of  the  Public  Service  Commission  for  the  First  District,  held  at 
its  office,  Number  154  Nassau  Street,  in  the  Borough  of  Manhattan,  City  and  State 
of  New  York,  on  the  7th  day  of  April,  1908. 

Present— Wm,  R.  Willcox,  Chairman,  Wm.  McCarroll,  E.  M.  Bassett,  M.  R. 
Maltbie,  J.  E.  Eustis,  Commissioners. 
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Final  Order  (No.  403). 
In  the  Matter 
of 
The  hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  whether  the 
Order  heretofore  made  by  the  Commis- 
sion on  February  14,  1908,  known  as 
Order  No.  260,  directing  the  New  York 
City  Railway  Company,  or  Adrian  H. 
Joline  and  Douglas  Robinson,  its  Re- 
ceivers, on  or  after  February  15,  1908, 
to  turn  out  not  fewer  than  ten  cars 
daily,  not  including  Sundays  and  holi- 
days,  overhauled  and  repaired,  as  pro- 
vided in  said  Order,  should  be  modified 
in  any  respect  because  of  the  destruction 
by  fire  of  the  Car  Barn  at  Second  Ave- 
nue and  Ninety-sixth  Street,  together 
with  its  contents,  belonging  to  said  Com- 
pany, or  its  said  Receivers. 

An  order,  known  as  Order  No.  332,  having  been  duly  made  by  the  Commission 
on  March  10,  1908,  directing  that  a  hearing  be  had  on  the  question  whether  the  order 
heretofore  made  by  the  Commission  on  February  14,  1908,  known  as  Order  No. 
260,  directing  the  New  York  City  Railway  Company,  or  Adrian  H.  Joline  and  Douglas 
Robinson,  its  Receivers,  on  or  after  February  15,  1908,  to  turn  out  not  fewer  than 
ten  cars  daily,  not  including  Sundays  and  holidays,  overhauled  and  repaired,  as  pro- 
vided in  said  order,  should  be  modified  in  any  respect  because  of  the  destruction 
by  fire  of  the  car  bar  at  Second  Avenue  and  Ninety-sixth  Street,  together  with  its 
contents,  belonging  to  said  Company  or  its  said  Receivers,  and  said  order  having  been 
duly  served  on  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of  the  New  York 
City  Railway  Company  on  March  11,  1908,  and  said  hearing  having  been  duly  had  in 
pursuance  thereof  before  the  Commission  on  March  24,  1908  and  April  3,  1908,  Com- 
missioner Maltbie  presiding,  Mr.  Oren  Root,  General  Manager  of  the  New  York  City 
Railway  Company  for  its  said  Receivers,  attending,  at  the  request  of  the  Commission, 
and  Mr.  Henry  H.  Whitman,  Assistant  Counsel  to  the  Commission,  attending,  it  is 

Ordered,  That  said  order  heretofore  made  by  the  Commission  on  February  14, 
1908,  known  as  Order  No.  260,  as  respects  the  New  York  City  Railway  Company 
and  Adrian  H.  Joline  and  Douglas  Robinson,  its  Receivers,  be  modified  as  hereinafter 
set  forth.    And  it  is  further 

Ordered,  That  all  the  open  cars,  being  about  370  in  number,  of  said  New  York 
City  Railway  Company,  or  of  its  said  Receivers,  prior  to  the  30th  day  of  May,  1908, 
receive  a  thorough  inspection,  covering  car  bodies,  motor  and  electric  .equipment, 
wiring  and  trucks,  and  that  said  cars  be  thoroughly  overhauled  and  repaired  so  that 
when  completed  they  and  every  one  of  them  shall  be  in  a  first-class  operating  and 
substantially  new  condition,  having  safe,  proper  and  adequate  car  bodies,  headlights, 
pilot  fenders,  wiring,  brasses,  controllers,  automatic  circuit  breakers,  resistances,  axle 
gear  wheels,  armature  pinions  and  car  wheels;  and  it  is  further 
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Ordered,  That  said  New  York  City  Railway  Company,  or  its  said  Receivers, 
notify  the  Commission  daily  in  writing  in  a  form  to  be  prescribed  by  the  Commission, 
of  the  number  of  said  open  cars  so  turned  out  as  aforesaid,  giving  the  identification 
numbers  thereof,  and  when  and  where  the  same  are  to  be  tested;  and  it  is  further 

Ordered,  That  from  and  after  April  13,  1908,  the  said  New  York  City  Railway 
Company,  or  its  said  Receivers,  furnish  and  forward  daily  to  the  Commission  a 
transcript  of  the  daily  entries  in  the  so-called  "run-in"  book  or  books  showing,  among 
other  things,  which  of  said  cars  are  out  of  order,  and  it  is  further 

Ordered,  That  this  order  shall  be  without  prejudice  to  an  order  for  a  hearing 
and  action  thereon  by  the  Conmiission  in  respect  of  any  of  the  open  cars  covered  by 
said  Order  No.  260  or  by  Order  No.  179  referred  to  therein ;  and  it  is  further 

Ordered,  That  said  New  York  City  Railway  Company,  or  its  said  Receivers,  notify 
this  Commission  in  writing  within  five  days  after  the  service  of  this  order  whether 
its  terms  are  accepted  and  will  be  obeyed. 

Ayes — Commissioners   Willcox,   Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 

(23)  0-456 

Commissioner  Eustis  moved  the  adoption  of  the  following  final  order,  which  was 
duly  seconded: 

Final  Order  (No.  456). 
In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Commis- 
sion as  to  regulations,  practices,  equip- 
ment  and    service   of   the    Interborough 
Rapid  Transit  Company  in  the  respects 
hereinafter  mentioned. 
Signs  and  additional  platform  at  the 
City  Hall  Station  of  the  Third  Avenue  Ele- 
vated Road, 

Under    Order    for    Hearing   No.   373, 
dated  March  27.  1908.  x 

This  matter  coming  on  upon  the  report  of  the  hearing  had  herein  on  the  13th 
day  of  April,  1908  and  on  the  27th  day  of  April,  1908,  and  it  appearing  that  said 
hearing  was  had  pursuant  to  Order  No.  373  of  this  Commission,  made  on  the  27th 
day  of  March,  1908,  and  returnable  on  the  13th  day  of  April,  1908,  and  that  said 
hearing  was  had  by  and  before  the  Commission  on  the  matters  in  said  order  specified 
on  the  13th  day  of  April,  1908,  and  on  the  27th  day  of  April,  1908^  before  Mr.  Com- 
missioner Eustis,  presiding,  Harry  M.  Chamberlain,  Esq.,  Assistant  Counsel,  appear- 
ing for  the  Commission  and  J.  Osgood  Nichols,  Esq.,  appearing  for  the  Interborough 
Rapid  Transit  Company  and  proof  having  been  taken  upon  said  hearing  and  it  hav- 
ing been  made  to  appear  after  the  proceedings  on  said  hearing  that  improvements, 
changes  and  additions  to  and  in  the  City  Hall  Station  of  the  Third  Avenue  Elevated 
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Road  in  the  Borough  of  Manhattan,  City  and  State  of  New  York,  ought  reasonably 
to  be  made  in  order  to  promote  the  security  and  convenience  of  the  public  and  in 
order  to  secure  adequate  facilities  for  the  transportation  of  passengers,  namely, 

(i)  That  an  additional  platform  should  be  constructed  at  said  City  Hall  Station 
west  of  the  tracks  at  said  station  and  similar  to  the  existing  platform  east  of  the 
tracks  at  said  station. 

(2)  That  two  (2)  or  more  signs  should  be  conspicuously  displayed  at  said  station 
informing  passengers  that  none  other  than  Third  Avenue  trains  leave  that  station 
and  that  in  order  to  take  Second  Avenue  trains  passengers  must  change  cars  at 
Chatham  Square,  the  next  station. 

And  it  having  been  made  to  appear  after  the  proceedings  on  said  hearing  that  an 
order  of  this  Commission  should  issue,  directing  and  requiring  that  the  improvements, 
changes  and  additions  hereinbefore  mentioned  should  be  made  and  that  thirty  (30) 
days  would  be  a  reasonable  time  within  which  the  same  should  be  directed  to  be 
executed* 

Now,  therefore,  on  motion  of  George  S.  Coleman,  Esq.,  Counsel  to  the  Com- 
mission, it  is 

Ordered,  (i)  That  said  Interborough  Rapid  Transit  Company  be  and  it  hereby 
is  directed  and  required  to  construct  and  maintain  on  the  westerly  side  of  the  tracks 
at  the  City  Hall  Station  of  the  Third  Avenue  Elevated  line  in  the  Borough  of  Man- 
hattan, City  and  State  of  New  York,  a  platform  similar  in  design  to  the  platform  on 
the  easterly  side  of  said  tracks  at  said  station,  which  new  platform  shall  be  sub- 
stantially a  counterpart  of  the  platform  on  the  easterly  side  of  said  tracks  and  shall 
be  of  the  location  and  dimensions  shown  in  green  on  Drawing  No.  7644  of  said  Inter- 
borough Rapid  Transit  Company,  offered  in  evidence  by  said  Interborough  Rapid 
Transit  on  the  hearing  herein  and  received  in  evidence  upon  said  hearing. 

(2)  That  said  Interborough  Rapid  Transit  Company  be  and  it  hereby  is  directed 
and  required  to  prepare  and  conspicuously  display  at  said  City  Hall  Station  of  the 
Third  Avenue  Elevated  Road  two  (2)  or  more  signs  informing  passengers  that  none 
other  than  Third  Avenue  trains  leave  that  station  and  that  in  order  to  take  Second 
Avenue  trains  they  must  change  cars  at  Chatham  Square,  the  next  station,  and  using 
appropriate  language  for  that  purpose,  said  signs  to  be  substantially  constructed  and 
placed  in  such  positions  at  such  station  as  to  be  most  easily  visible  and  to  be  most 
likely  to  convey  to  passengers  the  information  mentioned. 

(3)  It  is  furtjier  Ordered,  That  said  platform  be  constructed  and  said  signs  be 
prepared  and  displayed  within  thirty  (30)  days  from  and  after  the  service  on  said 
company  of  a  certified  copy  of  this  order. 

This  order  shall  continue  in  force  until  such  time  as  the  Public  Service  Commission 
for  the  First  District  Sllall  otherwise  order. 

(4)  It  is  further  Ordered,  That  said  Interborough  Rapid  Transit  Compat\y  notify 
the  Public  Service  Commission  for  the  First  District  within  five  (s)  days  after  service 
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of  this  order  upon  it  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

Ayes— Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.  \ 

(24) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  had  been  duly 
approved  by  Commissioner  Bassett,  as  Committee  on  Audit  for  the  month  of  April, 
whereupon,  on  motion  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment : 

Voucher 

No.  In  Favor  of  Services  or  Material  Amount 

1048  Martin  B.   Brown  Co Sutionery  and  printing,  Bills  Apr.  21   (4),  1908..    $2,044.40 

1049  ^  J-  Brooks  &  Co Engineering  supplies,  Bill  March  16,  1908 175.00 

1050  H.   B.   Claflin  Co Engineering  supplies,  Bill  Dec.   16,   1907 11.58 

1 05 1  Knickerbocker  Blue  Print  Co.     Blue  and  Black  Prints,  Bills  March  13  (3),  14  (4), 

^a»..^3»  ^7,  April  X,  6  (a)     n    (2).  1908 225.93 

1052  Law  Reporting  Company....     Furnishing   transcript   of    Stenographer's   Minutes, 

etc.,  Bills  Apr.   10,   11,   16,   1908 1,0x2.43 

1053  Lawyers'    Title    Insurance   & 

Trust    Company Furnishing  list  of  Record  owners,  etc.,  Bill  April 

8,   1 908 , 1 00. 00 

1054  The    New    York    Blue    Print 

Paper    Company Blue  and  Litho  Prints,  Bill  March  23,   1908 285.33 

1055  Rubel  Manufacturing  Co....     Stationery   Supplies,   Bill  April  9,   1908 ai.oo 

1056  Travis  H.  Whitney,  Secretary     Disbursements.  Jan.,  Feb.,  Mar.,  April,   1908 150.61 


Total l4»026.a« 


The  following  payrolls  were  approved  by  Chairman  Willcox: 

1034  Gas  Meter  Testers Week  ending  April  22,  1908 $72.00 

1035  Inspectors  of  Masonry Week  ending  April  22,  1908 1,492.06 

1036  Gas  Meter  Testers Week  ending  April  29,  1908 72.00 

1037  Inspectors  of  Masonry Week  ending  April  29,  1908 1.565.38 

1038  Office    Staff Month  ending  April  30,   1908 5,908.63 

1039  Law    Department Month  ending  April  30,  1908 3,106.66 

1040  Bureau  of  Franchises Month  ending  April  30,  1 908 626 .  67 

1 04 1  Bureau  of  Statistics  and  Ac- 

counts      Month  ending  April  30,  1908 1,280.00 

1042  Bureau     of     Gas     and     Elec- 

tricity     Month  ending  April  30,  1908 2,013 .  33 

1043  Chief   Engineer's   Staff Month  ending  April  30,   1908 i»659.99 

1044  Transportation    Bureau Month  ending  April  30,  1908 7,022.50 

1045  Bureau  of  Subway  Construc- 

tion     Month  ending  April  30,  1908 29,336.64 

1047     Transportation    Bureau,    Sup- 
plementary   Roll Month  ending  April  30,   1908 333 .  33 


Total $54.489 .  19 


^ 
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To  the  State  Comptroller: 


Voncber 

No.  In  FftTor  of  Services  or  Material  Aaaot 

1046    Salaries    of     Comminioaen, 

Comucl  and  Secretary....    Month  ending  April  30,  1908 Sr-S^S-Si 


(25)  atXM 

The  Secretary  stated  that  the  Commissioners  had  signed  the  petitioQ  for  appoint- 
ment of  Commissioners  of  Appraisal  in  the  proceedings  to  acquire  certain  rights  on 
either  side  of  Delancey  Street  Extension,  between  the  Bowery  and  Elizabeth  Street. 
Manhattan,  referred  to  in  a  communication  dated  April  27th  from  George  L.  Steriiog, 
Acting  Corporation  Counsel,  and  presented  to  the  Commission  on  April  30th,  1908. 


TRAVIS  H.  WHITNEY.  Secsetamy. 
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prcx:eedings  of 

THE    PUBLIC    SERVICE    COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  May  5,  igo8. 
Tribune  Building,  154  Nassau  Street, 
Borough  of  Manhattan,  City  of  New  York. 


Present— Q)mmissioners  William  McCarroll,  Acting  Chairman,  Edward  M.  Bas- 
sett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  duly  seconded,  Commissioner  McCarroll  was  elected  Acting  Chairman. 

(2) 

On  motion,  duly  secoinled,  the  motion  passed  by  the  Commission  on  May  i,  1908, 
approving  the  record  of  the  proceedings  of  the  Commission  of  April  28,  as  printed 
in  the  City  Record  for  May  i,  1908,  was  amended,  so  that  the  record  of  the  pro- 
ceedings for  April  28th  should  be  corrected  by  striking  out  in  item  No.  6  thereof, 
order  No.  438  as  therein  set  forth,  and  substituting  therefor  the  whole  of  order  No. 
445- 

On  motion  duly  seconded,  the  record  of  the  proceedings  of  the  Commission  for 
April  29  and  May  i,  as  printed  in  the  City  Record  for  May  s,  1908,  was  approved. 

(3)  2111 

The  Secretary  presented  the  following  letter  from  the  Rapid  Transit  Subway  Con- 
struction Company,  which  was  referred  to  the  Chief  Engineer  for  report: 

May  4th,  1908. 

Hon.  WiLUAM   R.  WiLLCOX,   Chairman,  Public   Service   Commission   for  the   First 

District,  New  York: 

Dear    Sir — The    contract   between    this    company   and   the    City   of    New    York 

(acting  by  its  Board  of  Rapid  Transit  Railroad  Commissioners),  dated  July  21,  1902, 

for  the  construction  of  the  "Brooklyn- Manhattan  Rapid  Transit  Railroad,"  provided 

for  a  deposit  of  $1,000,000,  as 

"security  for  the  faithful  performance  by  the  contractor  of  all  the  covenants,  con- 

ditions  and  requirements  specified  and  provided  for  in  the  agreement  for  construction." 

{32) 

Form  2032  ,  [I  M(B)] 
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The  contract  further  provided  that 
"when  the  contractor  shall  have  fully  completed  the  construction  and  equipment  of 
the  railroad  according  to  the  terms  of  this  contract,  and  the  operation  of  the  same 
shall  have  begun  pursuant  to  this  contract,  the  Board  shall  so  certify,  and  upon  such 
certificate  the  Comptroller  shall  pay  to  said  contractor  the  said  deposit,  or  so  much 
thereof  as  shall  not  have  been  reserved  or  used  or  applied  for  any  of  the  purposes 
above  mentioned,"  etc. 

As  pursuant  to  resolution  of  your  Board  adopted  April  28,  1908,  it  was  resolved 
and  declared 

"that  the  entire  railroad  constructed  as  aforesaid  under  the  said  contract  of  July  21, 
1902,  is  ready  for  operation  from  May  i,  1908,  at  12:50  o'clock  A.  M.," 
E  — ^the  operation  of  this  railroad  has  been  begun  pursuant  to  said  contract,  and  this 

company  has  fully  completed  the  construction  and  equipment  of  the  said  railroad 
according  to  the  terms  of  the  said  contract,  we  beg  now  to  apply  foi;.the  certificate 
of  your  Board  above  referred  to  entitling  us  to  the  return  by  the  Comptroller  of 
the  amount  of  the  said  deposit. 

Very  respectfully  yours, 

AUGUST  BELMONT.  President 

(4)  0-156 
The    Secretary  presented   a   communication,   dated   May  2.    1908,   from    Bird   S. 

Coler,  President  of  the  Borough  of  Brooklyn,  transmitting  a  report  of  his  Engineer, 
upon  an  application  of  the  Brooklyn  Union  Elevated  Railroad  Company  for  permission 
to  construct  certain  extra  stairways  and  approaches  at  the  Gates  Avenue  and  Halsey 
Street  stations  of  the  Broadway  elevated  line,  required  by  Final  Order  No.  156  of  this 
Commission,  and  asking  whether  or  not  the  Commission  approved  of  the  suggestions 
contained  in  said  report.    The  communication  was  referred  to  Commissioner  Bassctt. 

(5)  C-I9» 
The  Secretary  presented  a  resolution  adopted  by  the  Board  of  Aldermen  April 

28,  1908.  requesting  the  Commission  to  notify  the  railroad  companies  operating  on 
Water  Street,  from  Fulton  Street  to  Washington  Street,  and  on  Front  Street,  from 
Fulton  Street  to  Adams  Street,  Borough  of  Brooklyn,  to  make  necessary  repairs 
in  order  to  correct  certain  conditions  which  make  it  dangerous  for  vehicles  to  travel 
thereon.    The  resolution  was  referred  to  Commissioner  Bassett. 

(6)  C-I9r9 

.  The  Secretary  presented  a  resolution  adopted  by  the  Board  of  Aldermen,  April  28, 
1908,  asking  the  Commission  to  direct  that  the  running  boards  on  the  sides  of  the  new 
open  cars  just  placed  in  operation  on  the  Second  and  Third  Avenue  lines,  Manhattan, 
be  lowered,  the  same  being  too  high  from  the  pavement,  and  thereby  causing  incon- 
venience and  danger  to  people  on  boarding  such  cars  or  alighting  therefrom.  The 
resolution  was  referred  to  Commissioner  Maltbie. 
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(7)  0-457 
Commissioner  Bassett  presented  the  following  order: 

Extension  Order  (No.  457). 

In  the  Matter 

of 

The  hearing  on  motion  of  the  Commission 
on  the  question  of  an  improvement  and 
addition  to  Terminal  Facilities  of  the 
Brooklyn  Union  ElevateS  Railroad  Com- 
pany at  Cypress  Hills  Station. 

Order  No.  457,  extending  the  time  within  which  the  Brooklyn  Union  Elevated 
Railroad  Company  shall  notify  the  Public  Service  Commission  for  the  First  District 
when  the  enlargement  and  improvement  of  the  Terminal  at  Cypress  Hills  Station  will 
be  complete,  to  and  including  the  first  day  of  July  1908,  was  approved,  confirmed  and 
ordered  filed  in  the  office  of  the  Commission. 

(8)  0-458 
The  Secretary  presented  a  communication  from  J.  F.  Calderwood,  Vice-President 

and  General  Manager  of  the  Brooklyn  Heights  Railroad  Company,  dated  May  i)  190S, 
asking  for  a  stay  and  a  rehearing  in  the  matter  of  final  order  No.  434  as  to  service 
on  the  Flatbush  Avenue  line.  Commissioner  Bassett  thereupon  moved  the  adoption 
of  the  following  rehearing  order,  which  was  duly  seconded: 

Order  for  Re-Hearing  (No.  458). 
In  the  Matter 
of 

The  hearing  on  motion  of  the  Commission 

on  the  question  of  Improvements  in  and 

Additions  to  the  Service  and  Equipment 

of  the  Brooklyn  Heights  Railroad  Com- 

pafiy. 

Re-hearing  after  Final  Order   No.  434 
issued  on  the  24th  day  of  April,  1908. 

Service  on  Flatbush  Avenue  Line. 

An  order  having  been  made  and  filed  herein  on  or  about  the  24th  day  of  April, 
1908,  No.  434,  under  and  pursuant  to  an  order  for  hearing  made  March  19,  1908,  No. 
347,  and  thereafter  having  been  duly  served  upon  the  Brooklyn  Heights  Railroad 
Company,  the  same  to  take  effect  on  May  8th,  1908,  and  in  and  by  said  order  the  said 
Brooklyn  Heights  Railroad  Company  having  been  required  to  notify  this  Commission 
before  May  4th,  1908,  whether  the  terms  of  said  Order,  No.  434,  are  accepted  and 
will  be  obeyed,  and  the  said  Brooklyn  Heights  Railroad  Company  having,  on  May  ist, 
1908,  applied  to  this  Commission  for  a  re-hearing  in  respect  to  some  of  the  matters 
contained  in  said  Order  No.  434,  and  sufficient  reason  for  said  re-hearing  being  made 
to  appear, 
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Ordered,  That  the  said  request  for  a  re-hearing  be  granted  and  that  such  ^- 
hearing  upon  the  matters  contained  in  said  Order  No.  454,  entered  and  filed  on  April 
24,  1908,  be  held  on  the  nth  day  of  May,  1908,  at  2:50  o'clock  iathe  afternoon,  or  at 
any  time  or  times  to  which  the  same  may  be  adjourned,  at  the  rooms  of  the  Com- 
mission, No.  154  Nassau  Street,  Borough  of  Manhattan,  City  and  State  of  New  York, 
to  determine  after  such  re-hearing  and  after  consideration  of  the  facts,  including  those 
arising  since  the  making  of  Order  No.  434,  whether  the  original  Order  No.  434  or  any 
part  thereof  is  in  any  respect  unjust,  or  unwarranted,  and  whether  the  said  Order  No. 
434  should,  in  any  respects,  be  abrogated,  changed  or  modified,  and  if  any  such  abroga- 
tion, changes  or  modifications  are  found  to  be  such  as  ought  to  be  made,  then  to  de- 
termine the  nature  and  extent  of  such  changes  or  modifications  of  the  said  order  and 
to  determine  the  time  of  taking  effect  of  the  order  as  changed  and  modified. 

All  to  the  end  that  the  Commission  may  make  such  order  or  orders  in  the 
premises  as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  Brooklyn  Heights  Railroad  Company  be  given  at 
least  five  days'  notice  of  such  re-hearing  by  service  upon  it,  either  personally  or  by  mail, 
of  a  certified  copy  of  this  order,  and  that  at  such  hearing  the  said  company  shall  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examming  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners  McCarroIl,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  rehearing. 

(9)  0-459 

Commissioner  Eustis  moved  the  adoption  of  the  following  hearing  order,  which 
was  duly  seconded: 

Heahing  Order   (No.  459). 

Republican   District   Committee,   by  David 
G.  McConnell,  Chairman, 

Complainant, 
against 

Interborough  Rapid  Transit  Company, 

Defendant. 

Escalators   at    155th    Street   Elevated   sta- 
tion. 

Upon  the  complaint  herein,  upon  which  Order  No.  386  was  issued  on  or  about 
the  31st  day  of  March,  1908,  and  the  answer  of  the  Interborough  Rapid  Transit  Com- 
pany thereto,  dated  April  21,  1908,  it  is 

Ordered,  That  upon  the  matters  contained  therein  a  hearing  be  had  on  the  i8th 
day  of  May,  1908,  at  2:30  o'clock  in  the  afternoon,  or  at  any  time  or  times  to  which 
the  same  may  be  adjourned,  at  the  rooms  of  the  Commission,  at  Number  154  Nassau 
Street,  Borough  of  Manhattan,  City  and  State  of  New  York. 
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To  the  end  that  the  Commission  may  make  such  order  or  orders  in  the  premises 
as  shall  be  just  and  reasonable. 

Further  Ordered,  That  the  said  complainant  and  the  said  Interborough  Rapid 
Transit  Company  be  given  at  least  ten  days'  notice  of  such  hearing  by  service  upon 
the  Republican  District  Committee  through  David  G.  McConnell,  Chairman,  and  upon 
the  Interborough  Rapid  Transit  Company,  either  personally  or  by  mail,  of  a  certified 
copy  of  this  order,  and  that  at  such  hearing  said  complainant  and  said  Company  be 
afforded  all  reasonable  opportunity  for  presenting  evidence  and  examining  and  cross- 
examining  witnesses  as  to  the  matters  aforesaid. 

Ayes — Commissioners   McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(10)  O-460 
The   Secretary  presented  the  following  order: 

Complaint  Order  (No.  460). 

James  6.  Regan, 

Complainant, 
against 
Interborough  Rapid  Transit  Company, 

Defendant 

Order  No.  460  of  the  Commission,  for  satisfaction  or  answer  within  ten  (10) 
days,  as  to  a  leak  in  the  patent  lights  at  the  foot  of  the  subway  station  stairs  at 
Forty-Second  Street  and  Broadway,  was  approved,  confirmed,  and  ordered  filed  in 
the  office  of  the  Commission. 

(11)  0-42S 
The  Secretary  presented  a  communication  dated  April  28,  1908,  from  J.  F.  Calder- 

wood,  Vice-President  and  General  Manager  of  the  Nassau  Electric  Railroad  Company 
acknowledging  receipt  of  final  order  No.  425  of  the  Commission  in  the  matter  of  the 
extension  of  the  Fifth  Avenue  surfa(?e  line  service,  and  stating  that  the  terms  of  the 
order  were  accepted  and  would  be  obeyed.  The  communication  was  referred  to  Com- 
missioner Bassett. 

(12)  C-1921 
The  Secretary  presented  a  presentment,  dated  May  2,  1908,  of  the  Grand  Jury 

of  the  County  of  Queens,  in  attendance  upon  the  April,  1908,  term  of  the  County 
Court,  urging  the  Public  Service  Commission  to  take  such  steps  as  may  be  lawful 
to  correct  the  evils  and  abuses  existing  at  present  throughout  the  County  of  Queens 
in  connection  with  the  system  of  surface  transportation  in  use  therein,  such  as  over- 
crowding and  poor  operation  of  cars,  refusal  to  give  transfers  at  certain  points, 
lack  of  proper  destination  signs  on  cars,  etc.,  and  to  grant  franchises  for  the  extension 
of  certain  lines  and  the  establishment  of  new  ones  to  cover  territory  not  now  served 
by  existing  systems.    The  presentment  was  referred  to  the  Committee  of  the  Whole. 
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(13)  O461 

Commissioner  McCarroU  presented  the  following  order: 

Complaint  Order  (No.  461). 

Fred  H.  Cozzens, 

Complainant, 
against 
Staten   Island  Railway   Company,   United 
States  Express  Company, 

Defendants. 

Order  No.  461,  for  satisfaction  or  answer  within  ten  (10)  days,  as  to  inadequate 
facilities  for  handling  baggage  between  Staten  Island  and  Manhattan,  was  approved, 
confirmed,  and  ordered  filed  in  the  office  of  the  Commission. 

(14) 

The  Secretary  stated  that  the  following  moneys,  collected  as  fees  during  the 
month  of  April,  had  been  transmitted  to  the  Comptroller  of  the  City,  to  be  accredited 
to  the  City  Treasury,  in  accordance  with  the  provisions  of  the  Public  Service  Com- 
missions Act: 

Amount  collected  in  payment  for  testing  gas  meters  by  the  Commission $437^5 

Amount  received  for  the  sale  of  contract  drawings,  specifications,  maps,  etc...    554^ 


Total    , $99173 

(15) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  appointments  be  made  from  the  Civil  Ser\'ice  lists: 

Name                                              Position  Salary  To  Take  Effect 

W.  H.  Underhill Axeman $60.00  per  month  May  5,  190! 

William  F.  Barck Axeman 60.00  per  month  May  5,  190S 

John  J.  Harrington,  Jr Axeman ^^ 60. 00  per  month  May  5,  1908 

Ira  Ramus  Axeman 60.00  per  month  May  i,  1908 

J.    Henry   Adolph Rodman 80.00  per  month  Mays,  i9^ 

Victor  Mishkin    Rodman 80.00  per  month  May  5,  1908 

Charles  D.  Calkins Rod^nan 80.00  per  month  May  5,  1908 

Herman  D.  Hirsch Rodman 80 .  00  per  month  May  5,  1908 

Abraham  F.  Kristal, Rodman 80. 00  per  month  May  5,  1908 

Morris    Glassbere    - Rodman 80.00  per  month  May  5,  1908 

Emanuel   Scheyer Engineering  Draughtsman 225.00  per  month  May  4,  1908 


Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(i6) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  salary  of  Julius  Soman,  Axeman,  be  changed  from  ?2.oo  per 

day  to  $60.00  per  month,  to  take  effect  May  i,  1908. 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(17)  2879 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  provisional  appointments  be  made: 

Name  Position  Salary  To  Take  Effect 

Leon  B.  Wolf Structural  Draughtsman $225  per  month  May  x,  X908 

Olof  A.  Nilson Structural  Draughtsman 125  per  month  May  s,  1908 

Herbert  £.  Brink Structural  Draughtsman 100  per  month  May  x,  X908 

,  George  W.  Andrews Structural  Draughtsman x 00  per  month  May  4,  X908 

Francis  £.  Hilton Junior  Engineering  Draughts- 
man   50  per  month  May  4,  1908 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(18)  a879 
On  motion,  duly  seconded,  it  was 

Resolved,  That  the  transfer  be  approved  of  the  following  named  employees, 
from  the  office  of  this  Commission  to  the  office  of  the  Bureau  of  Sewers,  Brooklyn, 
New  York: 

Present        Proposed 
Name  Position  Salary  Salary 

James  F.  Gibson Axeman 

C.   E.   Boothf Axeman 

Edward  J.   Buchanan Rodman 

Charles  J.   Eldridge Rodman 

Ludwig  Jauss   Rodman 


$720 

$750 

720 

750 

960 

X050 

960 

X050 

960 

X050 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None.  , 

Carried. 

(19)  2878-E 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  resignation  of  Elizabeth  C.  Pagan,  filing  clerk,  be  accepted,  to 
take  eflFect  May  i,  1908. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(20)  288o^M 

The  Secretary  presented  a  communication  from  D.  L.  Turner,  General  Inspector, 
recommending  that  P.  L.  Hass,  Computer,  be  granted  two  weeks'  leave  of  absence 
without  pay,  beginning  May  i,  1908,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  P.  L.  Hass,  Computer,  be  granted  two  weeks'  leave  of  absence 
without  pay,  beginning  May  i,  1908. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(21) 

The  Secretary  stated  that  various  civic  organizations  in  Staten  Island  had  made 
requests  for  a  hearing  in  the  matter  of  the  continuation  of  the  Fourth  Avenue  subway 
to  Staten  Island,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  a  public  hearing  be  given  in  the  hearing  room  of  the  Commission 
at  154  Nassau  Street  at  4:00  P.  M.,  on  Friday,  May  I5i  1908,  in  the  matter  of  the  con- 
tinuation of  the  Fourth  Avenue  subway  to  Staten  Island. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22)  O-46C 

Final  Order  (No.  462). 

Commissioner  McCarroll  moved  the  adoption  of  a  final  order  directed  to  the  Staten 
Island  Rapid  Transit  Railway  Company, 

Ordering : 

(i)  That  the  Staten  Island  Rapid  Transit  Railway  Company  remove  its  freight 
business  now  being  conducted  at  the  freight  yard  just  east  of  Bay  Street  and  opposite 
Townsend  Avenue,  Qifton,  to  the  yard  located  east  of  Bay  Street  and  about  one  hun- 
dred and  fifty  feet  north  of  Vanderbilt  Avenue  and  extending  therefrom  north  about 
five  hundred  and  seventy-five  feet. 

(2)  That  the  movement  of  the  locomotives  from  the  locomotive  storage  yard 
opposite  Simonson  Avenue,  Gifton,  into  and  out  of  service,  be  discontinued  across  Bay 
Street  as  far  as  it  may  be  practicable  to  do  so  by  introducing  said  locomotives  into 
service  from  the  northern  end  of  the  yard. 

That  this  order  shall  take  effect  on  May  15th,  1908,  and  shall  continue  in  force  for  a 
period  of  two  years  from  and  after  the  taking  effect  of  the  same,  but  without  prejudice 
to  an  order  for  further  or  additional  hearings  and  action  thereon  by  the  Commission  in 
respect  of  anything  herein  prescribed  prior  lo  the  expiration  of  said  period  of  two  years. 

The  motion  was  duly  seconded. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.  ^ 

TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  May  8,  1908, 

Tribune  Buiiding,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroU,  Ed- 
ward M.  Bassett,  Milo  R.  Mallbie,  John  E.  Enstis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  May  s,  1908, 
as  printed  in  the  City  Record  for  May  8,  1908,  was  approved. 

(2)  1020 

The  Secretary  presented  the  following  letter  from  John  F.  Ahearn,  President  0I 
the  Borough  of  Manhattan,  which  was  referred  to  Commissioner  Eustis : 

City  of  New  York, 
Office  of  the  President  of  the  Borough  of  Manhattan, 

City  Hall,  May  6th,  igo8. 

Hon.  WiLUAM  R.  Willcox,  Chairman,  Public  Service  Commission,  No.  154  Nassau 
Street,  New  York: 

Dear  Sir — You  will  find  enclosed  the  report  of  Mr.  Rudolph  Hering,  the  Consult- 
ing Engineer  retained  by  the  Board  of  Estimate  and  Apportionment  to  investigate  and 
report  as  to  the  eflFect  the  construction  of  proposed  subways  will  have  upon  the  sewer 
system  of  this  Borough.  You  will  also  find  enclosed  a  communication  from  the  Chief 
Engineer  of  Sewers  in  relation  to  the  same  <^ubject. 

Mr.  Loomis  recommends  that  a  copy  of  Mr.  Hering's  report  be  forwarded  to  your 
Commission  and  that  you  be  requested  to  consider  the  matter  and  adapt  your  sewer 
plans  to  the  new  system  proposed.  I  approve  of  this  recommendation,  and  beg  to  ask 
that  you  co-operate  with  this  Department  in  the  way  suggested. 

The  question  of  constructing  additional  subways  is  doubtless  one  of  vital  interest 
to  the  people,  but  the  integrity  and  efficiency  of  the  sewer  system,  so  necessary  to  the 
health  of  the  community,  is  a  matter  of  equal  if  not  greater  importance. 

(33) 
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Up  to  this  time  this  Department,  notwithstanding  the  fact  that  it  is  charged  with 
the  maintenance  and  care  of  all  public  sewers,  has  recefVed  little  consideration  in  either 
the  designing  or  approving  of  plans  showing^  changes  in  the  sewer  system. 

The  result  has  been  a  disarrangement  of  sewers  and  a  flattening  of  their  grades  to 
such  an  extent  as  to  make  the  maintenance  and  operation  both  difficult  and  expensive. 
This  difficulty  could  be  in  a  large  measure  avoided  if  the  plans  showing  sewer  change 
were  submitted  to  this  Department  for  approzKil  in  the  first  instance. 

Will  you  be  good  enough  to  inform  me  as  to  what  extent  your  Commission  is  will- 
ing to  comply  with  the  wishes  of  this  Department  in  these  matters  ? 

Yours  very  truly, 
(Signed)  JOHN  F.  AHEARN, 

President,  Borough  of  Manhattan. 

(3)  1044 
The  Secretary  presented  a  communication  dated  May  5th,  1908,  from  William  ^L 

Laurence,  Assistant  Secretary  of  the  Board  of  Estimate  and  Apportionment,  trans- 
mitting a  certified  copy  of  the  following  resolution,  which  was  referred  to  the  Chief 
Engineer: 

''Resolved,  That  the  width  of  the  carriageway  and  sidewalks  in  Fifth  avenue,  in 
the  Borough  of  Manhattan,  between  Twenty-fifth  street  and  Forty-seventh  street,  be 
and  hereby  are  established  as  follows: 

"The  width  of  the  said  carriageway  shall  be  fifty-five  feet.  The  width  of  each 
sidewalk  along  the  said  carriageway  shall  be  twenty-two  and  a  half  feet. 

"Resolved,  That  the  Borough  President  of  the  Borough  of  Manhattan  be  and  he 
is  hereby  directed  to  construct  the  said  carriageway  and  sidewalks  in  accordance 
with  the  foregoing  resolution,  and  to  remove  all  encumbrances  and  encroachments 
upon  Fifth  avenue  interfering  with  said  construction." 

(4)  C-21 
The  Secretary  presented  a  communication  dated  May  4th,  1908,  from  Joseph  Haag, 

Secretary  of  the  Board  of  Estimate  and  Apportionment,  transmitting  a  certified 
copy  of  a  resolution  adopted  by  them  April  24th,  1908,  revoking  the  resolution  re- 
scinding the  resolution  adopted  by  the  Board  of  Aldermen  April  30th,  1895,  grranting 
permission  to  John  Glass  to  lay  a  switch  in  Tenth  avenue  to  connect  with  the  New 
York  Central  tracks  at  the  southwest  corner  of  Bloomfield  street.  The  communi- 
cation was  referred  to  the  Committee  on  Eleventh  Avenue. 

(5)  0-463 

Hearing  Order  (No.  463). 

On  motion  by  Commissioner  Maltbic,  duly  seconded,  a  hearing  order  (No.  463) 

was  adopted  directing  a  hearing  on  May  19th,  1908,  at  3:30  o'clock  p.  m,,  to  inquire 

whether  the  New  York  City  Railway  Company  or  its  Receivers  should  increase  the 
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service  on  the  86th  Street  Crosstown  Line  so  as  to  provide  during  every  fifteen  minute 
period  of  the  day  or  night  a  t^  per  cent.  (10%)  excess  of  seats  over  passengers  at 
any  point  of  observation  on  said  line. 

The  Chair  designated  Coifimissioner  Maltbie  to  conduct  the  hearing. 

(6)  0-464 

Hearing  Order  (No.  464). 

On  motion  by  Commissioner  Bassctt,  duly  seconded,  a  hearing  order  (No.'  464) 
was  adopted  directing  a  hearing  on  May  2r,  1908,  at  2:30  o'clock  p.  m.,  to  inquire 
whether  the  Brooklyn,  Queens  County  and  Suburban  Railroad  Company  should  in- 
crease its  service  on  the  Metropolitan  Avenue  Line  so  as  to  provide  during  every 
thirty  minute  period  of  the  day  and  night  a  number  of  seats  at  least  ten  per  cent. 
(10%)  in  excess  of  the  number  of  passengers  at  any  point  of  observation  on  said 
line;  the  number  of  cars  passing  any  point,  however,  never  to  be  less  than  three  in 
each  half  hour,  in  each  direction,  except  that  between  the  hours  of  12:00  o'clock 
midnight  and  5:00  a.  m.  the  number  of  cars  should  never  be  less  than  one  car  per 
hour  in  each  direction. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  hearing 

(7)  0.465 

Hearing  Order  (No.  465). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  a  hearing  order  (No.  465) 
was  adopted  directing  a  hearing  on  May  22d,  1908,  at  2:30  o'clock  p.  m.,  to  inquire 
whether  all  street  railroads  in  the  city  of  Ne<V  York  or  their  receivers  should  not  be  re- 
quired to  give  reasonable  notice  in  writing  to  the  Commission  of  any  proposed  pur- 
chase by  them  pr  any  of  them  of  any  cars,  brakes,  fenders  or  other  equipment  and 
submit  the  plans  and  specifications  pertaining  to  such  proposed  purchase. 

The  Chair  designated  Commissioner  Maltbie  to  conduct  the  hearing. 

(8)  0-466 

Hearing  Order  (No.  466). 

On  morion  by  Commissioner  Maltbie,  duly  seconded,  a  hearing  order  (No.  466) 
was  adopted  directing  a  hearing  on  May  19th,  1908,  at  4:00  o'clock  p.  m.,  to  inquire 
whether  every  closed  car  of  the  New  York  City  Railway  Company  or  Adrian  H. 
Joline  and  Doujjlas  Robinson,  Receivers  of  said  company,  shall  receive  a  thorough 
inspection  including  the  car  body,  motor  and  electric  equipment,  wiring  and  brakes, 
and  whether  all  defects  thereof  shall  be  carefully  noted  and  the  car  sent  through  vari- 
ous shops  and  there  overhauled  and  repaired  so  that  when  completed  it  may  be  in 
first  class  operating  and  practically  new  condition. 

The  Chair  designated  Commissioner  Maltbie  lo  conduct  the  hearing. 
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(9)  0-467 

DisMissAF   Order  (No.  467). 

On  motion  of  Commissioner  Eustis,  duly  seconded,  a  dismissal  order  (No.  467) 
was  adopted  dismissing  the  proceedings  in  the  matter  of  the  complaint  of  Patrick  J. 
McGrath  against  the  Interboroiigli  Rapid  Transit  Company  with  respect  to  inadequacy 
of  stairways  at  the  80th  Street  station  on  the  Second  Avenue  Elevated  Road. 

(10)  •  0-468 

Dismissal  Order  (No.  468). 

On  motion  of  Commissioner  Eustis,  duly  seconded,  a  dismissal  order  (No.  468) 
was  adopted  dismissing  the  proceedings  in  the  matter  of  the  complaint  of  Ralph  Folks 
against  the  Interborough  Rapid  Transit  Company  with  respect  to  the  inadequacy  of 
stairways  at  the  86th  Street  station  on  the  Second  Avenue  Elevated  Road. 

(11)  0-469 

Final  Order  (No.  469). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  order  (No.  469)  was 
adopted  amending  Final  Order  No.  424  directed  to  the  Third  Avenue  Railroad  Com- 
pany and  Frederick  W.  Whitridge  its  Receiver,  in  respect  to  service  on  the  Third 
Avenue  and  Amsterdam  Avenue  Line  so  that  instead  of  said  order  reciting  '*Edward 
A.  Maher,  Esq.  appearing  for  said  Receiver'  it  may  read  "Edward  A.  Maher,  General 
M?nager  of  the  Third  Avenue  Railroad  Company  for  its  Receiver,  attending,  at  the 
request  of  the  Commission." 

(12^  O-470 

Extension  Order  (No.  470). 

On  motion  by  Commissioner  Bassett.  dulv  seconded,  an  extension  order  (No. 
470)  was  adopted,  further  extending  to  July  19th,  1908,  the  time  within  which  the 
Brooklyn  Union  Elevated  Railroad  Company  shall  construct  additional  stairwa\s 
at  the  Gates  Avenue  and  Halsev  Street  Stations  on  the  Broadway  Line,  under  the 
provisions  of  Final  Order  No.   156. 

(13)  0-471 

Final  Order   (No.  471)- 

Commissioner  Bassett  presented  an  opinion,  which  was  approved,  recommending 
an  increase  of  service  on  the  Broadwav  Elevated  Line  of  the  Brooklyn  Union  Elevated 
Railroad  Company,  and  on  his  motion,  duly  secrnded.  Final  Order  (No.  47*^  ^'3S 
adopted,  directing  said  Company  to  operate  daily,  including  Sundays,  over  ever)* 
point  of  its  Broadway  F^levatcd  Line  betv.ecn  Marcy  Avenue  and  Manhattan  Junction, 
a  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation  to  pro- 
vide during  every  thirty  minute  period  of  the  day  and  night  a  number  of  seats  ai 
least  equal  to  the  number  of  passengers  at  that  point:  the  number  of  trains  passing 
any  point  between  Marcy  Avenue  and  Manhattan  Junction  to  be.  however,  never 
less  than   four    (4)    in   each   thirty   minute  period  between   the   hours  of  6:00  a.  m. 
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and  11.00  p.  m.,  and  never  less  than  three  (3)  in  each  thirty  minute  period  between  the 
hours  of  11:00  p.  m.  and  1:00  a.  m. ;  said  order  to  take  effect  on  May  25,  1908, 
and  to  continue  in  force  for  a  period  of  two  years  thereafter. 

(14)  0-472 
Order  (No.  472)  Amending  Final  Order  (No.  421). 

On  motion  of  Commissioner  Mahbie,  duly  seconded,  an  order  (No.  472)  was 
adopted,  amending  Final  Order  No.  421  in  the  matter  of  the  service  of  the  Dry 
Dock,  East  Broadway  and  Battery  Railroad  Company  and  of  Frederick  W.  Whitridge, 
its  Receiver,  upon  the  Grand  Street  Crosstown  Line  and  upon  the  Grand  and  Des- 
brosses  Street  Line,  by  striking  out  the  recital  in  the  said  Final  Order: — "Edward  A. 
Maher,  Esq.,  General  Manager,  appearing  for  said  Railroad  Company  and  said 
Receiver*'  and  inserting  as  follows: — "No  one  appearing  for  the  said  Railroad  Com- 
pany or  for  Frederick  W.  Whitridge,  Receiver  of  said  Company." 

(15)  0-473 

Dismissal  Order  (No.  473). 

Commissioner    Eustis    presented    a    report,    which    was   approved,    recommending 

the  dismissal  of  the  proceedinjjfs  under  Hearing  Order  No.  279  with  respect  to  changes 

in  the*  manner  of  announcing  trains  at  the    125th  Street  station  of  the   New  York 

Central  and  Hudson  River  Railroad  Company  and  the  New  York,  New  Haven  and 

Hartford   Railroad   Company,   and  on   his   motion,   duly   seconded,    Dismissal    Order 

(No.  473)  was  adopted  dismissing  said  proceedings. 

(l6^  0-474 

Final  Order  (No.  474). 

On  motion  of  Commissioner  Eustis,  duly  seconded,  a  Final  Order  (No.  474)  was 
adopted  directing  that  the  Union  Railway  Company  and  Frederick  W.  Whitridge, 
its  Receiver,  extend  their  line  on  Fort  Schuyler  Road  at  the  intersection  of  said 
road  with  the  Eastern  Boulevard,  along  said  Eastern  Boulevard  up  to  the  point  where 
Town  Dock  Road  intersects  Eastern  Boulevard,  and  as  far  as  the  franchise  rights 
of  the  said  Company  extend  on  Eastern  Boulevard,  and  to  build  and  equip  such  ex- 
tension in  a  suitable  and  proper  manner  for  the  operation  of  said  line,  and  with  such 
switches  and  turn-outs  as  may  be  required  to  enable  said  Company  and  its  said 
Receiver  to  give  adequate  service  upon  said  Eastern  Boulevard  and  upon  said  Fort 
Schuyler  Road;  also  directing  said  Union  Railway  Company  and  said  Frederick  W. 
Whitridge,  its  Receiver,  to  operate  daily,  including  Sunday,  over  every  point  on  said 
line  on  said  Fort  Schuyler  Road  and  over  every  point  on  said  line  on  Eastern  Boule- 
vard when  completed,  either 

(a)  A  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  and  night  between  the  hours 
of  6:30  a.  m.  and  1 145  a.  m.  at  least  a  scat  for  every  passenger;  the  number  of  cars 
passing  any  point  in  each  direction  to  be,  however,  never  less  than  eight  (8)  cars  per 
hour  between  6:30  a.  m.  and  9.00  a.  m.  and  l)etween  3:30  p.  m.  and  8:00  p.  m.,  and 
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never  less  than  four  (4)  cars  per  hour  in  each  direction  between  9:00  a.  m.  and  3:30 
p.  m.  and  between  8 .00  p.  m.  and  1 145  a.  m. ;  or 

(b)  A  minimum  number  of  fifteen  (15)  cars  in  each  direction  in  each  thirty 
minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied  with; 

Said  extension  on  said  line  on  said  Eastern  Boulevard  to  be  completed  and  the 
operation  of  cars  thereon  to  be  begun  not  later  than  the  isth  day  of  June,  1908,  and 
said  improvements,  changes,  and  additions,  to  and  in  the  operation  of  its  cars  on  said 
Fort  Schuyler  Road  and  Eastern  Boulevard  to  be  instituted  not  later  than  the  15th 
day  of  June,  1908. 

(17)  3045 
The  Secretary  stated  that  during  the  month  of  April,  1908,  the  Public  Service 

Commission  had  tested  30,779  gas  meters;  that  of  this  number  7,488  were  new  meters. 

22,640  were  repaired  and  removed  meters  and  651  were  complaint  meters;  that  the 

following  table  showed  the  results  of  the  tests  of  meters  upon  complaint : 

No.  Tested     Correct        Fast  Slow      Total  %  Fast     Total  %  Slow     Avgc.  %  Fast    Avgc.  %  Slow 

651  7<>  361  214  1019.43  606.86  2.82  2.83 

that  the  total  number  of  meters  of  all   kinds   tested  by   the  Commission  since  its 

creation  to  April  30,  1908,  was  240,306,  and  that  the  total  number  af  complaint  mttcrs 

tested  during  the  same  period  was  5,018. 

(18)  3357 
The  Secretary  presented  a  communication  dated  May  4th,  1908  from  Charles  A. 

Schieren,  President  of  the  Brooklyn  Academy  of  Music,  asking  the  Commission  to 
make  such  modification  of  the  subway  route  along  Ashland  Place  as  to  prevent  any 
disturbance  of  said  Academy  on  account  of  noise  and  vibration  caused  by  the  passage 
of  trains.    The  communication  was  referred  to  the  Chief  Engineer. 

(19) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  Arthur  Weindorf  be  appointed  from  the  Civil  Service  list  as 
Architectural  Draughtsman,  at  a  salary  of  $80.00  per  month,  to  take  effect  May  11. 
1908. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(20) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  Horace  H.  Scars  be  appointed  provisional  Structural  Draughts- 
man at  a  salary  of  $125.00  per  month,  to  take  effect  May  7,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(21) 

The  Secretary  presented  a  communication  from  the  Chief  Engineer,  dated  May  7, 
1908,  recommending  that  the  appointment  of  Thomas  P.  Lyons,  Axeman,  be  ter- 
minated, on  account  of  absence  without  leave,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  appointment  of  Thomas  P.  Lyons,  Axeman,  be  terminated  as 
of  May  I,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(22) 

The  Secretary  presented  a  communication  from  the  Chief  Engineer,  dated  May  5, 
1908,  recommending  that  the  appointment  of  Albert  C.  Miller,  Bridge  Draughtsman, 
be  terminated,  as  his  appointment  was  a  temporary  one,  and  on  motion,  duly  sec- 
onded, it  was 

Resolved,  That  the  temporary  appointment  of  Albert  C.  Miller,  Bridge  Draughts- 
man, be  terminated  as  of  May  6,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(23)  3372 

The  Secretary  presented  the  following  letter  from  the  Counsel  to  the  Commis- 
sion, and  it  was  ordered  that  a  copy  of  the  same  be  sent  to  the  Borough  President, 
together  with  the  plans  referred  to  therein : 

April  30,  1908. 
Hon.  John  E,  Eustis,  Commissioner: 

Sir — ^Referring  to  the  application  of  the  President  of  the  Borough  of  The  Bronx 
dated  March  31,  1908,  for  a  determination  by  the  Commission  "of  the  manner  in  which 
East  174th  Street,  in  the  Borough  of  The  Bronx,  City  of  New  York,  shall  be  con- 
structed across  the  railroad  of  the  New  York  and  Harlem  Railroad  Company,  and  for 
the  approval  by  said  Commis.«ion  of  the  dimensions  and  material  of  the  bridge  by 
means  of  which  said  street  shall  be  carried  across  such  railroad,"  and  to  your  recent 
oral  inquiry  whether  a  hearing  was  necessary  under  Section  61  of  the  Railroad  Law, 
I  am  of  the  opinion  that  under  Section  61  of  the  Railroad  Law  the  Commission  may 
lawfully  act  in  this  matter  only  in  the  event  of  the  City  of  New  York  making  applica- 
tion to  the  Commission  in  connection  with  a  proceeding  to  open  or  extend  East  174th 
Street  across  the  railroad  tracks.  Although  the  Borough  President's  letter  expresses 
the  opinion  that  a  foot  bridge  is  a  sufficient  method  of  carrying  the  street  across  the 
tracks,  with  due  regard  to  present  needs,  it  does  not  appear  that  either  the  Railroad 
Company  or  the  City  of  New  York  contemplates  the  opening  or  construction  of  the 
street,  but  rather  the  construction  of  a  substitute  for  the  street,  and  with  this  sub- 
stitute I  think  the  Commission  has  nothing  to  do. 
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If  the  Commission  is  to  act  at  all,  the  necessity  of  the  new  street  must  be  deter- 
mined by  the  City  authorities  and  a  hearing  must  be  held  before  the  Commissionp  after 
notice  given  to  the  property  owners,  and  the  determination,  when  made,  must  take 
into  consideration  the  interest  of  the  property  owners  as  well  as  that  of  the  City  and 
the  Railroads. 

I  have  not  overlooked  Chapter  721,  Laws  of  1887,  referred  to  in  the  letter  of  the 
Borough  President,  authorizing  certain  agreements  with  the  railroad  company,  but  I 
fail  to  find  any  authority  for  the  Commission  to  act  in  the  matter  except  upon  the 
application  and  in  the  manner  provided  by  Section  61  of  the  Railroad  Law,  which  con- 
templates the  opening  and  construction  of  a  street  and  not  the  mere  construction  of  a 

foot  bridge. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

(24)  ^  C-1654 
Commissioner  Eustis  presented  certain  plans  which  had  been  prepared  by  the  Chief 

Engineer  for  the  enclosing  of  cigar  and  news-stands  in  subway  stations,  and  it  was 
ordered  that  they  be  returned  to  the  Interborough  Rapid  Transit  Company  with  the 
request  that  they  consider  the  same  as  substitutes  for  the  plans  previously  submitted 
to  the  Commission  by  the  Company.     (See  minutes  of  April  17,  1908.) 

(25)  0-475 
Commissioner  McCarroll  moved  the  following  resolution,  which  was  duly  seconded : 

Order  (No.  475). 
Resolved,   That  the  Brooklyn  Rapid  Transit  Company  be  required  to  make  answer 
on  or  before  May  14th  to  the  following: 

1.  The  reasons  for  the  discontinuance  of  the  Park  Row  service  on  the  St.  John's 
Place,  Third  Avenue  and  Vanderbilt  Avenue  lines. 

2.  Reasons  for  the  increasing  of  the  service  through  Fulton  Street  and  the  ap- 
parent decrease  of  service  through  Livingston  Street. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(26)  1127 
The  Secretary  presented  a  communication  from  George  S.  Coleman,  Counsel  to 

the  Commission,  stating  that  the  invitations  to  contractors  on  the  sections  of  the  Fourth 
Avenue  subway,  so-called,  had  been  duly  advertised  and  that  therefore  the  bids  could 
properly  be  opened  and  the  hour  of  twelve  o'clock  noon  having  arrived  the  bids  as  de- 
posited in  the  sealed  box  provided  for  the  purpose  were  opened  and  publicly  read,  but 
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no  action  thereon  was  taken  other  than  to  refer  them  to  the  Counsel  and  the  Chief 
Engineer.    The  bids  as  read  were  as  follows : 

Section  M.  B.  i. 
Nassau  Street  to  Willoughby  Street. 


Contractor  Railroad  Work  Pipe  Galleries 

Jimes    P.     Graham $1,020,476.55  $ioi»374.55 

Rogers    &    Ilaggerty 1,374,000.00              xx8,ooo.oo 

Borough    Construction    Co.    and    Charles    Cranford 1,464,705.12              150,015.36 

S.   Pearson  &  Son,   Inc 1,476,459.00              162,763.00 

Dcgnon     Contracting     Co 1,506,190.00              136,590.00 

Millard    Construction    Co 1,517,9x9.72              I53>305.oo 

Gore  Engineering  &  Contracting  Co 1,685,427.80              232,572.00 

William    Bradley    1,690,903.00              189,150.00 

Cranford   Company    i,94X,978.oo              200,864.00 


Section  9-C-1. 
IVilloughby  Street  to  Ashland  Place. 

Contractor  Railroad  Work  Pipe  Galhries 

William    Bradley $3,436,019.00  $58,695.00 

Millard    Construction    Co 3,729,344.08  38,987.00 

Cranford    Company    5t23if495*25  80,507.00 

Dcgnon    Contracting    Co 5.750,085.00  34i75o.oo 


t 


Section  ii-E-i  and  ii-A-i. 

Contract  No.  3. 

Ashland  Place  to  Sackett  Street. 

Contractor  Railroad  Work  Pipe  Galleries 


William    Bradley    $3,392,091.50  $208,135.00 

Dcgnon    Contracting    Co 4,766,587.00  121,210.00 

Oranford   Company    4,8o9,S740o  ^50,93500 
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Section  11-A-2. 
Sacked  Street  to  Tenth  Street. 


Contractor  Rjulroad  Work  *         Pipe  Galleries 

£.  £.  Smith  Contracting  Co $2,283,553.30  $206,672.00 

Millard    Construction    Co 2>456,i55.02             280.383.00 

S.  Pearson  &  Son,  Inc 2,659»63x  .00              258,790.00 

Gore  Engineering  &  Contracting  Co 2,828,195.50              3^8,877.50 

William   Bradley    .* 2,851,620.60             325.S05.00 

Washington    Contracting    Co ,    3,090,000.00              215,000.00 


^  Section  11-A-3. 

-  Tenth  Street  to  Twenty-seventh  Street. 

Contractor  Railroad  Work 

James    P.    Graham    $1*413*^35  •  00 

Tide  Water   Building  Co.   and  Thomas  B.    Bryson i.945>640.50 

K.   E.    Smith   Contracting   Co 2,218,566.00 

S.  Pearson  &  Son,  Inc 2,508,031 .00 

Millard    Construction    Co '    2,595.503.02 

Gore   Engineering  &  Contracting   Co 2,837,908. 15 

William    Bradley     3,057,764. 10 

Phoenix   Construction   Co 3,128,000.00 


Pipe  Galleries 


$251,076.00 
303,512.00 
327,229.00 
415,180.00 

414,969.50 
428,715.00 
481,000.00 


Section  11-A-4. 
Tzvcnty-scvcnth  Street  to  Forty-third  Street. 

Contractor  Railroad  Work  Pipe  Galleries 

Remington  &  Sherman  Co.  and  F.  W.  Carlin  Construction  Co...  $2,799,000.00  $299,000.00 

K.    E.    Smith   Contracting    Co 2,808,982.80              173.665.00 

Millard    Construction    Co 3,326,412.25              200,205.00 

William    Bradley     3.523,435.05              217,950.00 

S.    Pearson   &   Son,    Inc 3,532,624.00               184,316.00 


TRAVIS  H.  WHITNEY.  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  May  12,   1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 

Present— Commissioner    Edward    M.    Bassett,    Acting    Chairman;    Commissioners 
Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

On  motion,  duly  seconded,  Commissioner  Bassett  was  elected  Acting  Chairman. 

(2)  3194 
The  Secretary  presented  a  commmiication  dated  May  11,  1908,  from  Joseph  Haag, 

Secretary,  Board  of  Estimate  and  Apportionment,  transmitting  a  resolution  adopted 
by  that  Board  on  May  i,  1908,  requiring  the  New  York  and  Harlem  Railroad  Company 
and  the  New  York  Central  and  Hudson  River  Railroad  Company  to  construct  a  foot 
bridge  over  the  tracks  of  these  companies  at  Park  Avenue  and  looth  Street.  The 
papers  were  ordered  filed. 

(3)  1052 
The  Secretary  presented  a  communication  dated  May  11,  1908,  from  Joseph  Haag, 

Secretary,  Board  of  Estimate  and  Apportionment,  transmitting  a  resolution  adopted 
by  that  Board  on  May  i,  1908,  revoking  the  consent  granted  to  George  B.  Seeiy's  Son 
by  the  Board  of  Aldermen  to  lay  a  6-inch  water  pipe  along  West  15th  Street  from 
Number  311  to  Number  319.    The  papers  were  ordered  filed. 

(4)  2810 
The  Secretary  presented  a  communication  dated  May  11,  1908,  from  Joseph  Haag, 

Secretary,  Board  of  Estimate  and  Apportionment,  transmitting  a  resolution  adopted 
by  that  Board  on  May  i,  1908,  granting  to  the  Sealward  Refrigeration  Company  an 
extension  of  time  until  November  i,  1908  in  which  to  comply  with  the  provisions  of 
Section  2,  Twenty-second,  of  the  contract  dated  June  22,  1906,  granting  a  franchise 
to  said  company.    The  papers  were  ordered  filed. 

(34) 

[Form  2038]  liM(B)J 
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(5)  1019 
The  Secretary  presented  a  resolution  adopted  by  the  Board  of  Aldermen  May  5th, 

1908,  requesting  the  Public  Service  Commission  to  call  upon  the  New  York  and  Port 
Chester  Railroad  Company  to  state  in  what  manner  it  had  complied  with  the  conditions 
of  its  contract  with  The  City  of  New  York  dated  May  31st,  1906,  and  if  the  said  com- 
pany be  shown  thereby  to  have  failed  in  compliance  with  the  conditions  of  said  con- 
tract, to  certify  the  same  to  the  Board  of  Estimate  and  Apportionment.  The  resolu- 
tion was  referred  to  Commissioner  Eustis. 

(6)  2063, 2532 
The  Secretary  presented  the  following  notices  oi  deposit  from  H.  L.  Smith,  As- 
sistant Deputy  Comptroller  of  the  Department  of  Finance,  which  were  ordered  filed: 

April  30lh,  1908, 
Dear  Sir — I  beg  to  advise  you  that  on  April  27th,  1908,  the  sum  of  One  Hundred 
and  Four  Thousand  Three  Hundred  and  Six  and  15/100  Dollars  ($104,306.15)  was 
deposited  to  the  credit  of  Rapid  Transit  Coaistruction  Fund — Brooklyn — Manhattan. 
Authorized  June  23,  1905,  pursuant  to  the  provisions  of  Chapter  4,  Laws  of  1891  as 
amended  by  Chapter  7,  Laws  of  1900  and  Sections  45,  169  and  170  of  the  Greater  New 
York  Charter  as  amended.  ^ 

Principal $100,000  00 

Premium    i 4-306  15 


April  30th,  1908. 

Dear  Sir — I  beg  to  advise  you  that  on  April  28th,  rgoS,  the  sum  of  Sixty 
Thousand  Dollars  ($60,000.00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — For 
the  Public  Service  Commission  for  the  1st  District  New  York,  Expenses  of.  Author- 
ized December  20,  1907,  $12,500.00;  January  10,  1908,  $47,500.00,  pursuant  to  the 
provisions  of  Section  10,  Chapter  4,  Laws  of  1891  as  amended  by  Section  14,  Chapter 
429,  Laws  of  1907. 

May    1st,    1908. 

Dear  Sir — I  beg  to  advise  you  that  on  April  27th,  1908,  the  sum  of  Five 
Thousand  Dollars  ($5,000,00)  was  deposited  to  the  credit  of  Revenue  Bond  Fund— 
For  the  Public  Service  Commission  for  the  ist  District  New  York,  Expenses  of. 
Authorized  December  20th,  1906,  pursuant  to  the  provisions  of  Section  10,  Chapter  4, 
Laws  of  1891    as  amended  by  Section  14,  (Thapter  429,  Laws  of  1907. 

May  5th,  1908. 
Dear  Sir — I  beg  to  advise  you  that  on  April  30th,  1908,  the  sum  of  Seventy-three 
Thousand  and  Fourteen  and  31/100  Dollars   ($73»oi4.3i)   was  deposited  to  the  credit 
of  Rapid  Transit  Construction  Fuml— Brooklyn  Loop  Lines,  Borough  of  Manhattan 
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(Sub-Title  No.  2).    Authorized  May  24th,  1907,  pursuant  to  "the  provisions  of  Section 
37,  Chapter  4,  Laws  of  1891. 

Principal    $70,000  00 

Premium     3,014  31 


(7)  0-476 

Hearing  Order  (No.  476). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Hearing  Order  (No.  476) 
was  adopted  directing  a  hearing  on  May  26,  1908,  at  2:30  o'clock  p.  m.,  in  the  matter 
of  the  complaint  of  Leonard  Rose  against  the  Coney  Island  and  Brooklyn  Railroad 
Company  with  respect  to  the  service  on  its  Covert  Avenue  and  Stanhope  Street  line. 

The  Chair  designated  Commissioner  Bassett  to  conduct  the  hearing. 

(8)  ^  0-477 

Hearing  Order  (No.  477). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Hearing  Order  (No.  477) 
was  adopted,  directing  a  hearing  on  May  25,  1908,  at  2:30  o'clock  p.  m.,  to  inquire 
whether  the  Interborough  Rapid  Transit  Company  should  maintain  a  complete  emer- 
gency organization  at  accessible  points  in  its  Subway  system;  whether  said  Company, 
when  it  switches  exprc-ss  trains  to  local  1?racks,  in  cases  of  tie-ups,  should  use  the 
cross-over  nearest  the  point  of  delay  and,  when  this  is  done,  immediately  so  inform 
all  trainmen  and  station  men  affected  by  it ;  and  whether  said  Company  should  change 
the  location  of  the  block  signal  at  Willow  Street  to  a  point  east  of  the  Borough  Hall, 
Brooklyn,  station. 

^The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(9)  0-478 

Complaint  Order  (No.  478). 

On  motion,  duly  seconded,  Complaint  Order  (No.  478)  was  adopted  for  satisfac- 
tion or  answer  within  ten  days  by  the  New  York  City  Interborough  Railway  Com- 
pany in  the  matter  of  the  petition  of  Robert  C  Wood  requesting  that  an  order  be 
i<;p'icd  directing  said  company  to  construct  additional  raiJways  upon  certain  routes 
in  The  Bronx. 

(10)  0-479 

Complaint  Order  (No.  479). 

On  motion,  duly  seconded,  a  Complaint  Order  (No.  479)  was  adopted  for  satis- 
faction or  answer  within  ten  days  by  the  Brooklyn  Union  Elevated  Railroad  Com- 
pany, in  the  matter  of  the  complaint  of  James  Hayzell,  with  respect  to  the  operation 
of  open  cars  by  said  company  in  inclement  weather,  on  its  Fifth  Avenue  Elevated 
Line. 
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(ii)  0-480 

Complaint  Order   (No.  480). 

On  motion  of  Commissioner  McCarroll,  duly  seconded,  a  Complaint  Ofder  (No. 
480)  was  adopted  for  satisfaction  or  answer  within  ten  days  by  the  South  Brooklyn 
Railway  Company  and  Nassau  Electric  Railroad  Company,  in  the  matter*  of  the  com- 
plaint of  Walter  C.  Kaufman,  with  respect  to  the  operation  of  open  cars  by  said 
companies  on  their  15th  Street  Line,  in  inclement  weather. 

(12)  0-481 
Complaint  Order  (No.  481). 

On   motion   by   Commissioner   McCarroll,   duly    seconded,   a    Complaint   Order 

(No.  481)   was   adopted  for  satisfaction   or  answer  within   ten  days  by  the  Staten 

Island  Rapid  Transit  Railway  Company  and  the  Staten  Island  Railway  Company,  in 

the  matter  of  the  complaint  of  the   Fifth   Ward   Improvement  Association   of  the 

Borough  of  Richmond,  New  York  City,  with  respect  to  passenger  rates  on  Staten 

Island. 

(13)  0-482 

Extension  Order   (No.  482). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  an  Extension  Order  (No. 

482)  was  adopted,  further  extending  to  May  iSth,  1908,  the  time  of  the  South  Brook- 
lyn Railway  Company  to  answer  the  complaint  of  E.  Alexander  Williams  and  others 
with  respect  to  the  extension  of  service  from  West  12th  Street  to  West  35th  Street 
on  Surf  Avenue,  Coney  Island. 

(14)  0-483 

Extension  Order   (No.  483). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order  (No. 

483)  was  adopted  extending  to  June  i,  1908,  for  the  Union  Railway  Company  to  file 
reports  with  respect  to  the  number  of  car  motors,  car  bodies  and  car  trucks,  in  com- 
pliance with  the  terms  of  Order  No.  437  of  this  Commission. 

(15)  0-484 

Extension  Ordkr  (No.  484). 

On  motion  by  Commissioner   Maltbie,  duly  seconded,  an   Extension  Order   (No. 

484)  was  adopted  extending  to  June  i.  uycH,  for  the  Dry  Dock,  East  Broadway  and 
Battery  Railroad  Company  to  file  reports  with  respect  to  the  number  of  car  motors, 
car  bodies  and  car  trucks,  in  compliance  with  the  terras  of  Order  No.  437  of  this  Com- 
mission. 

(16)  0-485 

Extension  Ordhr   (No.  485). 

On  motion  by  Commissioner   Maltbie.  duly  seconded,  an  Extension   Order    (No. 

485)  was  adopted  extending  to  June  i,  IQ08,  for  the  Southern  Boulevard  Railroad 
Company  to  file  reports  with  respect  to  the  number  of  car  motors,  car  bodies  and  car 
trucks,  in  compliance  with  the  terms  of  Order  No.  437  of  this  Commission. 
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(17)  0-486 

Extension  Ordek  (No.  486). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an   Extension  Order   (No. 

486)  was  adopted  extending  to  June  i,  1908,  for  the  Union  Railway  Company  to  file 
reports  with  respect  to  the  types  ol  fenders,  wheel  guards  and  brakes  in  compliance 
with  the  terms  of  Order  No.  443  of  this  Commission. 

(18)  0-487 

ExTEN.sioN  Order  (No.  487). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

487)  was  adopted  extending  to  June  i,  1908,  for  the  Dry  Dock,  East  Broadway  "and 
Battery  Railroad  Company  to  file  reports  with  respect  to  the  types  of  fenders,  wheel 
guards  and  brakes  in  compliance  with  the  terms  of  Order  No.  443  of  this  (Commis- 
sion. 

(19)  0-488 

Extension  Order  (No.  488). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

488)  was  adopted  extending  to  June  i,  1908,  for  the  Southern  Boulevard  Railroad  Com- 
pany to  file  reports  with  respect  to  the  types  of  fenders,  wheel  guards  and  brakes  in 
compliance  with  the  terms  of  Order  No.  443  of  this  Commission. 

(20)  0-489 
Commissioner  Maltbie  presented  the  following  opinion  on  Order  No.  436  regard- 
ing service  on  the  Eighth  Avenue  line: 

Order  (No.  436). 
In   the    Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on    the    Question    of   Improve- 
ment  in   and    Additions   to    the    Service 
and   Equipment  of  the   New  York  City 
Railway    Company    and    of    Adrian    H. 
Joline   and    Douglas    Robinson,   as    Re- 
ceivers of  the  New  York  City  Railway 
Company. 

Eighth  Avenue  Line, 

Opinion. 

Upon  December  27th,  1907,  the  Public  Service  Commission  adopted  an  order  re- 
quiring the  New  York  City  Railway  Company,  or  its  receivers,  to  operate  at  least 
a  certain  number  of  cars  during  specified  hours  of  the  day,  every  day  of  the  week, 
including  Sunday.  This  order  was  issued  after  hearings  had  been  held  at  which  it 
appeared  that  the  service  upon  the  Eighth  Avenue  line  was  inadequate.  The  standard 
of  adequacy  stated  in  Order  No.  171  was  framed  to  meet  ordinary  conditions,  and 
observations  made  after  the  adoption  of  the  order  showed  that  the  number  of  cars 
required  to  be  run  was  not  excessive  when  the  traffic  was  normal.     But  it  also  ap- 
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(lO  0-480 

Complaint  Order  (No.  480). 

On  motion  of  Commissioner  McCarroIl,  duly  seconded,  a  Complaint  Ofdcr  (No. 
480)  was  adopted  for  satisfaction  or  answer  within  ten  days  by  the  South  Brooklyn 
Railway  Company  and  Nassau  Electric  Railroad  Company,  in  the  matter  of  the  com- 
plaint of  Walter  C.  Kaufman,  with  respect  to  the  operation  of  open  cars  by  said 
companies  on  their  15th  Street  Line,  in  inclement  weather. 

(12)  0-481 

Complaint  Order  (No.  481). 

On   motion   by   Commissioner   McCarroll,    duly    seconded,   a    Complaint   Order 

(No.   481)    was   adopted  for  satisfaction   or  answer  within   ten  days  by  the  Staten 

Island  Rapid  Transit  Railway  Company  and  the  Staten  Island  Railway  Company,  in 

the  matter  of  the  complaint  of  the   Fifth   Ward   Improvement   Assocration  of  the 

Borough  of  Richmond,  New  York  City,  with  respect  to  passenger  rates  on  Staten 

Island.  *  J 

(13)  0-482 

Extension  Order  (No.  482). 

On  motion  by  Commissioner  Bassett.  duly  seconded,  an  Extension  Order  (No. 

482)  was  adopted,  further  extending  to  May  iSth,  1908,  the  time  of  the  South  Brook- 
lyn Railway  Company  to  answer  the  complaint  of  E.  Alexander  Williams  and  others 
with  respect  to  the  extension  of  service  from  West  12th  Street  to  West  35th  Street 
on  Surf  Avenue,  Coney  Island. 

(14)  0-483 

Extension  Order  (No.  483). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order  (No. 

483)  was  adopted  extendinj?  to  June  i,  1908,  for  the  Union  Railway  Company  to  file 
reports  with  respect  to  the  number  of  car  motors,  car  bodies  and  car  trucks,  in  com- 
pliance with  the  terms  of  Order  No.  437  of  this  Commission. 

(15)  0-484 

Extension  Order  (No.  484). 

On  motion  by  Commissioner   Maltbie,  duly  seconded,  an  Extension  Order  (No. 

484)  was  adopted  extending:  to  June  i,  uyoS,  for  the  Dry  Dock,  East  Broadway  and 
Battery  Railroad  Company  to  file  reports  with  respect  to  the  number  of  car  motors, 
car  bodies  and  car  trucks,  in  compliance  with  the  terras  of  Order  No.  437  of  this  Com- 
mission. 

(16)  0-485 

Extension  Order   (No.  485). 

On  motion  by  Commissioner   Maltbie.  duly  seconded,  an  Extension   Order   (No. 

485)  was  adopted  extending  to  June  i,  1908,  for  the  Southern  Boulevard  Railroad 
Company  to  file  reports  with  respect  to  the  number  of  car  motors,  car  bodies  and  car 
trucks,  in  compliance  with  the  terms  of  Order  No.  437  of  this  Commission. 
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(17)  0-486 

Extension  Order  (No.  486). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

486)  was  adopted  extending  to  June  i,  1908,  for  the  Union  Railway  Company  to  file 
reports  with  respect  to  the  types  ol  fenders,  wheel  guards  and  brakes  in  compliance 
with  the  terms  of  Order  No.  443  of  this  Commission. 

(18)  0-487 

Extension  Order  (No.  487). 

On  motion  by  Commissioner   Mallbic,  duly  seconded,  an  Extension  Order   (No. 

487)  was  adopted  extending  to  June  i,  1908,  for  the  Dry  Dock,  East  Broadway  and 
Battery  Railroad  Company  to  file  reports  with  respect  to  the  types  of  fenders,  wheel 
guards  and  brakes  in  compliance  with  the  terms  of  Order  No.  443  of  this  Commis- 
sion. 

(19)  0-488 

Extension  Order   (No.  488). 

On  motion  by  Commissioner   Mallbic,  duly  seconded,  an  Extension  Order   (No. 

488)  was  adopted  extending  to  June  i,  1908,  for  the  Southern  Boulevard  Railroad  Com- 
pany to  file  reports  with  respect  to  the  types  of  fenders,  wheel  guards  and  brakes  in 
compliance  with  the  terms  of  Order  No.  443  of  this  Commission. 

(20)  0-489 
Commissioner  Maltbie  presented  the  following  opinion  on  Order  No.  436  regard- 
ing service  on  the  Eighth  Avenue  line: 

Order  (No.  436). 
In   the    Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission   on    the    Question    of   Improve- 
ment  in   and   Additions   to    the    Service 
and   Equipment  of  the   New  York  City 
Railway    Company    and    of    Adrian    H. 
Joline   and    Douglas    Robinson,   as    Re- 
ceivers of  the  New  York  City  Railway 
Company. 

Eighth  Avenue  Line. 

Opinion. 

Upon  December  27th,  1907,  the  Public  Service  Commission  adopted  an  order  re- 
quiring the  New  York  City  Railway  Company,  or  its  receivers,  to  operate  at  least 
a  certain  number  of  cars  during  specified  hours  of  the  day,  every  day  of  the  week, 
including  Sunday.  This  order  was  issued  after  hearings  had  been  held  at  which  it 
appeared  that  the  service  upon  the  Eighth  Avenue  line  was  inadequate.  The  standard 
of  adequacy  stated  in  Order  No.  171  was  framed  to  meet  ordinary  conditions,  and 
observations  made  after  the  adoption  of  the  order  showed  that  the  number  of  cars 
required  to  be  run  was  not  excessive  when  the  traffic  was  normal.     But  it  also  ap- 
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peared  that  at  certain  times,  particularly  upon:  days  when  the  weather  was  inclement, 
the  number  of  cars  required  by  the  order  provided  a  greater  number  of  seats  than 
there  were  passengers.  The  Receivers  of  the  company  also  urged  that  a  revised  order 
should  be  adopted,  which  would  allow  greater  leeway  and  more  opportunity  to  provide 
such  service  as  would  meet  the  varying  demands. 

Accordingly,  a  hearing  was  ordered  and  duly  held  upon  May  6th,  at  which  time 
the  evidence  given  by  an  assistant  engineer  of  the  Commission,  who  had  charge  of 
the  observations,  confirmed  the  earlier  observations  of  the  inspectors  of  the  Commis- 
sion and  many  statements  made  by  the  Receivers.  The  requirements  of  Order  No. 
171  were  found  not  to  be  well  suited  to  existing  conditions,  for  while  the  number  of 
cars  specified  was  not  too  large  under  ordinary  conditions,  there  were  days  frequently 
when  the  requirements  of  the  order  made  obligatory  the  operation  of  a  larger  num- 
ber of  cars  than  necessary. 

The  standard  of  adequate  service  adopted  for  the  23rd  Street  line  and  several 
other  surface  lines  in  the  Borough  of  Manhattan  seems  likely  to  be  better  suited  to 
the  traffic  demands  upon  the  Eighth  Avenue  line  than  the  one  now  in  force,  and  I 
have  directed,  therefore,  that  an  order  be  prepared  similar  to  those  now  in  force 
upon  the  other  surface  lines.  The  standard  thus  provided — ^a  10%  excess  of  seats 
over  passengers  in  each  15  minute  period  or  the  operation  of  at  least  25  cars  above 
13th  Street  and  12  below — will  be  elastic  and  will  not  require  a  greater  number  of  . 
cars  to  be  run  at  any  time  than  is  required  by  the  demands  of  the  traffic.  It  will, 
however,  if  obeyed,  provide  seats  for  passengers  under  ordinary  circumstances,  and 
even  during  rush  hours  will  do  away  with  crowding  and  reduce  the  number  of  pas- 
sengers standing  to  a  minimum.  It  is  perhaps  unnecessary  to  add  that  the  Commis- 
sion has  always  been  as  willing  to  modify  an  order  that  has  ceased  to  be  reasonable 
or  poorly  suited  to  changing  conditions  as  it  was  to  issue  the  order  in  first  instance. 

Final  Order  (No.  489). 

Thereupon,  on  motion  of  Commissioner  Maltbie,  duly  seconded,  a  Final  Order 
(No.  489)  was  adopted  directing  that  the  service  of  the  New  York  City  Railway 
Company  and  of  Adrian  H.  Joline  and  Douglas  Robinson,  Receivers  of  the  New 
York  City  Railway  Company,  on  the  Eighth  Avenue  Line,  be  supplemented  and 
changed  as  follows: 

(i)  By  operating  daily  including  Sundays  over  every  point  on  the  Eighth  Ave- 
nue Line  between  13th  Street  and  the  northerly  terminus  of  the  line  either 

(a)  a  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  and  night  a  number  of  seats 
at  least  ten  per  cent.  (10%)  in  excess  of  the  number  of  passengers  at  that  point;  the 
number  of  cars  passing  any  point  to  be,  however,  never  less  than  six  (6)  per  hour 
in  each  direction ;  or 

(b)  A  minimum  number  of  twenty-five  (25)  cars  in  one  direction  in  each  fifteen 
(15)  minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  com- 
plied with.  ' 
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(2)  By  operating  daily  including  Sundays  over  every  point  of  the  Eighth  Ave- 
nue Line  between  13th  Street  and  the  southerly  terminus  of  the  line  either 

(a)  a  sufficient  number  of  cars  in  each  direction  past  any  point  of  observation 
to  provide  during  every  fifteen  minute  period  of  the  day  and  night  a  number  of  seats 
at  least  ten  per  cent.  (10%)  in  excess  of  the  number  of  passengers  at  that  point;  or 

(b)  a  minimum  number  of  twelve  (12)  cars  in  one  direction  in  each  fifteen  (15) 
minute  period  in  which  the  provisions  of  subdivision  (a)  above  are  not  complied 
with; 

And  directing  that  said  order  shall  take  effect  on  May  i8th,  1908. 

(21)  0-490 

Commissioner  Bassett  presented  the  following  opinion  regarding  the  opening  of 
Hegeman  avenue: 

In  the  Matter 
of 
The  Application  of  The  City  of  New  York  ' 

relative  to  operiing  across  the  tracks  of 
the  Manhattan  Beach  Branch  of  the 
Long  Island  Railroad  Company  and  the 
Brooklyn  Union  Elevated  Railroad  Com- 
pany the  following  street,  Hegeman  Ave- 
nue, between  East  98th  Street  and  New 
Jersey  Avenue  in  the  Borough  of  Brook- 
lyn, City  of  New  York. 

Opinion. 
A  hearing  was  held  before  me  on  an  application  by  The  City  of  New  York  to  the 
Commission,  under  Section  61  of  the  Railroad  Law,  for  determination  whether  the 
proposed  extension  of  Hegeman  Avenue  between  East  98th  Street  and  New  Jersey 
Avenue  in  the  Borough  of  Brooklyn  should  pass  over  or  under  or  at  grade  of  the 
tracks  of  the  Manhattan  Beach  Branch  of  the  Long  Island  Railroad  Company  and  the 
tracks  of  the  Brooklyn  Union  Elevated  Railroad  Company,  and  for  a  determination  of 
the  manner  and  method  of  crossing  and  tlie  grades  thereof.  The  tracks  of  these  two 
railroads  at  the  point  of  their  intersection  with  the  proposed  extension  of  Hegeman 
Avenue  are  over  100  feet  apart,  and  for  this  reason  two  determinations  by  this  Com- 
mission are  necessary,  one  as  to  each  railroad. 

At  the  hearing  there  appeared  the  two  railroad  companies,  the  City  of  New  York, 
the  Brooklyn  Grade  Crossing  Commission  and  several  property  owners.  All  agreed 
that  owing  to  the  present  grades  of  the  railroads,  Hegeman  Avenue  must  pass  under 
the  tracks  of  both  railroads.  It  appeared  also  that  the  Brooklyn  Grade  Crossing  Com- 
mission, by  virtue  of  special  legislation,  had  fixed  the  grade  of  the  Long  Island  Rail- 
road Company  at  this  point.  It  was  found  also  that  the  established  grades  of  Hege- 
man Avenue  would  carry  that  street  beneath  the  tracks  of  the  Long  ^land  Railroad 
Company,  leaving  ample  headroom,  and  I  therefore  recommend  as  to  the  Long  Island 
Railroad  that  the  grade  of  the  tracks  remain  as  fixed  by  the  Brooklyn  Grade  Crossing 
Commission  and  that  the  grades  of  the  approaches  to  the  crossing  under  the  tracks  of 
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the  railroad  be  those  already  established  as  the  official  grade  of  Hegeman  Avenue 
I  recommend  also  that  the  abutments  of  the  bridge  carrying  the  railroad  over  Hege- 
man Avenue  be  the  same  width  as  the  proposed  extension  of  Hegeman  Avenue- 
Nelson  P.  Lewis,  Esq.,  Chief  Engineer  of  the  Board  of  Estimate  and  Apportion- 
ment, had  prepared  and  kindly  furnished  to  the  Commission  a  summary  statement  of 
the  grades  which  he  believed  should  be  adopted  in  order  to  carry  Hegeman  Avenue  be- 
neath these  two  sets  of  tracks,  and  his  suggestions,  which  appear  to  be  in  accord  with 
the  ideas  of  the  representatives  of  the  two  railroad  companies,  have  been  embodied  in 
the  order  which  I  submit  herewith. 

In  respect  to  the  Canarsic  Branch  of  the  Brooklyn  Union  Elevated  Railroad  Com- 
pany, I  believe  that  it  is  necessary  to  establish  the  grade  of  the  street  four  feet  be- 
low the  grade  heretofore  legally  established  at  this  point,  the  grade  or  approaches  to 
be  uniform  grades  from  the  present  legally  established  grade  of  Snediker  Avenue,  the 
bridge  carrying  the  railroad  tracks  over  the  street  to  be  70  feet  in  length,  that  being  the 
full  width  of  Hegeman  Avenue. 

The  determination  recommended  gives  a  clearance  between  the  bottom  of  the 
bridge  and  the  established  grade  of  the  street  of  12.64  feet  in  the  case  of  the  Brooklyn 
Union  Elevated  Railroad  Company  and  of  14  feet  in  the  case  of  the  Long  Island  Rail- 
road Company. 

Final  Order   (No.  490). 

Thereupon,  on  motion  of  Commissioner  Bassett,  duly  seconded,  a  Final  Order  (Nc. 
4go)  was  adopted  determining: 

(i)     As  to  the  Long  Island  Railroad  Company,  that 

(a)  When  Hegeman  Avenue  shall  hereafter  be  constructed  across  the  Man- 
hattan Beach  Branch  of  the  Long  Island  Railroad  Company,  it  shall  be  constructed 
under  said  railroad; 

(b)  The  grade  of  the  street  beneath  the  tracks  shall  be  at  an  elevation  of  i5-8 
feet  above  mean  high  tide,  that  being  the  legally  established  grade  qf  Hegeman  Ave- 
nue; 

(c)  The  elevation  of  top  of  rail  of  the  railroad  tracks  to  be  33.68  feet  above 
mean  high  tide,  this  being  the  grade  for  the  railroad  as  fixed  by  the  Brooklyn  Grade 
Crossing  Commission  in  its  plan  for  the  Bay  Ridge  Improvement. 

(d)  The  grades  of  the  approaches  to  said  crossing  to  be  those  already  estab- 
lished as  the  official  grade  of  Hegeman  Avenue. 

(e)  The  clearance  between  the  bottom  of  the  Bridge  carrying  the  railroad  tracks 
and  the  established  grade  of  the  street  to  be  not  less  than  14  feet. 

(f)  The  abutments  carrying  the  bridge  to  be  placed  on  the  building  line  and  to 
be  seventy  feet  distant  from  each  other,  measured  at,  right  angles. 

(g)  When  the  span  measured  along  the  track  does  not  exceed  70  feet,  then  1 
there  shall  be  no  intermediate  support,  but  when  the  span  so  measured  exceeds  70  I 
feet,  supporting  columns  may  be  placed  at  the  curb  line. 
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(2)  As  to  the  Canarsie  Branch  of  the  Brooklyn  Unicn  Elevated  Railroad  Com- 
pany, that 

(a)  When  Hegeman  Avenue  shall  hereafter  be  constructed  across  the  Brookb^n 
Union  Elevated  Railroad,  it  shall  be  constructed  below  the  grade  of  the  railroad. 

(b)  The  grade  of  the  street  beneath  the  tracks  shall  be  at  an  elevation  of  12.24 
feet  above  mean  high  tide,  or  four  feet  below  the  grade  of  the  street  heretofore  legally 
established  at  this  point. 

(c)  The  elevation  of  the  top  of  rail  of  the  railroad  tracks  to  be  27.8  feet  above 
mean  high  tide. 

(d)  The  grades  of  the  approaches  at  Hegeman  Avenue  to  be  uniform  grades 
from  the  elevation  above  given  at  the  crossing  of  the  Long  Island  Railroad  Com- 
pany's tracks,  namely,  15.8  feet,  and  from  the  present  legally  established  grade  of 
Snediker  Avenue,  namely,  15  feet  above  mean  high  tide. 

(e)  The  clearance  between  the  bottom  of  the  bridge  carrying  the  railroad  tracks 
and  the  established  grade  of  the  street  shall  not  be  loss  than  12.64  f^'f't. 

(f)  The  abutments  carrying  the  bridge  tf)  l)e  placed  on  the  building  line  and  to 
be  70  feet  distant  from  each  other,  measured  at  right  aiiglcs. 

(g)  When  the  span  measured  along  the  track  does  not  exceed  70  feet,  then 
there  shall  be  no  intermediate  support,  but  when  the  span  so  measured  exceeds  yo 
feet,  supporting  columns  may  be  placed  at  the  curb  line. 

And  directing  that  before  the  construction  of  the  bridges  is  commenced,  detailed 
plans  and  specifications  approved  by  the  Chief  Engineer  of  the  Railroad  Company 
and  by  the  Chief  Engineer  of  the  Board  of  Estimate  and  Apportionment,  and  an  esti- 
mate of  the  expense  of  the  proposed  changes  shall  be  submitted  to  the  Public  Service 
Commission  for  the  First  District  for  their  approval. 

(22J  C-1921 

The  Secretary  presented   a   report   by   Commissioner   Bassett   in   reference  to   the 
presentment  of  the  Grand  Jury  of  the  County  of  Queens  dated  May  2,   1908,  with  re- 
gard to  the  poor  transportation  facilities  existing  at  present  in  the  Borough  of  Queens., 
The  report  was  ordered  filed. 

{27,)  2132 

The  Secretary  presented  a  communication  dated  May  8th,  1908,  from  Edward 
Hartung,  Secretary  of  the  Citizens  Association  of  Bay  Ridge  and  Fort  Hamilton, 
stating  that  that  Association  had  passed  a  resolution  endorsing  the  extension  of  the 
Fourth  Avenue  Subway  under  the  Narrows  into  the  Borough  of  Richmond,  which 
was  ordered  filed. 

(24)  O-410 

The  Secretary  presented  a  communication  dated  May  8th,  1908  from  Henry  A. 
fiumbleton,  Secretary  of  the  Local  Boards  of  the  Borough  of  The  Bronx,  transmitting 
the  following  resolution  adopted  by  the  Local  Board  of  Crotona,  Twenty-fourth  Dis- 
trict, on  April  30th,  1908,  which  was  referred  to  Commissioner  Eu^tis : 
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Resolved,  That  the  Local  Board  of  Crotona,  24th  District,  considers  that  the  large 
petition  sent  to  the  Public  Service  Commission  for  the  First  District  was  in  the  nature 
of  a  complaint,  in  the  matter  of  lack  of  stairways  leading  to  East  161  st  Street  Elevated 
Station,  and  be  it  farther 

Resolved,  That  a  sketch  be  prepared  and  forwarded  to  the  Public  Service  Com- 
mission showing  additional  stairways  suggested  at  the  points  referred  to  herein,  one 
to  be  presented  to  the  Public  Service  Commission  and  the  other  to  the  Interborough 
Rapid  Transit  Company  in  order  to  meet  the  complaints  of  citizens  as  to  the  inade- 
quate stairway  facilities  at  East  161  st  Street  and  Third  Avenue;  and  the  Local  Board 
of  Crotona  hereby  requests  that  the  Public  Service  Commission  endeavor  to  have  the 
said  Interborough  Rapid  Transit  Company  construct  a  stairway  leading  to  the  present 
161  st  Street  Elevated  Station  on  the  easterly  side  of  Third  Avenue,  and  also  on  the 
easterly  and  westerly  sides  of  Third  Avenue  at  East  163rd  Street,  as  shown  on  sketch 
transmitted  herewith. 

(25) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  provisional  appointments  be  made: 


To  Take 

Name.  Position.  Salary.                   Eflfcct. 

Frederick  L.  Ancher Engineering  Draughtsman    $xoo  per  month  May    8.  igoi 

William  W.  Lyon,  Jr Junior  Engineering   Draughtsman..  75  per  month  May  11,  1908 

John  C.  Wolfe Structural  Draughtsman 125  per  month  May  11,  190^ 

Carroll  H.  Gardner Engineering  Draughtsman   100  per  month  May  12,  1908 

C.  M.  Reinhardt Architectural  Draughtsman   100  per  month  May  11,  190S 

Bernard  McGuire Architectural  Draughtsman   80  per  month  May    9,  190S 


Ayes— Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(26) 

On  motion  duly  seconded  it  was 

Resolved,  That  Albert  E.  Allen  be  appointed  from  the  Civil  Service  list  to  the 
position  of  Electric  Meter  Inspector,  at  a  salary  of  $1200.00  per  annum,  to  take  effeci 
May  25,  1908. 

Ayes — Commissioners  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(27) 

The  Secretary  presented  a  communication  from  Charles  D.  Calkins,  declining 
appointment  as  Rodman,  which  wa*;  ordered  filed. 
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(28)  1127 

The  Secretary  presented  the  following  communication  dated  May  8th,  1908  from 
Westinghouse,  Church,  Kerr  &  Co.,  which  was  referred  to  the  Chief  Engineer : 

May  8,  1908. 
To  the  Public  Service  Commission  for  the  First  District,  Acting  for  The  City  of  New 
York: 

Gentlemen — In  response  to  your  invitation  to  Contractors  for  the  construction 
of  the  Fourth  Avenue  Subway,  Brooklyn,  we  have  submitted  a  proposition  for  your 
consideration,  believing  that  it  offers  superior  advantages  to  the  City  in  the  production 
of  this  work  at  minimum  cost. 

The  essential  features  of  this  plan  are  not  novel,  having  been  largely  used  in 
various  forms  of  agreement  during  the  past  ten  years  or  more,  in  the  construction  of 
the  largest  classes  of  work.  This  mode  of  performance  has  by  long  experience  been 
so  adjusted  to  the  economies  and  best  interests  of  large  undertakings  as  to  have 
become  common  usage  with  many  large  railroad,  manufacturing,  and  other  corpora- 
tions. It  is  therefore  here  proposed  with  a  view  to  its  introduction  in  this  public 
work,  providing  it  should  meet  your  favor. 

As  a  contract  defining  relationship  rather  than  specifying  performance,  it  is  of 
the  ** Master  and  Servant"  tjrpe,  in  which  a  superior  control  continually  resides  in  the 
"master,"  thereby  enabling  broad  discretion  in  the  direction  of  the  performance  of  the 
skilled  servant. 

We  submit  that  this  type  of  agreement  is  better  adapted  to  the  performance  of 
large  undertakings  over  long  periods  of  time  than  the  conventional  performance  con- 
tract, the  administration  of  which  is  exceedingly  difficult,  departures  from  which  arc 
made  necessarily  profound  by  the  constant  interference  of  conditions,  and  in  which 
the  opportunity  for  excess  cost  becomes  maximum  through  extras  and  unforeseen 
contingencies,  and  whose  variability  largely  exceeds  the  fixity  of  the  type  of  perform- 
ance contract  which  they  attend. 

We  further  submit  that  this  method  is  one  with  which  we  have  had  much  experi- 
ence and  under  which  we  have  done  work  of  the  largest,  most  difficult,  and  compli- 
cated character,  with  results  so  satisfactory  as  to  cause  a  continual  increase  of  use  in 
work  of  the  largest  magnitude.  / 

Its  form  may  be  varied  to  any  degree  necessary  to  cover  the  conditions  of  any 
given  undertaking,  providing  its  essentials  are  retained  and  that  its  spirit  and  general 
mode  of  administration  are  preserved.  This  elasticity  has  often  been  favorably 
remarked — its  merits  remaining  intact  throughout  a  broad  scope  of  activity  and  varia- 
tion of  the  elements  to  which  it  relates. 

We  especially  suggest  as  a  matter  of  fact  and  experience  that  no  intermediate  or 
compromise  form  between  this  "master  and  servant"  type  and  a  lump  sum  contract 
is  admissible,  since  thereby  will  be  obtained  the  defects  of  both  with  the  virtues  of 
neither. 
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We  call  especial  attention  to  the  fact  that  this  is  not  a  percentage  contract,  since 
a  percentage  ccmtract  is — like  any  other  performance  contract — essentially  and  legiti- 
mately a  selfish  operation,  in  which  the  performer  is  working  primarily  for  his  own 
interests.  Under  such  conditions,  whatever  defects  are  inherent  in  the  type  are  mulii- 
plied  by  a  percentage  compensation,  and  especially  is  the  incentive  to  keep  down  costs 
adversely  affected. 

In  a  relationship  agreement  as  usually  drawn,  even  though  compensation  is  based 
on  percentage  of  cost,  the  motive  of  those  trained  by  experience  in  such  work  is  the 
unselfish  spirit  of  service,  which  has  been  amply  proven  to  be  a  sufficient  influence  in 
realizing  lowest  costs — especially  as  this  factor  is  the  greatest  and  almost  only  influ- 
ence in  securing  additional  work. 

In  this  instance  we  have  especially  jjrovided  a  further  element  whereby  the  com- 
pensation is  fixed  upon  quantities  only,  irrespective  of  the  cost  of  such  quantities,  and 
we  have  added  premium  and  penalty  features  to  further  enhance  the  inducement  to 
economize. 

Although  agreements  of  this  character,  establishing  a  "master  and  servant"* 
relationship,  have  so  far  as  we  know  never  been  attended  by  a  bond  for  faithful  per- 
formance, it  may  be  deemed  necessary  or  advisable  that  such  bond  be  given  in  public 
work  of  this  character,  in  which  case  we  would  have  no  objection  to  giving  such  bond 
in  a  sum  commensurate  with  the  obligation  to  be  covered, — such  bond  to  be  of  char-' 
acter  and  form  to  be  mutually  determined. 

It  will  give  us  pleasure  to  confer  with  you  to  any  extent  that  you  may  desire,  with 
a  view  to  assisting  your  consideration  of  this  method  of  performing  construction  work. 

Very  truly  yours, 
(Signed)  WALTER  C   KERR,   President. 

(29)  ^  0-447 

The  Secretary  presented  a  copy  of  a  communication  sent  by  F.  W.  Whitridge. 
Receiver  of  the-  Third  Avenue  Railroad  Company  to  M.  Burr  Wright,  complainant, 
under  order  447,  which    on  motion    was  referred  to  Commissioner  Maltbie. 


TRAVIS  H.  WHITNEY,   Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Wednesday,  May  13,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present:    Commissioner   Edward   M.   Bassett,   Acting   Chairman,    Commissioners 
William  McCarrolI,  Milo  R.  Maltbie,  John  £.  Eustis. 

(I) 

The  Secretary  presented  the  following  communication  from  the  Mayor  of  The 
City  of  New  York: 


City  of  New  York^ 
Office  of  the   Mayor, 
May  12,  1908. 


OR,  > 


To  the  Public  Service  Commissum  for  the  First  District,  154  Nassau  Street,  City: 

Gentlemen — The  City  has  in  contemplation  the  erection  of  a  Municipal  Office 
Building  on  a  site  bounded  by  Park  Row,  Duane  and  Centre  Streets.  Under  the  pro- 
visions of  Chapter  670  of  the  Laws  of  1907,  this  building  is  to  be  erected  by  the 
Department  of  Bridges. 

As  your  Board  has  contracted  ^or  the  construction  of  a  subway  station  at  this 
site,  it  is  desirable  that  the  Department  of  Bridges  should  co-operate  with  your  Board 
in  the  preparation  of  plans  for  the  foundation  of  the  proposed  building. 

I  request,  therefore,  that  you  direct  your  contractor  to  suspend  further  work  in 
connection  with  the  subway  station,  other  than  the  excavation  therefor,  until  plans 

can  be  agreed  upon. 

Very  truly  yours, 

(Signed)  .         GEO.  B.  McCLELLAN,  Mayor. 

On  motion,  duly  seconded,  it  was  thereupon 

Resolved,  That  the  Commission  hereby  directs  the  Bradley  Contracting  Company, 
the  contractor  for  that  section  of  the  Brooklyn  Loop  Lines  within  which  the  proposed 
Municipal  Office  Building  referred  to  by  the  Mayor  is  to  be  erected,  to  forthwith 
suspend  the  execution  of  that  part  of  the  work  affected  by  the  construction  of  such 
(35) 

[Form204i]  [iM(B)] 
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proposed  Office  Building  other  than  excavation,  such  suspension  to  continue  until  such 
time  as  the  Commission  shall  direct  the  contractor  to  resume  work  thereon. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Commission  reconvened  at  4:00  p.  m. 

(2) 

Application  of  the  Nassau  Electric  Railroad  Company  for  Certificate 
•  OF   Approval. 

The  Secretary  presented  the  following  petition  from  the  Nassau  Electric  Railroad 
Company : 

To  the  Public  Service  Commission  for  the  First  District: 

Gentlemen — Your  petitioner,  the  Nassau  Electric  Railroad  Company,  respectfully 
represents : 

First — It  is  a  street  surface  railroad  corporation  duly  incorporated  under  the  laws 
of  the  State  of  New  York,  by  certificate  filed  in  the  Office  of  the  Secretary  of  State 
on  the  13th  day  of  March,  1893,  a  certified  copy  of  which  is  on  file  in  your  office. 

Second — By  certificate  filed  in  the  Office  of  the  Secretary  of  State  on  the  26th 
day  of  January,  1899,  the  Atlantic  Avenue  Railroad  Company  of  Brooklyn,  a  street 
surface  railroad  corporation,  was  duly  merged  with  and  became  part  of  The  Nassau 
Electric  Railroad  Company. 

Third — On  the  6th  day  of  May,  1908,  your  petitioner  duly  filed  in  the  Office  of 
the  Secretary  of  State  a  certificate  of  its  intention  to  construct  extensions  of  its  rail- 
road in  the  Borough  of  Brooklyn,  City  of  New  York,  on  the  routes  hereinafter 
described— copy  of  which  Certificate  of  Extension  duly  certified  by  the  Secretary  of 
State  and  County  Qerk  will  be  furnished. 

That  the  following  is  a  description  of  the  streets,  roads,  avenues  and  highways 
in  or  upon  which  it  was  proposed  by  said  certificate  to  construct,  maintain  and  operate 
such  extensions  or  branches,  to  wit: 

"Along  and  upon  Flatbush  Avenue  from  the  present  terminus  of  its  track  on  the 
Easterly  side  of  said  street  between  Atlantic  Avenue  and  Fourth  Avenue,  to  Fourth 
Avenue,  thence  along  Fourth  Avenue  to  Atlantic  Avenue,  and  along  Atlantic  Avenue 
to  Flatbush  Avenue  by  single  or  double  track  street  surface  electric  railroad  to  be 
operated  by  the  overhead  single  trolley  system,  together  with  the  necessary  poles, 
wires  and  equipment  with  connections  at  Flatbush  Avenue  and  Fourth  Avenue  and 
at  Flatbush  Avenue  and  Atlantic  Avenue  with  tracks  of  The  Brooklyn  City  Railroad 
Company." 

Fourth — On  the  6th  day  of  May,  1908,  your  petitioner  obtained  from  the  President 
of  the  Borough  of  Brooklyn  a  temporary  permit  to  construct  and  operate  the  exten- 
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sion  hereinabove  described,  (copy  of  said  permit  is  hereto  attached)  and  will  apply 
to  the  Board  of  Estimate  and  Apportionment  of  the  City  of  New  York  for  its 
consent  to  the  construction  and  operation  of  such  extension. 

Fifth — ^A  Map  of  said  extension  showing  the  streets,  avenues  and  highways  in 
and  upon  which  it  is  proposed  to  construct  such  extension  is  attached  hereto. 

Sixth — Your  petitioner  has  not  received  a  certificate  of  public  convenience  and 
necessity  for  the  construction  of  such  extension  f<Jr  t^e  reason  that  no  such  consent 
is  required  by  Section  59  of  the  Railroad  Law  in  the  case  of  The  Nassau  Electric 
Railroad  Company,  that  corporation  having  been  formed  prior  to  the  enactment  of 
such  statute. 

Seventh — Your  petitioner  has  contracted  for  the  material  required  for  the  con- 
struction and  operation  of  said  extension  and  has  received  the  permit  from  the  Com- 
missioner of  Public  Works  of  the  Borough  of  Brooklyn  for  said  construction. 

Wherefore,  your  petitioner  prays  that  ttte  permission  and  approval  of  your  com- 
mission be  granted  for  the  construction  by  The  Nassau  Electric  Railroad  Company 
of  an  extension  of  its  street  surface  railroads  upon  the  routes  hereinbefore  described. 

Dated,  Brooklyn,  May  6th,  1908. 
Respectfully  submitted, 

THS  NASSAU  ELECTRIC  RAILROAD  COMPANY, 

(Signed)  By  J.  F.  Calderwood,  Vice-President. 

f 

State  and  City  of  New  York, 

Borough  of  Brooklyn,  ss,: 

County  of  Kings, 

J.  F.  Calderwood,  being  duly  sworn  deposes  and  says  that  he  is  Vice-President  of 
'I  he  Nassau  Electric  Railroad  Company,  that  he  has  read  the  foregoing  petition  and 
knows  the  contents  thereof,  and  that  the  same  is  true  of  his  own  knowledge;  that 
the  reason  why  this  verification  is  made  by  deponent  and  not  by  petitioner  is  that  the 
said  petitioner  is  a  corporation  and  deponent  an  officer  thereof,  to  wit,  its  Vice- 
President. 

J.  F.  CALDERWOOD. 
Sworn  to  before  me  this  6th  day  of  May,  1908. 
J.  H.   Bennington, 

Notary  Public,  Kings  Co.  N.  Y. 

Kings  County  Register's  Certificate  No.  1271. 

In  connection  therewith  the  Secretary  presented  a  communication  from  the 
Counsel  to  the  Commission  transmitting  a  form  of  resolution  for  a  hearing  on  the 
paid  application,  with  form  of  notice  of  hearing. 
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Thereupon,  the  following  resolution  was  moved  and  duly  seconded: 

Order   (No.  491). 

Whereas,  The  Public  Service  Commission  for  the  First  District  has  received  the 
petition  of  the  Nassau  Electric  Railroad  Company  verified  May  6,  1908,  praying  that 
the  permission  and  approval  of  the  Commission  be  granted  for  the  construction  by 
the  said  Nassau  Electric  Railroad  Company  of  an  extension  of  its  street  surface 
railroads  upon  the  streets,  roads,  avenues  and  highways  described  as  follow^s,  to  wit:— 

"Along  and  upon  Flatbush  Avenue  from  the  present  terminus  of  its  track  on 
the  Easterly  side  of  said  street  between  Atlantic  Avenue  and  Fourth  Avenue,  to 
Fourth  Avenue,  thence  along  Fourth  Avenue  to  Atlantic  Avenue,  and  along  Atlantic 
Avenue  to  Flatbush  Avenue  by  single  or  double  track  street  surface  electric  railroad 
to  be  operated  by  the  overhead  single  trolley  system,  together  w^ith  the  necessary 
poles,  wires  and  equipment  with  connections  at  Flatbush  Avenue  and  Fourth  Avenae 
and  at  Flatbush  Avenue  and  Atlantic  Avenue  with  tracks  of  The  Brooklyn  City  Rail- 
road Company." 

Resolved,  That  the  said  petition  of  the  said  Nassau  Electric  Railroad  Company 
be  heard  by  and  before  the  Public  Service  Commission  for  the  First  District  on 
the  i8th  day  of  May,  1908,  at  10:30  o'clock  in  the  forenoon,  and  that  the  said  com- 
pany publish  a  notice  of  the  said  application  and  of  ^e  time  and  place  of  the  said 
hearing,  setting  out  the  names  and  description  of  the  streets,  roads,  avenues  and 
highways  in  and  upon  which  it  is  proposed  to  construct  and  pperate  such  extension, 
in  the  following  newspapers  published  in  the  Borough  of  Brooklyn,  City  of  New 
York,  at  least  three  days  in  succession  prior  to  the  said  hearing  and  file  proof  of 
such  publication  with  the  Secretary  of  this  Commission  on  or  before  the  opening  of 
the  said  hearing:  Brooklyn  Eagle,  Brooklyn  Citizen. 

Form  of  Notice. 

Notice  is  hereby  given,  that  an  application  of  the  Nassau  Electric  Railroad  Com- 
pany to  the  Public  Service  Commission  for  the  First  District  has  been  made  for 
permission  and  authority  of  the  said  Commission  to  the  construction  and  operation 
of  an  extension  of  its  street  surface  railroads  in  the  Borough  of  Brooklyn,  City  of 
New  York,  upon  the  streets,  roads  and  avenues  therein,  as  follows,  to  wit: — 

"Along  and  upon  Flatbush  Avenue  from  the  present  terminus  of  its  track  on 
the  Easterly  side  of  said  street  between  Atlantic  Avenue  and  Fourth  Avenue,  to 
Fourth  Avenue,  thence  along  Fourth  Avenue  to  Atlantic  Avenue,  and  along  Atlantic 
Avenue  to  Flatbush  Avenue  by  single  or  double  track  street  surface  electric  railroad 
to  be  operated  by  the  overhead  single  trolley  system,  together  with  the  necessary 
poles,  wires  and  equipment  with  connections  at  Flatbush  Avenue  and  Fourth  Avenue 
and  at  Flatbush  Avenue  and  Atlantic  Avenue  with  tracks  of  The  Brooklyn  City  Rail- 
road Company." 
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and  the  said  application  will  be  heard  by  the  said  Commission  at  its  office,  Number 
154  Nassau  Street,  Borough  of  Manhattan,  New  York  City,  on  the  i8th  day  of  May, 
1908^  at  10.30  o'clock  in  the  forenoon. 

Dated,   New  York,    May         ,   1908. 

NASSAU  ELECTRIC  RAILROAD  COMPANY. 
By 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  Chair  desigrated  Commissioner  McCarroll  to  conduct  the  hearing. 

(3) 

The  Secretary  presented  the  following  communication  from  H.  A.  Metz,  Comp- 
troller of  the  City  of  New  York,  accompanied  by  a  copy  of  the  report  of  the  Select 
Committee  of  the  Board  of  Estimate  and  Apportionment : 

City  of  New  York— Department  of  Finance,  ) 

May  13,  1908.         S 

Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First  Dis- 
trict, 154  Nassau  Street,  City: 
Dear  Sir— In  the  matter  of  the  claims  for  damages  in  Park  Avenue,  on  account 
of  construction  of  the  Rapid  Transit  Railway,  the  Corporation  Counsel  has  presented 
a  communication  to  the  Board  of  Estimate  and  Apportionment  in  regard  to  a  settle- 
ment of  the  same,  which  was  referred  to  a  Select  Committee  of  the  Board,  of  which 
T  am  Chairman. 

I  am  en^osing  you  a  copy  of  the  report  of  this  Committee,  which  will  be  pre- 
sented to  the  Board  of  Estimate  and  Apportionment  on  Friday  next.  May  15,  together 
with  a  resolution  for  adoption,  approving  of  the  terms  of  the  proposed  agreement, 
and  also  recommending  that  the  Board  adopt  a  resolution  authorizing  the  Comptroller 
to  issue  corporate  stock  in  the  amount  named,  provided  a  requisition  for  that  sum 
5hall  be  presented  by  the  Public  Service  Commission  for  the  First  District. 

In  order  that  the  matter  may  be  disposed  of  at  the  meeting  on  Friday,  I  would 
suggest  that  your  Commission  have  prepared  the  proper  requisition  for  the  amount 
named,  at  which  time  action  may  be  taken  upon  the  same. 

Yours   truly, 
(Signed)  H.   A.   METZ, 

Comptroller. 

In  connection  therewith  the  Secretary  presented  the  following  communication  from 

George  S.  Coleman,  Counsel  to  the  Commission: 

May    13,    1908. 
Public  Service  Commission  for  the  First  District: 
\ 

Sirs — Referring  to  my  previous  communication  in  regard  to  the  adjustment  of  the 

litigation  arising  out  of  the  deviation  in  the  position  of  the  easterly  tunnel  section  of 
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the  Rapid  Transit  Railroad  in  Park  Avenue,  I  now  transmit  for  your  consideration  a 
proposed  form  of  agreement  with  John  B.  McDonald  and  Interborough  Rapid  Transit 
Company,  modifying  the  contract  of  February  21,  1900,  in  order  to  provide  for  the 
carrying  out  of  this  adjustment.  This  agreement  has  been  examined  by  the  G>rpora- 
tion  Counsel  and  has  his  approval.  The  matter  of  this  adjustment  has  been  taken  up 
with  the  Board  of  Estimate  by  the  Corporation  Counsel  and  was  referred  to  a  select  | 

committee  which,  I  am  advised,  will  report  on  Friday  next  in  favor  of  this  adjustmentr  j 

and  recommending  that  the  agreement  be  approved.    In  order  that  the  required  action  1 

of  the  Board  of  Estimate  in  the  premises  may  be  completed  on  Friday  next,  the  Comp-  ', 

troller,  in  a  letter  to  the  Chairman  of  the  Commission,  under  this  date,  suggests  that  | 

requisition  be  now  made  upon  the  Board  of  Estimate  for  an  amount  sufficient  to  carry  \ 

f 

the  proposed  contract  into  effect.    This  requisition  can  be  acted  upon  by  the  Board  1] 

of  Estimate  on  Friday  in  conjunction  with  the  approval  of  the  agreement. 

I  return  herewith  the  letter  of  the  Comptroller,  with  its  enclosure,  and  transmit  * 

resolutions  approving  the  form  of  agreement  submitted  and  authorizing  the  Chairman 

and  Secretary  to  execute  a  requisition  upon  the  Board  of  Estimate,  a  form  for  which 

is  also  submitted. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

Thereupon,  the  following  resolution  was  moved  and  duly  seconded : 

Resolved,  That  the  Commission  hereby  approves  the  form  of  contract  submitted 
providing  for  the  adjustment  of  the  litigation  growing  out  of  the  deviation  in  the 
position  of  the  easterly  tunnel  section  in  Park  Avenue  and  that  the  Chairman  and 
Secretary  be  authorized  to  execute  and  deliver  such  contract  on  behalf  of  the  Com- 
mission. 

Ayes — Commissioners   McCarroll,   Bassett,   Maltbie.   Eustis. 

Nays — None. 

Carried. 

The  said  form  of  agreement  was  as  follows : 

Agreement,  made  this  day  of  May,  in  the  year  One  Thousand  Nine  Han- 

dred  and  Eight,  between  The  City  of  New  York  (hereinafter  called  the  "City") 
acting  by  the  Public  Service  Commission  for  the  First  District  (hereinafter  called 
the  "Commission"),  party  of  the  first  part,  and  John  B.  McDonald,  of  The  Cit>' 
of  New  York  (hereinafter  called  the  "Contractor"),  and  Interborough  Rapid  Transit 
Company,  a  corporation  organized  under  the  laws  of  the  State  of  New  York  (here- 
inafter called  "Interborough  Company")*  parties  of  the  second  part,  witnesseth: 

Whereas,  Heretofore  and  on  or  about  the  21st  day  of  February.  1900,  the  City, 
acting  by  the  Board  of  Rapid  Transit  Railroad  Commissioners  for  The  City  of  New 
York  (hereinafter  called  the  "Board"),  entered  into  a  contract  with  the  Contractor 
for   the   construction   and   operation   of  a   Rapid   Transit   Railroad    in   The   City  of 
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New  York  and  otherwise,  as  therein  menticned,  which  contract  has  s.nce  been  modi* 
ficd  by  certain  aRreements  between  the  parties,  and  which  contract  as  so  modified  is 
hereinafter  called  the  "contract";  and 

Whereas,  The  Contractor  has  deposited  with  the  Comptroller  cf  the  City  security 
for  the  performance  of  the  said  contfact  for  construction  and  operation  on  his  part. 
and  has  given  certain  bonds  as  further  security  for  such  performance,  and  upon 
such  bonds  there  are  sureties  as  fcllow^s:  Rapid  Transit  Subway  Construction  Com- 
pany, United  States  Fidelity  and  Guaranty  Company,  The  Empire  State  Surety 
Company,  American  Surety  Company  of  New  York,  National  Surety  Company, 
and  Fidelity  and  Deposit  Company  of  Maryland;  and 

Whereas,  B/  written  instruments  bearing  date  the  tenth  day  of  July,  IQ02,  the 
Contractor,  with  the  written  consent  of  the  Board,  concurred  in  by  six  members 
thereof,  dtily  •  assigned  the  right  and  obligation  to  maintain  and  operate  the  said 
Rapid  Transit  Railroad  for  Xhe  term  of  years  specified  in  the  Contract  and  all  ri^ts 
included  in  the  leasing  provisions  of  the  Contract,  together  with  the  obligation  to 
provide  equipment  for  the  said  railroad  unto  Interborough  Company,  which  Company 
also  guaranteed  the  performance  by  the  Contractor  of  the  provisions  of  so  much 
of  the  Contract  as  was  not  so  assigned  to  it;  and 

Whereas,  The  Commission  has  succeeded  to  all  the  powers  and  duties  of  the 
Board;  and  , 

Whereas,  The  contract  provides  that  no  change  shall  be  made  therein  except 
by  a  written  instrument  duly  authorized  by  the  Board,  or  its  successors,  and  con- 
sented to  by  the  Contractor  and  the  sureties  upon  his  said  bonds ;  and 

Whereas,  The  City  by  the  Board,  duly  adopted  Routes  and  General  Plan  of 
Construction  for  such  rapid  transit  railroad  which  were  adopted  by  the  Board  by 
resolutions  adopted  on  the  14th  day  of  January,  1897,  and  the  4th  day  of  February, 
1897,  and  later  approved  by  the  municipal  authorities  of  The  City  cf  New  Yofk  and 
consented  to  by  the  Appellate  Division  of  the  Supreme  Court  for  the  First  Judicial 
Department;  and 

Whereas,  In  the  course  of  the  construction  of  the  portion  of  the  said  rapid 
transit  railroad  under  Park  Avenue,  in  the  Borough  of  Manhattan,  in  The  City  of 
New  York,  the  easterly  tunnel  section  of  the  said  railroad  was,  between  Thirty- 
fifth  and  Forty-second  streets,  constructed  further  to  the  eastward — that  is  to  say, 
nearer  to  the  building  line  of  the  houses  on  the  east  side  of  the  said  'Park  Avenue — 
than  was  indicated  in  the  drawings  included  in  the  said  Routes  and  General  Plan ;  and 

Whereas,  During  the  course  of  construction  of  the  said  easterly  tunnel  section, 
and  in  the  latter  part  of  March,  1902,  portions  of  the  rock  above  such  easterly  tunnel 
section,  so  constructed  at  certain  places  on  the  easterly  side  of  said  Park  Avenue, 
between  the  said  Thirty-fifth  and  Forty-second  Streets,  sank  and  disturbed  the  founda- 
tions of  certain  houses  situate  on  said  easterly  side  of  Park  Avenue  and  injured  the 
structures  of  such  houses,  and  by  such  sinking  of  rock,  disturbance  of  foundations  and 
otherwise,  damaged,  or  is  claimed  to  have  damaged,  the  owners  thereof;  and,  Whereas, 
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in  the  construction  of  such  portion  of  said  easterly  tunnel  section  blasting  was  neces- 
sary and  caused,  or  is  claimed  to  have  caused,  annoyance,  loss  and  damage  to  the 
owners  of  certain  premises  situate  on  the  easterly  side  of  said  portion  of  Park  Avenue; 
and.  Whereas,  for  the  purposes  of  constructing  the  said  easterly  tunnel  section  certain 
necessary  operations  were  carried  on  in  Park  A\*enue  and  certain  necessary  structures 
maintained  there  which  caused,  or  are  claimed  to  have  caused,  damage  to  the  owners 
of  premises  situate  on  the  said  easterly  side  of  Park  Avenue;  and.  Whereas,  certain 
supports  were  placed  on  the  easterly  side  of  said  Park  Avenue  to  better  assure  the 
safety  of  certain  houses  whose  structures  were  injured  or  threatened  by  the  said  sink- 
ing of  rock  and  disturbance  of  foundations,  which  said  supports  in  some  degree  ob- 
structed or  are  claimed  to  have  obstructed  the  use  of  said  Park  AveYiue  by  the  occu- 
pants of  property  on  its  easterly  side;  and,  Whereas,  the  owners  of  certain  premises 
on  the  said  easterly  side  of  Park  Avenue,  between  Thirty-sixth  and  Forty-first  Streets, 
have  claimed  by  reason  of  the  matters  aforesaid  to  have  suffered  damage;  and 

Whereas,  The  claim  has  been  made  by  certain  of  the  said  owners  that  the  place 
in  which  such  easterly  tunnel  section  was  constructed  was  not  within  the  authority  of 
the  said  Routes  and  General  Plan  and  was  therefore  unlawful,  and  on  that  ground  have 
made  claims  against  the  City  or  the  Contractor,  or  the  Interborough  Company,  or 
against  some  or  all  of  them,  by  reason  of  such  sinking  of  rock,  disturbance  of  foimda- 
tions  and  other  injury  and  damage;  and  • 

Whereas,  The  Board  heretofore  and  on  or  about  the  i6th  day  of  April,  1903,  duly 
adopted  resolutions  prescribing  a  Route  and  General  Plan  for  a  certain  new  or  addi- 
tional rapid  transit  railroad  or  section  of  railroad,  which  was  to  be  a  substitute  for  the 
section  of  the  rapid  transit  railroad  authorized  by  the  said  Routes  and  txeneral  Plan 
of  14th  January  and  4th  February,  1897,  and  situate  under  the  easterly  portion  of  said 
Park  Avenue,  between  Thirty-fifth  and  Forty-second  Streets,  which  had  not  been 
constructed,  and  which  new  or  additional  railroad  or  section  was  to  be  identical  with 
the  said  easterly  tunnel  section  as  actually  constructed;  the  result  of  the  said  new 
Route  and  General  Plan  being  a  modification  of  the  said  Routes  and  General  Plan  of 
14th  January  and  4th  February,  1897,  by  which  the  said  easterly  tunnel  section  should 
remain  in  the  position  in  which  it  has  been  actually  constructed  rather  than  be  con- 
structed anew  in  the  position  aforesaid  in  the  said  drawings  included  in  the  said 
original  Routes  and  General  Plan,  with  the  abandonment  of  such  easterly  tunnel  section 
as  actually  constructed;  and,  Whereas,  the  said  modification  of  the  Routes  and  Gen- 
eral Plan  was  duly  approved  by  the  municipal  authorities;  and,  Whereas,  the  owners 
of  property  abutting  upon  the  portion  of  the  streets  occupied  by  the  easterly  tunnel 
section  proposed  to  be  authorized  by  such  new  or  modified  Route  and  General  Plan 
having  refused  to  consent  thereto,  the  City  by  the  Board  duly  *nd  on  or  about  the 
6th  day  of  November,  1903,  made  application  to  the  Appellate  Division  of  the  Supreme 
Court  in  the  First  Judicial  Department,  for  the  appointment  of  three  Commissioners  to 
determine  and  report  after  due  hearing  whether  the  rapid  transit  railroad  or  railroads 
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described  in  the  said  new  modification  of  the  Route  and  General  Plan  ought  to  be 
constructed  and  operated;  and,  Whereas,  the  said  Commissioners,  having  been  duly 
appointed  and  duly  taken  testimony  and  heard  the  matter,  reported  that,  in  their 
opinion,  the  said  new  or  modified  rapid  transit  railroad  ought  to  be  constructed  and 
operated ;  and,  Whereas,  thereupon  the  City  by  the  Board  applied  to  the  said  Appellate 
Division  for  an  order  confirming  the  said  report  of  the  said  Commissioners — the  result 
of  which  confirmation  would  be  the  due  and  valid  authorization  of  the  said  easterly 
tunnel  section  as  so  constructed;  and 

Whereas,  The  said  Appellate  Division  upon  said  application  delivered  an  opinion 
requiring  the  ascertainment  and  payment  of  certain  damages,  caused  as  aforesaid,  to 
the  owners  of  certain  property  situate  on  the  easterly  side  of  the  said  Park  Avenue,  be- 
tween Thirty-sixth  and  Forty-first  Streets,  as  a  condition  precedent  to  the  confirmation 
by  the  said  Court  of  the  report  of  the  said  Commissioners;  and  Whereas,  the  said 
Appellate  Division  thereupon  made  an  order  of  reference  to  the  Honorable  Alton  B. 
Parker,  which  order  was  duly  entered  in  the  office  of  the  clerk  of  the  said  Appellate 
Division  on  the  7th  day  of  September,  1905 ;  and 

Whereas,  The  said  reference  having  duly  proceeded  before  the  said  Honorable 
Alton  B.  Parker,  he  did  on  or  about  the  31st  day  of  October,  1906,  duly  make  and 
file  his  report  bearing  date  on  that  day,  and  which  report  is  now  on  file  in  the  office 
the  Clerk  of  the  said  Appellate  Division  in  and  by  which  report  awards  were  made  to 
the  following  property  owners  in  the  following  amounts : 

Frederick  W.  Devoe $47,805  63 

Arabella  D.  Huntington 17,109  00 

Charles  T.  Barney.  / .• 93»325  $8 

George  H.  Byrd 6,500  79 

Alice  T.   Wheelock 611  50 

Alice  T.  Wheelock  and  Mary  A.  Kemys .  6,823  68 

Benjamin  Welles  and  J.  M.  Taylor,  a^  Executors  and  Trustees  under  the 
Last  Will  and  Testament  of  Benjamin  S.  Welles,  deceased,  Benjamin 
Welles,  individually  and  Frances  Welles,  his  wife,  Jennie  A.  Gerard, 
J.  W.  Gerard  and  Mary  Gerard,  his  wife,  Sumner  Gerard  and  Julia 
M.  Gerard    27,454  00 

— and. 

Whereas,  The  said  Appellate  Division  by  an  order  bearing  date  the  25th  day  of 
January,  1907,  and  duly  entered  in  the  office  of  the  Clerk  of  the  said  Appellate  Division 
on  the  1st  day  of  March,  1907,  has  duly  confirmed  in  all  things  the  report,  and  has  made 
provision  for  the  payment  of  costs  and  allowances  to  the  following  owners  in  the 
following  amounts : 

Frederick  W.  Devoe $1,056  00 

Arabella   D.   Huntington 946  20 

Charles  T.  Barney 1,184  95 
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George  H.  Byrd 4^5  24 

Alice  T.  Wheelock  and  Mary  A.  Kcmys ii5  58 

Alice  T.   Wheelock 391  18 

Benjamin  Welles  and  J.  M.  Taylor,  as  Executors  and  Trustees  under  the 
Last  Will  and  Testament  of  Benjamin  S.  Welles,  deceased,  Benjamin 
Welles,  individually  and  Frances  Welles,  his  wife,  Jennie  A.  Gerard, 
J.  W.  Gerard  and  Mary  Gerard,  his  wife,  Sumner  Gerard  and  Julia 
M.  Gerard   1/385  85 


— and 

Whereas,  Differences  have  arisen  between  the  City  and  the  Interborough  Company 
as  to  whether  the  City  or  the  Contractor  or  the  Interborough  Company,  if  any  of  them, 
is  liable  for  the  damages,  costs  and  allowances  ascertained  and  determined  as  aforesaid 
by  the  said  Referee  and  by  the  said  Appellate  Division ;  and 

Whereas,  It  is  of  importance  to  the  City  and  to  the  Interborough  Company  that 
the  said  Appellate  Division  should  9iake  an  order  fully  confirming  the  report  of  the 
said  Commissioners,  and  so  validating  and  lawfully  establishing  the  right  of  the  City 
and  of  the  Interborough  Cotnpany  and  of  such  others  as  may  lawfully  claim  under  the 
Contractor,  in  and  to  the  construction,  maintenance  and  operation  of  the  said  easterly 
tunnel  section  as  now  constructed  and  used  between  said  Thirty-third  and  Forty-second 
streets ; 

Now,  therefore,  in  consideration  of  the  premises  and  subject  to  "Qie  approval  and 
consents  hereinafter  provided, 

It  is  agreed  that  the  contract  be  and  the  same  hereby  is  modified  as  follows : 

I. — The  City  shall,  for  the  purpose  of  securing  the  prompt  validation  of  the  right 
to  construct  and  operate  such  easterly  tunnel  section,  forthwith  pay  and  advance  to 
the  owners  mentioned  in  the  Report  the  amounts  therein  respectively  awarded  to  the 
said  owners,  as  in  the  said  Report  prescribed,  and,  further,  the  allowance  for  legal 
costs  or  expenses  made  to  said  owners  by  the  saia  order  of  the  said  Appellate  Division. 

II. — The  Contractor  and  Interborough  Company  agree  that  such  payments  shall 
be  considered  and  treated  as  a  part  of  the  cost  of  constructing  the  rapid  transit  rail- 
road and  that  rental  shall  be  paid  thereon  in  accordance  with  the  provisions  of  the 
Contract. 

III. — The  Comptroller  of  the  City  shall  make  such  payments  and  shall  take  receipts 
in  triplicate  therefor,  one  of  which  shall  be  delivered  to  the  Interborough  Company, 
another  filed  with  the  Commission,  and  the  third  retained  by  the  Comptroller,  and  the 
Interborough  Company  shall  pay  rental  upon  such  amounts  as  are  shown  to  bare  been 
paid  by  such  receipts. 

Provided,  however,  that  this  agreement  shall  take  effect  if  and  when  and  only 
when  the  following  approval  and  consents  hereto  shall  be  duly  had,  to  wit:  ' 

The  approval  of  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New 
York. 
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The  consents  as  subjoined  of  Rapid  Transit  Subwafy  Construction  Company,  United 
States  Fidelity  and  Guaranty  Company,  The  Empire  State  Surety  Company,  American 
Surety  Company  of  New  York,  National  Suretf  Company,  and  Fidelity  and  Deposit 
Company  of  Maryland. 

In  witness  whereof  this  contract  has  been  executed  for  The  City  of  New  York  by 
the  Public  Service  Commission  for  the  First  District,  under  and  by  a  resolution  duly 
adopted  by  the  Commission,  and  the  seal  of  the  Commission  has  been  hereto  affixed, 
and  these  presents  signed  by  its  Chairman  and  Secretary,  and  the  said  John  B.  McDon- 
ald has  hereto  set  his  hand  and  seal,  and  the  said  Interborougfa  Rapid  Transit  Com- 
pany has  caused  its  corporate  seal  to  be  hereto  affixed  and  attested  by  its  Secretary, 
and  these  presents  to  be  signed  by  its  President,  all  on  the  day  and  year  first  above 
written. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

by  Chairman. 

Attest : 

Secretary. 

[L.S.] 

INTERBOROUGH  RAPID  TRANSIT  COMPANY. 

by  President. 

Attest: 

Secretary.       .^ 

Approval  by  Corporation  Counsel 

The  foregoing  contract  is  hereby  approved  as  to  form. 

Dated  New  York,  May,  1908. 

^  *  Corporation  Counsel. 

State   of    New    York,    \       . 
County   of    New    York,)-^^' 

On  the  day  of  May,  1908,  before  me  personally  appeared  William  R.  Will- 

cox  and  Travis  H.  Whitney,  to  me  known  and  known  to  me  to  be  the  said  William  R. 
Willcox,  the  Chairman,  and  the  said  Travis  H.  Whitney,  the  Secretary  of  the  Public 
Service  Commission  for  the  First  District ;  and  the  said  William  R.  Willcox  and  Travis 
H.  Whitney  being  by  me  duly  sworn,  did  depose  and  say,  each  for  himself  and  not  the 
one  for  the  other,  the  said  William  R.  Willcox,  that  he  resides  in  the  Borough  «of 
Manhattan,  in  the  City,  County  and  State  of  New  York,  that  he  is  the  chairman  of 
the  said  Commission  and  that  he  subscribed  his  name  to  the  foregoing  Contract  by 
virtue  of  the  authority  thereof ;  and  the  said  Travis  H.  Whitney,  that  he  resides  in  the 
Borough  of  Brooklyn,  County  of  Kings,  in  the  City  and  State  of  New  York,  that  he 
is  the  Secretary  of  the  said  Commission  and  that  he  subscribed  his  name  thereto  by 
like  authority ;  and  both  the  said  William  R.  Willcox  and  Travis  H.  Whitney  that  they 
know  the  seal  of  the  said  Commission  and  that  the  same  was  affixed  to  the  foregoing 
instrument  by  the  authority  of  the  said  Commission  and  of  a  resolution  duly  adopted 
by  the  same. 
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State    of    New    York.    )       . 
County    of    New    York,  j '*'^- 

On  this  day  of  May,  1908,  before  me  personally  came  John  B.  McDonald, 

to  me  known  and  known  to  me  to  be  the  individual  described  in  and  who  executed  the 
foregoing  instrument,  and  he  duly  acknowledged  to  me  that  he  executed  the  same. 

State    of    New    York,    \  ..  . 
County    of    New    York.)*^-^- 

On  this  day  of  May,  1908,  before  me  personally  appeared 

to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose  and  say:  That  he  resided 
in  ,  in  the  State  of  ;  that  he  is  President  of  the  Inter- 

borough  Rapid  Transit  Company,  the  corporation  described  in  and  which  executed  the 
foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company;  that  one  of 
the  seals  affixed  to  said  contract  was  such  corporate  seal,  and  that  it  was  affixed 
thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he  signed  his 
name  thereto  by  like  authority. 

The  undersigned  being  the  sureties  of  John  B.  McDonald,  the  contractor  above 
mentioned,  upon  the  continuing  bond  in  the  penalty  of  One  Million  Dollars  ($1,000,000), 
and  the  bond  for  construction  and  equipment  in  the  penalty  of  Five  Million  Dollars 
($5,000,000),  hereby  consent  to  the  making  of  the  foregoing  instrument. 

Dated  New  York,  May  ,  1908. 

RAPID  TRANSIT  SUBWAY  CONSTRUCTION  COMPANY, 

By 


Attest : 


Attest : 


Attest : 


Attest: 


Attest: 


UNITED  STATES  FIDELITY  AND  GUARANTY  COMPANY, 

By 

THE  EMPIRE   STATE  SURETY   COMPANY, 
By 

AMERICAN  SURETY  COMPANY  OF  NEW  YORK, 
By 

NATIONAL  SURETY  COMPANY, 
By 

FIDELITY  AND  DEPOSIT  COMPANY  OF  MARYLAND. 
By 


Attest : 


L 
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State   of    New    York,    ) 
County   of    New    York,)"-' 

.  On  this  day  of  May,  1908,  before  me  personally  appeared 

to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose  and  say :  That  he  resided 
in  ,  in  the  State  of  ;  that  he  is  of  the 

Rapid  Transit  Subway  Construction  Company,  the  corporation  described  in  and  which 
executed  the  foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company; 
that  one  of  the  seals  affixed  to  said  instrument  was  such  corporate  seal,  and  that  it 
was  affixed  thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he 
signed  his  name  thereto  by  like  authority. 

State   of    New   York,    \  „  . 
County    of    New    YorkJ-^-^-- 

On  this  day  of  May,  1908,  before  me  personally  appeared 

to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose  and  say :  That  he  resided 
in  ,  in  the  State  of  ;  that  he  is  of  the 

United  States  Fidelity  and  Guaranty  Company  the  corporation  described  in  and  which 
executed  the  foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company; 
that  one  of  the  seals  affixed  to  said  instrument  was  such  corporate  seal,  and  that  it 
was  affixed  thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he 
signed  his  name  thereto  by  like  authority. 

State   of    New   York,    ) 
County    of    New    York,  j       * 

On  this  day  of  May,  1908,  before  me  personally  appeared 

to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose  and  say :  That  he  resided 
in  ,  in  the  State  of  ;  that  he  is  of  The 

Empire  State  Surety  Company,  the  corporation  described  in  and  which  executed  the 
foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company;  that  one  of 
the  seals  affixed  to  f^aid  instrument  was  such  corporate  seal,  and  that  it  was  affixed 
thereto  by  order  of  the  Board  of  Directors  of  said  company,  and  that  he  sij?ned  his 
name  thereto  by  like  authority. 

State   of    New   York,    )       . 
County    of    New    York,  J 

On  this  day  of  May,  IQ08,  before  me  personally  appeared 

to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose  and  say:  That  he  re- 
sided in  ,  in  the  State  of  ;  that  he  is 
of  the  American  Surety  Company  of  New  York,  the  corporation  described  in  and 
which  executed  the  foregoing  instrument;  that  he  knew  the  corporate  seal  of  said 
company;  that  one  of  the  seals  affixed  to  said  instrument  was  such  corporate  seal, 
and  that  it  was  affixed  thereto  by  order  of  the  Board  of  Directors  of  said  company, 
and  that  he  signed  his  name  thereto  by  like  authority. 
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State  of  New  York,     )  ^,  . 
County    of    New    York,]'^^-  * 

On  this  day  of  May.  1908,  before  me  personally  appeared 

to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose  and  say:  That  he  re- 
sided in  ,  in  the  State  of  ;  that  he  is 
of  the  National  Surety  Company,  the  corporation  described  in  and  whidi  executed 
the  foregoing  instrument;  that  he  knew  the  corporate  seal  of  said  company;  that  one 
of  the  seals  affixed  to  said  instrument  was  such  corporate  seal,  and  that  it  was  affixed 
thereto  by  ordefr  of  the  Board  of  Directors  of  said  company,  and  that  he  signed  his 
name  thereto  by  like  authority. 

State   of  »  I  f'  ■ 

County    of  1)    '"' 

On  this  day  of  M;ay,  1908,  before  me  personally  appeared 

to  me  known,  who,  being  by  me  first  duly  sworn,  did  depose  and  say:  That  he  re- 
sided in  ,  in  the  State  of  ;  that  he  is 
of  the  Fidelity  and  Deposit  Company  of  Maryland,  the  corporation  described  in  and 
which  executed  the  foregoing  instrument;  that  he  knew  the  corporate  seal  of  said 
company;  that  one  of  the  seals  affixed  to  said  instrument  was  such  corporate  seal, 
and  that  it  was  affixed  thereto  by  order  of  the  Board  of  Directors  of  said  company, 
and  that  he  signed  his  name  thereto  by  like  authority. 

The  following  resolution  was  also  moved  and  duly  seconded: 

Resolved,  That  the  Public  Service  Commission  for  the  First  District  make  requi- 
sition upon  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York 
for  the  authorization  of  bonds  of  The  City  of  New  York  to  be  sold  by  the  Comp- 
troller sufficient  to  meet  the  requirements  of  the  agreement  between  The  City  of 
New  York  and  John  B.  McDonald  and  Interborough  Rapid  Transit  Company  modi- 
fying the  contract  of  February  21,  1900,  for  the  construction  of  the  Manhattan-Bronx 
Rapid  Transit  Railroad  in  order  to  provide  for  the  adjustment  of  the  litigation  grow- 
ing out  of  the  deviation  in  the  position  of  the  easterly  tunnel  section  of  the  Rapid 
Transit  Railroad  in  Park  Avenue,  to  wit,  the  sum  of  Two  Hundred  Four  Thousand 
Eight  Hundred  Twenty-five  and  18/100  Dollars  ($204,825.18)  and  that  the  Chairman 
and  Secretary  be  authorized  to  execute  and  transmit  under  the  seal  of  the  Commis- 
sio  1  the  communication  including  such  requisition  herewith  presented. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  form  of  requisition  to  be  made  on  the  Board  of  Estimate  and  Apportionment 
was  as  follows: 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  Nezv  York: 

The  Public  Service  Commission  for  the  First  District  is  advised  that  the  Cor- 
poration  Counsel  has  transmitted  to  your  Honorable  Board  a  form  of  agreement 
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modifying  the  contract  dated  the  21st  day  of  February,  1900,  between  The  City  of 
New  York  and  John  B.  McDonald  for  the  construction  of  the  Manhattan- Bronx 
Rapid  Transit  Railroad  to  provide  for  the  adjustment  of  the  litigation  growing  out 
of  the  deviation  in  the  position  of  the  easterly  tunnel  section  of  the  Rapid  Transit 
Railroad  in  Park  Avenue  in  the  Borough  of  Manhattan,  and  has  accompanied  such 
form  of  contract  with  a  recommendation  that  your  Honorable  Board  approve  such 
adjustment.  The  Commission  has  already,  upon  the  recommendation  of  the  Cor- 
poration Counsel  and  the  advice  of  the  Counsel  to  the  Commission,  approved  the  pro- 
posed adjustment  and  believes  it  to  be  for  the  best  interests  of  the^  City.  To  carry  out 
this  adjustment  it  will  be  necessary  for  the  City  to  advance  moneys  sufficient  to  pay 
the  claims  involved,  which  amount  to  Two  Hundred  and  Four  Thousand  Eight  Hun- 
dred and  Twenty-five  and  18/100  Dollars  ($204,825.18),  and  the  Commission  therefore, 
in  pursuance  of  Section  37  of  Chapter  4  of  the  Laws  of  1691  as  amended,  known  as 
the  Rapid  Transit  Act,  and  of  Chapter  429  of  the  Laws  of  1907,  hereby  requests  the 
Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  to  prescribe  a  limit 
to  the  amount  of  bonds  available  for  the  purpose  of  the  said  Section  37,  and  makes 
requisition  upon  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New 
York  for  the  authorization  of  bonds  of  The  City  of  New  York  to  be  sold  by  the 
Comptroller  thereunder  sufficient  to  meet  the  requirements  of  the  said  contract  of 
February  21,  1900,  and  of  the  said  modifying  agreement  providing  for  the  adjustment 
of  the  said  litigation  to  the  amount  of  Two  Hundred  and  Four  Thousand  Eight  Hun- 
dred and  Twenty-five  and  18/100  Dollars  ($204,825.16).* 

In  witness  whereof,  the  Public  Service  Commission  for  the  First  District  has 
caused  this  requisition  to  be  signed  by  its  Chairman  and  its  official  seal  to  be  hereto 
affixed  and  attested  by  its  Secretary  this        day  of  May,  1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

By 

Chairman. 
Attest: 


Secretary. 


TRAVIS  H.  WHITNEY,  Secretahy. 


1025  [May  15,  1908. 


PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  May  is.  iqo8. 
Tribune  Building,  154  Nassau  Street, 
Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroU, 
Edward  M.  Bassett,  Milo  R.  Maltbie,  John  E,  Eustis. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  Dec.  2,  Dec.  4, 
1907,  and  May  8  and  May  12,  1908,  at  printed  in  the  City  Record  for  May  13,  May  14, 
May  12  and  May  is,  1908.  respectively,  was  approved. 

(2)  1050 

The  Secretary  stated  that  the  Chairman  had  sent  the  following  letter  in  reply 
to  a  communication  from  Mayor  McClellan,  Mayor  of  the  City  of  New  York,  dated 
May  13th,  requesting  the  Commission  to  suspend  all  work  excepting  excavation 
on  that  portion  of  the  Brooklyn  Loop  Lines  affected  by  the  erection  of  the  proposed 
Municipal  Office  Building: 

May  14th,  igo8. 

Hon.  George  B.  McClellan,  Mayor  of  The  City  of  New  York: 

Sir — In  accordance  with  the  request  contained  in  your  letter  of  the  12th  insL 
the  Commission  has  ordered  the  contractor  building  that  portion  of  the  Brookl)m 
Loop  Lines  that  will  be  affected  by  the  erection  of  the  proposed  Municipal  Office 
Building  to  suspend  work  on  that  part  of  the  line.  As  it  is  probable  that  the  con- 
tractor in  view  of  the  bonus  provisions  in  his  contract  will  claim  damages  for  the 
delay,  the  Commission  respectfully  requests  that  the  City's  Engineers  be  directed 
to  expedite  as  much  as  possible  the  settlement  of  the  plans  for  the  station  portion  of 

the  new  building. 

Respectfully  yours, 

(Signed)        WM.  R.  WILLCOX.  Chairman. 
[Form2043l  [iM(B)] 
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and  that  in  reply  the  following  letter  had  been  received: 

City  of  New  York.      1 

Office    of    the     Mayor,  y 

May  14,  1908.         I 

Hon.  William  H.  Willcox,  Chairman,  Public  Service  Commission  for  the  First  Dis- 
trict, 154  Nassau  Street,  City: 
Dear  Sir — I  beg  to  acknowledge  the  receipt  of  your  letter  dated  May   14,  and 
to  thank  you  for  the  prompt  attention  given  to  my  request. 

I  shall  have  the  matter  of  the  new  Municipal  Building  foundation  taken  up  by 
the  City  engineers  at  once,  and  ever>'thing  done  to  expedite  matters. 

Very  truly  yours, 
(Signed)  GEO.  B.  McCLELLAN,  Mayor. 

The  papers  were  ordered  filed. 

(3)  0-492 

Hearing  Okdkr   (No.  492). 

On  motion  by  Commissioner  McCarroll,  duly  seconded,  a  Hearing  Order  (No. 
492)  was  adopted,  directing  a  hearing  on  May  25th  at  10:30  A.  M.  to  inquire:  ! 

(i)     Whether   the    Staten    Island    Rapid    Transit    Company    should    remove   its  ' 

freight  business  now  being  conducted  at  the  freight  yard  just   east  of  Bay   Street  | 

and  opposite  Townsend  Avenue,  Clifton,  to  the  yard  located  east  of  Bay  Street  and 
about  150  feet  north  of  Vanderbilt  Avenue  and  extending  therefrom  north  about 
575  feet; 

(a)     Whether  said  Company  should  discontinue  the  movement  of  the  locomotives  , 

from    the    locomotive    storage    yard    opposite    Simonson    Avenue,    Clifton,    into    and  1 

out  of  service  across  Bay  Street  as  far  as  it  may  be  practicable  to  do  so,  by  introduc- 
ing said  locomotives  into  service  from  the  northern  end  of  the  yard; 

(3)  Whether  said  Company  should  make  such  other  changes  in  the  arrangement 
of  freight  yards  and  in  the  switching  of  locomotives  as  may  be  necessary  to  prevent 
or  reduce  to  a  minimum  the  use  of  the  railroad  tracks  across   Bay  street  for  the  I 

switching  of  locomotives  and  freight  cars  in  or  near  the  Clifton  freight  yard. 

(4)  0-493 

Complaint  Order  (No.  493). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Complaint  Order  (No.  493) 

was  adopted  for  satisfaction  or  answer  within  ten  days  by  the  Brooklyn,  Queens  (bounty 

and  Suburban  Railroad  Company  in  the  matter  of  the  complaint  of  F.  A.  Joy,  Esq., 

with  respect  to  the  service  of  the  Broadway  line  between  Alabama  avenue  and  Cypress 

Hills. 

(5)  0-494 

Final  Order   (No.  494). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Final  Order  (No.  494)  was 
adopted  directing  the  Interborough  Rapid  Transit  Company  (i)  to  extend  the  over- 
hanging gallery  or  transverse  passageway  now  existing  at  the  92nd  Street  station  upon 
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its  Second  Avenue  Elevated  road  farther  to  the  East  than  at  present  to  such  an  ex- 
tent and  in  such  manner  as  to  form  a  counterpart  of  the  underhanging  gallery  or 
transverse  passageway  now  existing  at  said  station,  and  to  permit  the  construction 
of  a  stairway  therefrom  to  the  walk  on  the  easterly  side  of  Second  Avenue,  which 
stairway  shall  be  at  least  as  wide  as  the  stairway  now  existing  on  the  westerly  side 
of  said  Avenue  and  in  such  manner  that  said  underhanging  gallery  or  transverse 
passageway  will  afford  access  to  and  exit  from  the  main  stairway  at  said  station  ex- 
tending from  said  underhanging  gallery  or  transverse  passageway  to  the  train  plat- 
form. 

(2)  To  construct  a  stairway  from  the  easterly  end  of  said  underhanging  gallery  or 
transverse  passageway  when  the  same  shall  have  been  extended  as  aforesaid,  to  the 
sidewalk  on  the  easterly  side  of  Second  Avenue  in  such  manner  that  such  stairway 
will  be  at  least  as  wide  as  the  stairway  now  existing  on  the  westerly  side  of  said  Ave- 
nue; 

(3)  To  increase  the  width  of  the  main  stairway  leading  from  said  underhanging 
gallery  or  transverse  passageway  to  the  train  platform  at  said  station  so  that  the  same 
shall  not  be  less  than  seven  feet  wide; 

And  directing  that  the  improvements  above  mentioned  be  completed  not  later 
than  the  ist  day  of  September,  1908. 

(6)  0-493 

Hearing  Order  (No.  495). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Hearing  Order  (No.  495) 
was  adopted  directing  a  hearing  on  May  25th  at  3:30  p.  m.  to  inquire  whether  the 
Interborough  Rapid  Transit  Company  should  be  directed  to  drect  two  additional  sta- 
tion signs  at  each  station  upon  the  elevated  roads  operated  by  it  to  indicate  the  streets 
where  said  stations  are  located. 

(7)  0-496 

Extension  Order  (No.  496). 

On  motion  by  Commissioner  McCarroll,  duly  seconded,  an  Extension  Order  (No. 
496)  was  adopted,  extending  to  June  6th,  1908,  the  time  of  the  Staten  Island  Midland 
Railway  Company  within  which  to  comply  with  Section  (3)  (p),  of  Final  Order  No. 
378,  with  respect  to  the  equipping  of  all  cars  with  sand  box  outfits. 

(8)  0-497 

Hearing  Order   (No.  497). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  a  Hearing  Order  (No,  497) 
was  adopted,  directing  a  hearing  on  May  22nd  at  4  :oo  P.  M.  in  the  matter  of  the  com- 
plaint of  M.  Burr  Wright  against  the  42nd  Street,  Manhattanville  &  St.  Nicholas 
Avenue,  Railroad  Company  with  respect  to  the  unsanitary  condition  of  the  42nd  Street 
Crosstown  Line. 
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(9)  0-498 

Final  Ordeb  (No.  498). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Final  Order  (No.  498)  was 
adopted  in  the  matter  of  the  complaint  of  the  Board  of  Aldermen  against  the  Interbor- 
ough  Rapid  Transit  Company  directing  the  said  Company  to  construct  an  additional 
stairway  leading  from  89th  Street  to  the  89th  Street  uptown  Elevated  Railroad  station 
on  the  Third  Avenue  Elevated  Road ;  that  the  plans  and  specifications  of  such  additional 
stairway  be  submitted  to  the  Public  Service  Commission  for  approval;  that  the  con- 
struction of  said  additional  stairway  be  completed  not  later  than  August  i8th,  1908. 

(10)  0-499 

Dismissal  Order  (No.  499). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Dismissal  Order  (No.  499) 
was  adopted,  dismissing  the  complaint  of  the  East  Side  Property  Owners*  Association 
with  respect  to  the  removal  of  the  Rivington  Street  Station  upon  the  Second  Avenue 
Elevated  Road  of  the  Interborough  Rapid  Transit  Company  from  Rivington  Street  to 
Delancey  Street. 

(11)  0-500 

Final  Order  (No.  500). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Final  Order  (No.  500)  was 
adopted 

(i)  directing  the  New  York  and  Queens  County  Railway  Company  to  increase 
its  service  upon  the  Calvary  Cemetery  Line  daily  except  Sunday  by  operating  over  said 
line  between  34th  Street  Ferry  and  Metropolitan  Avenue  leaving  34th  Street  for  Metro- 
politan Avenue  between  the  hours  of  7  :io  P.  M.  and  11  :io  P.  M.  at  least  three  (3)  cars 
per  hour,  or  one  car  in  each  twenty  (20)  minute  interval,  instead  of  two  (2)  cars  per 
hour,  or  one  car  in  each  thirty  (30)  minute  interval. 

(2)  directing  said  Company  to  operate  during  other  hours  than  those  above  speci- 
fied, not  less  than  the  number  of  cars  specified  in  its  schedule  of  January  nth,  1908; 

(3)  directing  that  said  Company  operate  daily  except  Sunday  upon  said  Calvary 
Cemetery  Line  between  34th  Street  Ferry  and  Metropolitan  Avenue  leaving  34th  Street 
Ferry  for  Metropolitan  Avenue  between  the  hours  of  8:40  A.  M.  and  4:40  P.  M.,  no 
cars  having  a  seating  capacity  of  less  than  thirty-eight  passengers. 

(4)  and  directing  that  requirements  of  this  order  shall  be  complied  with  by  said 
Company  within  ten  days  after  service. 

(12)  3357 
The  Secretary  presented  a  communication,  dated  May  12,  1908,  from  the  Chief 

Engineer  stating  that  it  was  his  purpose  to  confer  with  the  architects  of  the  Brooklyn 
Academy  of  Music  in  regard  to  any  effect  upon  it  of  the  subway  when  making  detail 
plans  of  the  work.    The  communication  was  ordered  filed. 
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(13)  2137 
The  Secretary  presented  the  following  summary  of  reports  of  accidents  for  the 

month  of  April,  which  was  ordered  filed : 

Car  collisions 138 

Persons  and  vehicles  struck  by  cars 929 

Boarding 562 

Alighting    544 

Contact  with  electricity  36 

Other  accidents   2,498 

Total 4,707 

Of  the  above,  the  injuries  were  classified  as  follows : 

Passengers    1,671 

Persons   not   passengers 662 

Employees    503 

Total 2,836 

Of  the  above  injuries,  the  following  were  serious: 

Killed    30 

Fractured  skulls  24 

Amputated  limbs   5 

Broken   limbs    30 

Other   serious    / 102 

Total 191 

(14)  2093 
The  Secretary  presented  the  following  requisition  of  the  Cranford  Company,  to- 
gether with  the  certificate  of  the  Chief  Engineer  approving  same,  and  voucher  No. 
1083,  as  approved  by  the  Committee  on  Audit: 


Cranfokd  Co., 
Office  of  the  Contractor,  190  Montague  Street,  Brooklyn, 

New  York,  April  30th, 


LYN,  N.Y.,  i 
,  1908.        J 


,  Requisition  No.  9— For  work  done  and  materials  fitrnished  under  contract  dated 
May  27,  1907,  for  the  construction  of  the  Rap^d  Transit  Railroad  of  the  City  of  New 
York,  to  30th  day  of  April,  19C8,  as  follows: 

For  Month.  Total. 

Total  to  date  relating  to  the  Contract  value  of  the  whole  work $113,188.10        $491,134.00 

Amount    previously    estimated 377i93S*90 
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For  Month.  Total. 


I 
Amount  of  present  estimate 113,188.10  113,188.10  | 

Deduct  10  per  cent 11,318.81  11,318.82 

Requisition    for    amount    due    for    work   done   and    materials   furnished 

during  the  month $101,869.29        $101,869.29 

CRANFORD  COMPANY,  Contractor, 
(Signed)        per  A.  G.  Underwood,  Secy. 

Certificate  No.  9--I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dared  May  27,  igo7,  for  the  construction  of  the  Rapid  Transit  Rail- 
road of  the  City  of  New  York,  for  which  Requisition  No.  9  of  date  April  30.  1908,  is 
made  by  Cranford  Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance 
with  the  terms  of  the  contract  to  the  value  of  One  Hundred  and  One  Thousand,  Eight 
Hundred  Sixty-nine  and  29/100  Dollars,  that  such  value  has  been  ascertained  rela- 
tively to  th;  contract  value  of  the  whole  work,  and  that  no  certificate  has  previously 
been  made  for  such  work  and  materials. 

HENRY  B.  SEAMAN, 
Chief  Engineer  of  the  Public  Service  Com- 
mission for  the  First  District. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Contractor,  Cranford  Company  lias  made  requisition  on  this  Com- 
mission, numbered  No.  9,  and  dated  April  30,  1908,  for  work  done  and  materials  fur- 
nished under  contract  dated  May  27,  1907,  for  the  construction  of  the  Rapid  Transit 
Railroad  of  the  City  of  New  York  to  the  30th  day  of  April,  1908,  amounting  to 
($101,869.29)  One  Hundred  One  Thousand,  Eight  Hundred  Sixty-nine  and  2)/ioo 
Dollars,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  anJ 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of 
the  whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  di- 
rects that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said 
amount. 

Ayes — Commissioners  Willcox.  McCarroll,  Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(15^  1051 

East   R:vzr  Terminal   Railroad   Company — Application. 

The  Secretary  presented  the  following  application  for  a  certificate  of  approval 
to  operate  a  railroad  in  Brooklyn,  and  petition  for  approval  of  an  issue  of  stock  to 
the  amount  of  $10,000.00.  of  the  East  River  Terminal  Railroad  Company,  which  were 
referred  to  Commissioner  Bassett: 

Before  the  Public  Service  Commissicu  of  the  Stale  of  Nezu  York,  First  District. 

In  the  Matter 

of 

The  application  of  East  River  Terminal 
Railroad  for  a  franchise  to  operate  a 
railroad  in  the  Borough  of  Brooklyn, 
and  to  lay  down  and  maintain  tracks 
in  connection  therewith  on  North 
Fourth  Street,  Kent  Avenue  and  Wythe 
Avenue  in  said  Borough,  and  to  obtain 
a  certificate  of  necessity  therefor  under 
Section  53  of  the  Public  Service  Com- 
mission Law. 

To  the  Honorable  the  Public  Service  Commission  of  the  First  District: 

The  petition  of  the  East  River  Terminal   Railroad   respectfully   shows  to  your 

Honorable  Board : — 

I.  That  your  petitioner  is  a  corporation  duly  organized  under  and  by  virtue  of 
the  laws  of  this  State' as  a  railroad  corporation  for  the  transportation  and  carriage 
of  freight  exclusively,  with  an  office  and  principal  place  of  business  located  at  No. 
113  Wall  Street,  in  the  Borough  of  Manhattan,  City  of  New  York,  and  that  William 
Butler  Duncan,  Jr.,  of  Port  Washington,  New  York,  is  the  President,  and  John  Mc- 
Cafferty  of  the  Borough  of  Brooklyn,  is  the  Secretary  thereof. 

II.  That  said  company  was  duly  incorporated  as  a  street  surface  railroad,  and 
articles  of  incorporation  of  said  company  were  duly  filed  in  the  office  of  the  Secre- 
tary of  State  of  the  State  of  New  York,  on  the  19th  day  of  November,  1907,  and  in 
the  office  of  the  County  Clerk  of  Kings  County  on  the  26th  day  of  November,  1907. 

III.  That  no  statements  have  at  any  time  been  filed  with  reference  to  procuring 
extensions,  nor  have  any  such  extensions  ever  been  authorized  to  be  constructed  by 
this  Company. 

IV.  That  heretofore  and  on  the  24th  day  of  January,  1908,  your  petitioner  made 
application  to  the  Board  of  Estimate  and  Apportionment  of  the  City  of  New  York, 
for  a  franchise  to  lay  down  and  maintain  tracks  in  the  hereinafter  named  streets, 
and  for  a  franchise  to  operate  a  street  surface  railroad  thereon,  in  the  Borou^^h  of 
Brooklyn,  City  of  New  York,  which  application  was  referred  to  the  chief  engineer 
of  said  Board,  and  is  held  in  abeyance  pending  the  granting  of  an  application  for  a 
certificate  of  necessity  under  Section  53  of  the  Public  Utility  Laws. 

V.  That  said  surface  railroad  is  to  be  operated  within  the  Borough  of  Brook- 
lyn, City  of  New  York,  on  and  along  North  Fourth  Street  and  across  Kent  Avenni^ 
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and  Wythe  Avenue  in  said  Borough,  the  road  so  to  be  operated  along  North  Fourth 
Street  to  be  a  single  track  road  entering  upon  said  highway  at  the  southeast  comer  of 
Kent  Avenue  and  North  Fourth  Street,  and  running  thence  easterly  along  said  North 
Fourth  Street  about  three  hundred  (300)  feet  to  a  point  about  midway  between  Kent 
Avenue  and  Wythe  Avenue,  and  across  the  sidewalk  of  said  North  Fourth  Street 
into  terminal  premises,  the  property  of  the  firm  of  Havemeyers  and  Elder,  the  West- 
ern termini  of  said  track  being  on  the  easterly  side  of  the  East  River  at  a  point  be- 
tween North  Third  and  North  Fourth  Streets,  and  the  Eastern  termini  to  be  at  the 
hereinbefore  mentioned  point  on  North  Fourth  Street  midway  between  Kent  Avenue 
and  Wythe  Avenue.  Also  for  a  franchise  for  a  railroad  for  freight  purposes  exclu- 
sively across  Kent  Avenue,  a  public  highway,  between  North  'Third  and  North  Fourth 
Streets  in  the  Borough  of  Brooklyn,  City  of  New  York,  from  the  westerly  side  or 
house  line  thereof  to  the  Easterly  side  or  house  line  thereof,  which 
shall  consist  of  six  tracks;  and  also  a  franchise  for  a  railway  on 
Wythe  Avenue,  a  public  highway,  in  the  said  Borough  and  City,  between 
North  Third  and  North  Fourth  Streets  from  the  westerly  side  or  house  line  thereof 
to  the  easterly  side  or  house  line  thereof,  which  shall  consist  of  three  tracks,  and 
for  all  of  said  purposes  to  lay  down  and  maintain  tracks  of  regulation  or  conventional 
width.  A  map  of  said  streets  with  the  tracks  as  proposed  to  be  laid  down  and  main- 
tained thereon  is  hereto  annexed  and  made  a  part  of  this  petition  and  referred  to  as 
"Plans  showing  proposed  tracks  on  North  Fourth  Street,  Kent  Avenue  and  W3rthc 
Avenue,  Borough  of  Brooklyn,  New  York  City,  dated,  April  27th,  1908,  to  accompany 
application  of  the  East  River  Terminal  Railroad  to  the  Public  Service  Commission." 

VI.  That  the  consent  of  all  the  abutting  property  owners  has  been  obtained  and 
recorded  in  the  office  of  the  Register  of  the  County  of  Kings,  on  the  6th  day  of  May, 
1908. 

VII.  That  no  previous  application  has  been  made  for  a  certificate  of  public  con- 
venience and  necessity  for  any  purpose  by  said  corporation,  and  no  franchise  by  this 
Company  has  heretofore  been  exercised  for  the  reason  that  it  was  incorporated  on 
November  19th,  1907. 

VIII.  That  your  petitioner  is  desirous  of  establishing  and  maintaining  large 
freight  terminals  or  stations  in  the  Borough  of  Brooklyn,  City  of  New  York,  where 
all  classes  of  freight  may  be  shipped  and  received  by  the  public,  and  delivered  to 
and  received  from  the  trunk  lines  traversing  the  United  States  and  Canada,  which 
said  freight  terminals  or  stations  when  established  will  connect  with  and  be  used  is 
conjunction  with  the  freight  terminal  stations  already  established  in  the  same  locality 
of  the  New  York  Central  and  Hudson  River  Railroad,  West  Shore  Railroad,  Ver- 
mont Central  Railroad,  Lehigh  Valley  Railroad,  Erie  Lines,  Central  Railroad  of  New 
Jersey,  Grand  Trunk  Lines  and  other  railroad  and  transportation  companies. 

IX.  That  public  convenience  and  necessity  requires  the  granting  of  leave  to  in- 
stall the  tracks  as  hereinbefore  set  forth. 
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X.  Said  terminals  or  freight  stations  are  to  be  for  the  use  of  the  public  for 
the  shipment,  receipt  and  distribution  of  all  classes  of  freight,  and  are  designed  to 
relieve  conditions  in  the  Eastern  District  or  Williamsburgh  section  of  the  Borough 
of  Brooklyn,  which  has  grown  almost  unprecedentedly  in  an  industrial  way  in  the  last 
seven  years,  and  has  increased  almost  a  quarter  of  a  million  in  population  in  the  same 
time,  while  the  facilities  for  the  handling  of  freight  are  practically  as  they  were 
twenty-five  years  ago,  and  therefore  totally  inadequate  to  respond  to  present  require- 
ments. Numerous  large  industries  have  recently  located  their  manufactories  in  this 
section,  with  the  result  that  the  present  facilities  arc  unequal  to  the  large  volume 
of  freight  being  shipped,  received  and  distributed  there,  and  in  order  to  meet  the  im- 
perative needs  of  the  locality,  your  petitioner  proposes  to  establish  and  maintain  the 
aforesaid  terminals,  and  in  order  to  rendej"  a  plan  of  operation  which  will  admit  of 
the  receipt  and  distribution  of  freight  directly  to  and  from  the  cars  upon  said  prem- 
ises affected,  it  will  be  necessary  to  haul  the  cars  from  the  point  of  delivery  from  the 
floats  upon  which  they  are  ferried  to  Brooklyn,  from  the  termini  of  the  various  trunk 
lines,  which  point  of  delivery  is  on  the  East  River  water  front  between  North  Third 
and  North  Fourth  Streets  in  said  Borough,  and  that  your  petitioner  is  desirous  of 
presenting  the  reasons  why  public  convenience  and  necessity  requires  that  these  rail- 
roads should  be  installed. 

XL  That  no  commission  has  been  appointed  pursuant  to  Section  94  of  the  Rail- 
road Law,  and  consequently  no  report  has  been  made  thereunder. 

Wherefore,  your  petitioner  prays  that  the  Commission  shall  fix  a  time  and  place 
for  a  hearing  upon  this  application,  giving  your  petitioner  notice  thereof. 

Dated  April  30th,  1908. 

EAST  RIVER  TERMINAL  RAILROAD. 
(Signed)  By  W.  B.  Duncan,  Jr.,  President. 

City   and   State   of   New   York,l 

County  of  New  York,  f  ss. : 

Borough  of  Manhattan,         J 

William  Butler  Duncan,  Jr.,  being  duljl  sworn,  says: 

That  he  is  President  of  the  East  River  Terminal  Railroad,  the  petitioner  above- 
named,  a  domestic  corporation,  and  that  he  has  read  and  knows  the  contents  of  the 
foregoing  petition,  and  that  the  same  is  true  to  his  own  knowledge,  except  as  to  mat- 
ters therein  stated  to  be  alleged  upon  information  and  belief,  and  as  to  those  matters 
he  believes  it  to  be  true. 

W.  B.  DUNCAN,  Jr. 

Sworn  to  before  me  this  30th  day  of  April,  1908. 
J.  H.  McCafferty,  Notary  Public,  Kings  County. 
Certificate  filed  in  New  York  County. 
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Before  the  Public  Service  Commission  of  the  State  of  New  York,  First  District. 

In  the  Matter 
of 
The  application  of  East  River  Terminal 
Railroad  for  procuring  the  approval  of 
issues  of  stock,  bonds  and  other  forinp 
of  indebtedness  by  the  Public  Service 
Commission. 

To  the  Honorable  the  Public  Service  Commission  of  the  First  District: 

The  petition  of  the  East  River  Terminal  Railroad  respectfully  shows  to  your 
Honorable  Board: 

I.  That  your  petitioner  is  a  corporation  duly  organized  under  and  by  virtue 
of  the  Laws  of  this  State  as  a  railroad  corporation  for  the  transportation  and  carriage 
of  freight  exclusively,  with  an  office  and  principal  place  of  business  located  at  No. 
113  Wall  Street,  in  the  Borough  of  Manhattan,  City  of  N-ew  York,  and  that  William 
Butler  Duncan,  Jr.,  of  Fort  Washington,  New  York,  is  the  President,  and  John 
McCafferty  of  the  Borough  of  Brooklyn,  is  the  Secretary  thereof. 

II.  That  said  Company  was  duly  incorporated  as  a  street  surface  railroad,  and 
articles  of  incorporation  of  said  Company  were  duly  filed  in  the  office  of  the  Secre- 
tary of  State  of  the  State  of  New  York,  on  the  19th  day  of  November,  1907,  and  in 
the  office  of  the  County  Clerk  of  Kings  County  on  the  26th  day  of  November,  1907. 

Til.  That  the  incorporation  of  said  Company  was  for  the  sum  of  Ten  thousand 
($10,000)  dollars,  all  of  which  sum  was  actually  paid  in  in  cash. 

IV.  That  heretofore  and  on  or  about  the  24th  day  of  January,  1908,  your  peti- 
tioner applied  for  a  franchise  for  a  street  surface  railroad  to  the  Board  of  Estimate 
and  Apportionment  of  the  City  of  New  York,  the  said  Board  being  the  local  authority 
under  Chapter  629  of  the  Laws  of  1905,  in  whom  the  power  resides  in  the  City  of 
New  York  to  grant  the  same,  and  that  said  surface  railway  was  to  be  operated  wholly 
within  said  City,  to  wit,  in  the  Borough  of  Brooklyn,  City  of  New  York,  and  County 
of  Kings,  and  was  to  consist  of  seven  tracks  across  Kent  Avenue  between  North 
Third  and  North  Fourth  Streets,  from  the  Westerly  side  or  house  line  thereof  across 
said  Kent  Avenue  to  the  Easterly  side  or  house  line  thereof,  and  also  a  single  track 
surface  railway  from  the  southeast  corner  of  Kent  Avenue  and  North  Fourth  Street; 
running  thence  easterly  about  three  hundred  (300)  feet  to  a  point  about  midway  be- 
tween Kent  Avenue  and  Wythe  Avenue  in  said  Borough;  and  also  a  street  surface 
railway  on  Wythe  Avenue,  a  public  highway,  in  .said  Borough  and  City,  between 
North  Third  and  North  Fourth  Streets  from  the  Westerly  side  or  house  line  thereof 
to  the  Easterly  side  or  house  line  thereof  to  the  terminal  premises,  now  the  property 
of  the  firm  of  Havemeyers  and  Elder,  said  road  to  be  used  exclusively  for  freight 
purposes,  and  to  be  used  in  conjunction  with  freight  terminals  already  established 
and  to  be  established,  in  which  all  classes  of  merchandise  and  freight  will  be  received 
and  distributed  in  connection  with  the  various  trunk  lines  operating  throughout  the 
United  States  and  Canada 
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V.  That  it  is  the  intention  of  the  said  Company,  upon  procuring  a  certificate 
of  your  Honorable  Board  that  public  convenience  and  necessity  requires  the  con- 
struction and  maintenance  of  said  tracks,  to  expend  the  full  amount  of  said  capital,  to 
wit,  Ten  thousand  ($10,000)  dollars,  in  the  construction  of  said  railroad,  and  it  desires 
to  issue  stock  to  the  amount  of  said  capital  to  be  apportioned  among  its  stockholders 
on  the  basis  of  shares  of  one  hundred  each  for  each  One  hundred  ($100)  dollars  of 
capital  contributed,  and  to  sell  the  same  for  not  less  than  the  par  value  thereof,  and 
to  that  end  in  compliance  with  Section  55  of  the  Public  Service  Commission  Law,  it 
desires  to  procure  the  consent  of  your  Honorable  Board  for  the  issuance  of  said  stock 
to  the  total  amount  thereof  upon  the  hereinbefore  mentioned  basis  or  proportion. 

Wherefore,  your  petitioner  prays  that  a  hearing  may  be  accorded  to  it,  whereby 
it  may  show  cause  for  the  issuance  of  said  stock,  and  why  the  said  permission  should 
be  granted. 

Dated,  April  30.  1908. 

EAST  RIVER  TERMINAL  RAILROAD, 
(Signed)  By  W.  B.  Duncan,  Jr.,  President. 

City   and    State   of   New   York,^ 

County  of  New  York,  ]rss. : 

Borough  of  Manhattan,         J 

William  Butler  Duncan,  Jr.,  being  duly  sworn,  says: 

That  he  is  President  of  the  East  River  Terminal  Railroad,  the  petitioner  above- 
named,  a  domestic  corporation,  and  that  he  has  read  and  knows  the  contents  of  the 
foregoing  petition,  and  that  the  same  is  true  to  his  own  knowledge,  except  as  to  matters 
therein  stated  to  be  alleged  upon  information  and  belief,  and  as  to  those  matters  he 

believes  it  to  be  true. 

(Signed)  W.  B.  DUNCAN,  Jr. 

Sworn  to  before  me  this  30th  day  of  April,  1908. 
J.  H.   McCaffertv, 

Notary  Public  Kings  County,  Certificate  filed  in  New  York  County. 

(16)  C-IQSI 
The  Secretary  presented  a  communication,  dated  May  12,  1908,  from  the  District 

Counsel  of  United  Housesmiths  and  Bridgemen  of  New  York,  transmitting  copy  of  a 
resolution  adopted  by  the  Central  Federated  Union  on  May  10.  1908,  as  to  the  New 
York  and  Port  Chester  Railroad  Company,  which  was  ordered  filed. 

(17)  3.^38 
The  Secretary  presented  a  communication,  dated   May  8,   1908,  from  John   M. 

Cragen,  Secretary  of  th^  Borough  of  Queens,  transmitting  a  report  from  the  Engineer 
of  the  Bureau  of  Highways  of  that  Borough,  relative  to  the  construction  of  a  street 
along  the  westerly  side  of  the  Long  Island  Railroad  between  Penny  Bridge  and 
Maspeth.     The  communication  was  ordered  filed. 
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(18)  .  0-448 

The  Secretary  presented  a  communication  dated  May  13,  1908,  from  Conway  & 
Williams,  attorneys,  15  William  Street,  Manhattan,  urging  in  behalf  of  their  clients, 
Sarah  £.  Williams  and  Maude  AUis  Conway,  that  no  station  be  located  on  the  proposed 
Lexington  Avenue  route  between  37th  and  38th  Streets,  on  account  of  the  depreciation 
that  would  be  caused  thereby  to  land  values  in  that  vicinity.  The  commimication  was 
ordered  filed. 

(19) 

On  motion  duly  seconded   it  was 

Resolved,  That  Henry  B.  Hasselberg,  Jr.,  be  appointed  from  the  Civil  Service  list 
as  Junior  Bridge  Draughtsman  at  a  salary  of  $75  per  month,  to  take  effect  as  of  May 
13,  1908. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried.  , 

(20) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  following  provisional  appointments  be  made : 

To  Take 
Name.  Position.  Salary.  Effect 

Charles  N.   Kent Architectural   Draughtsman $110  per  month  May  141  1908 

John    Malcolm   Angus Structural    Draughtsman $125  per  month  May  18,  1908 

Alvin    P.    Long Structural    Draughtsman $125  per  month  May  19,  1908 

Arthur    C.    Schanz Junior  Structural  Draughtsman....  $75  per  month  May  22,  190^ 

Francis    E.    Hilton Junior  Engineering  Draughtsman..  $75  per  month  June     x.  1908 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(21)  3919 
The  Secretary  presented  a  communication,  dated  May  14,  1908,  from  Joseph  Haag, 

Secretary  of  the  Board  of  Estimate  and  Apportionment,  transmitting  a  certified  copy 
of  a  resolution  approving  the  modification  of  the  Lexington  Avenue  route  to  avoid 
Grace  Church,  which  had  been  submitted  to  them  by  the  Commission  on  April  30,  1908. 
The  communication  and  resolution  were  ordered  filed. 

(22)  2111 
The  Secretary  presented  a  communication,  dated  May  14,  1908,  from  the  Counsel 

and  the  Chief  Engineer  to  the  Commission,  recommending  in  the  matter  of  the  request 
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of  the  Rapid  Transit  Subway  Construction  Company  for  the  return  to  it  of  the  sum 
of  one  million  dollars  deposited  by  it  with  the  Comptroller  as  security  for  the  con- 
struction of  the  Brooklyn- Manhattan  rapid  transit  railroad,  that  before  complying 
with  such  request  letters  be  sent  to  the  Comptroller  and  the  Corporation  Counsel  of 
the  City  of  New  York  asking  for  advice  as  to  what,  if  any,  claims  may  have  been 
filed  against  the  City  or  the  contractor  in  connection  with  the  construction  of  the 
subway.    It  was  ordered  that  letters  be  sent  as  recommended. 

(23) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  had  been  duly 
approved  by  Chairman  Willcox,  as  Committee  on  Audit  for  the  month  of  May,  where- 
upon, on  motion  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  this  Commission 
and  forwarded  to  the  Comptroller  of  The  City  of  New  York  for  payment : 

Voucher 

No.  In  Favor  of  Services  or  Material  Amount 

1062  Chambers   Printing  Co Printing,   etc.,    Bills  Mar.   30,   Apr.   6   (2),   8,    14, 

15.  a».  30   (3),  1908 $342.50 

1063  Dixie  Book  Shop Library   Books,   Bill   Apr.    25,    1908 10. 50 

1064  R.   L.    Fox Furnishing  copies  of  Legislative  bills  and  informa- 

tion relating  to  the  same,  Bill  May  z,  1908....         250.00 

1065  Keuffel  &  Esser  Co Engineering  supplies.  Bills  Mar.  18,  27^  31,  Apr.  2, 

4   (2),  6,  7,  8,   lO'  (2),   13,  20   (2),  22t  27,  28, 

29    (3).    30,    1908 333.01 

1066  James   H.    Millard Furnishing   sets    Senate   and   Assembly    Bills,    Bill 

Apr.    23,   1908 20 .  00 

1067  August   MuUer    Janitor  service.  Month  April,  Bill  May  i,  1908...  8.00 

1068  New  York  Transportation  Co.     Livery  Service,  Bill  April  24,   1908 24.00 

1069  The  New  York  &  New  Jersey 

Telephone    Co Telephone    Service   Jan.    i    to    Mar.    31,    1908,   at 

I  317  Furman  St.  and  Feb.  i  to  Mar.  31,  1008 
at  4  Court  Square,  Bklyn,  Bills  Feb.  29,  Mar. 
31    (2),    1908 80.00 

1070  The  Penn  Electric  Co Blue  Prints,  Bill  Mar.  31,   1908 5.87 

1 07 1  Francis  H.  and  Angeline  W. 

Robinson   Rent  120   Liberty  St.,  Months  of  March  &  April, 

1908,  Bills  Mar.   i,  April  i,   1908 441.68 

1072  John     Schroder Janitor  service,  Month  of  April,  1908,  Bill  May  i, 

1908 15.00 

1073  The   Schapirograph   Co Stationery  supplies.   Bills  Nov.   30,    1907,   Apr.   14, 

1908 12.50 

1074  G.   E.    Stechert  &  Co Books  &  Periodicals,  Bills  Apr.  6,   15   (2),  21    (2), 

May  4,  1908 66.31 

1075  Tower       Manufacturing       & 

Novelty    Co Stationery   supplies.    Bills   Feb.    i.   Mar.    3,   9,    x6, 

Apr.  2,  7,  8,  II,  13,  29,  1908 4^1 '65 

1076  Benj.    H.   Tyrrell Printing  briefs,  bill  April  23,  1908 X75«oo 

1077  Underwood  Typewriter  Com- 

pany        Typewriter  heads  and  supplies.  Bills  Mar.  30,  Apr. 

21,    28,    1908 364.00 

1078  P.  W.  Vallely Furniture  and  repairs.  Bill  Apr.  20,   1908 51.  xo 

1079  Josef  B.   Wilson Janitor   Service   March   &   April,    1908,   Bills  Mar. 

15,  April   I,   1908 9*00 


Total $2,630 .  12 
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The   following  payrolls   were   approved   by    Commissioner    McCarrolI   as   Acting 

Chairman  during  the  week : 

—  ■      <—  ■  ■     ■     , 

Voucher 

No.  In  Favor  of  Services  or  Material  Amo^jnt 

1058  Bureau    of    Statistics    &    Ac- 

counts         Supplementary  Roll,  Month  ending  Apr.  30,  1908.         $35'Oo 

1059  Bureau  of  Subway  Construc- 

tion          Supplementary  Roll,  Month  ending  Apr.  30,  1908.         419-17 

1060  Gas  Meter  Testers Week  ending  May  6,   1908 72.00 

io6x     Inspectors  of  Masonry Week  ending  May  6,   1908 1,447.43 

The  following  payrolls  were  approved  by  Chairman  Willcox : 

1080  Bureau  of  Subway  Construc- 

tion          Supplementary    Roll    No.    2,    month    ending    April 

30,   1908 33-34 

1081  Inspectors  of  Masonry Week  ending  May  13,  1908 i»327-79 

1082  Gas  Meter  Testers Week  ending  May  13*   1908 70.50 


Total $3,405  »3 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secret.arv. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  May  19,  1908. 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Commissioner  John  E.  Eustis,  Acting  Chairman,  Commissioners  William 
McCarroU,  Edward  M.  Bassett,  Milo  R.  Maltbie. 

(I) 

The  Chairman  was  excused  on  account  of  absence  on  business  of  the  Commission, 
and  on  motion,  duly  seconded.  Commissioner  Eustis  was  elected  Acting  Chairman. 

(2) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  Dec.  6  and  9, 
1907,  and  May  13,  1908,  as  printed  in  the  City  Record  for  May  16,  18,  and  19,  1908, 
respectively,  was  approved. 

(3)  3200 

Contract  No.  1. — Park  Avenue  Deviation. 

The  Secretary  presented  the  following  letter  from  Joseph  Haag,  Secretary  of  the 

Board  of  Estimate  and  Apportionment,  which  was  ordered  filed: 

Board  of  Estimate  and  Apportionment, 
T^j']  Broadway, 

May  15,  1908. 

Hon.  W.  R.  WiLLCOX,  Chairman,  Public  Service  Commission  for  the  First  District: 

Sir — I  transmit  herewith  certified  copy  of  resolution  this  day  adopted  by  the  Board 
of  Estimate  and  Apportionment,  consenting  to  and  approving  of  the  making  of  an  agree- 
ment by  and  between  the  City  of  New  York,  acting  by  the  Public  Service  Commission 
for  the  First  District,  and  John  B.  McDonald  and  the  Interborough  Rapid  Transit 
Company,  whereby  in  consideration  of  the  City  paying  certain  damages  arising  from 
a  change  of  route  of  the  Rapid  Transit  Railway  under  Park  Avenue,  between  34th 
and  42nd  Streets,  Borough  of  Manhattan,  the  Interborough  Rapid  Transit  Company 
agrees  to  consider  the  amount  so  paid  as  part  of  the  cost  of  the  construction  of  such 
railway,  and  agrees  to  pay  interest  thereon  at  the  rate  of  four  per  cent.,  subject  to 
the  rental  provisions  of  the  contract. 


1 
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This  action  was  taken  in  accordance  with  opinion  dated  April  28,  1908,  from  the 
Corporation  Counsel,  which  was  presented  to  the  Board  at  its  meeting  of  May  i,  1908. 

Respectfully, 
•  (Signed)  JOSEPH  HAAG,  Secretary. 

(4)  C-i9» 

The  Secretary  stated  that  the  following  letter  had  been  sent  by  the  Chairman  to 

the  Board  of  Aldermen : 

May  18,  1908. 

To  the  Honorable  the  Board  of  Aldermen  of  The  City  of  New  York: 

Sirs — The  Public  Service  Commission  for  the  First  District  is  in  receipt  of  a  copy 
of  the  following  resolution  adopted  by  your  Honorable  Body  on  April  28,  1908: 

"Whereas,  The  condition  of  the  streets  between  and  surrounding  the  tracks  on 
Water  Street,  from  Fulton  street  to  Washington  street.  Borough  of  Brooklyn,  and 
also  Front  street,  from  Fulton  street  to  Adams  street.  Borough  of  Brooklyn,  and 
which  are  dangerous  for  vehicles  to  travel  through; 

Whereas,  The  railroad  companies  have  long  neglected  making  repairs  on  these 
streets,  as  required  by  law,  be  it 

Resolved,  That  the  Board  of  Aldermen  do  hereby  request  the  Public  Service  Com- 
mission to  notify  the  railroad  companies  operating  on  above  named  streets  that  said 
railroad  companies  be  instructed  to  make  the  necessary  repairs  immediately  between 
the  tracks,  as  required  by  law." 

The  Commission  is  advised  by  Counsel  that  upon  the  facts  stated  in  the  resolution 
and  under  Section  98  of  the  Railroad  Law  and  Sections  45  and  383  of  the  Greater  New 
York  Charter,  the  duty  of  requiring  these  street  railroad  corporations  to  repair  that 
portion  of  the  streets  used  by  them  between  their  tracks,  the  rails  of  their  tracks  and 
two  feet  in  width  outside  of  their  tracks,  rests  with  the  President  of  the  Borough  of 
Brooklyn,  and  that  it  would  be  better  to  withhold  any  order  of  the  Commission  until 
the  President  of  the  Borough  of  Brooklyn  has  exercised  his  authority  by  requiring  the 
repairs  to  be  made  in  such  manner  as  he  may  prescribe.  If  the  companies  fail  to 
comply,  the  Commission  may  then  take  necessary  action. 

Section  98  of  the  Railroad  Law  referred  to  above  provides  as  follows : 

"Every  street  surface  railroad  corporation  so  long  as  it  shall  continue  to  use  any 
of  its  tracks  in  any  street  .  .  .  shall  have  and  keep  in  permanent  repair  that  por- 
tion of  such  street  .  .  .  between  its  tracks,  the  rails  of  its  tracks,  and  two  feet  in 
width  outside  of  its  tracks,  under  the  supervision  of  the  proper  local  authorities,  and 
whenever  required  by  them  to  do  so,  and  in  such  manner  as  they  may  prescribe." 

Section  383  of  the  Greater  New  York  Charter  provides  that  the  Borough  President 
is  the  proper  local  authority  referred  to  in  said  section  98  of  the  Railroad  Law. 

Very  truly  yours, 
(Signed)  WM.  R.  WILLCOX,  Chairman. 
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(5)  ^^ 

The  Secretary  presented  a  communication,  dated  May  15,  1908,  from  Henry  B. 
Seaman,  Chief  Engineer,  stating  that  he  had  instructed  the  contractors  to  stop  further 
work,  except  excavation,  on  the  Chambers  Street  station  of  the  Brooklyn  Loop.  The 
letter  was  ordered  filed,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  action  of  the  Chief  Engineer,  as  stated  in  the  above-mentioned 
letter,  be  approved. 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(6) 

The  Secretary  presented  a  communication,  dated  May  13,  1908,  from  Henry  B. 
Seaman,  Chief  Engineer,  transmitting  for  execution  by  the  Commission  a  renewal  of 
the  lease  of  the  front  store  on  the  second  floor  of  the  building  at  No.  323  Schermcr- 
hom  Street,  Brooklyn,  which  had  been  and  were  to  be  used  as  a  sub-office  of  the 
Fifth  Division,  the  terms  of  the  renewal  providing  for  quarterly  payments  at  the 
monthly  rate  of  $32.00,  with  the  privilege  of  termination  by  either  party  at  tjie  end 
of  any  quarterly  period,  on  a  month's  notice.  On  motion,  duly  seconded,  it  was 
thereupon 

Resolved,  That  the  above-mentioned  renewal  of  lease  be  approved  by  the  Com- 
mission, and  that  the  Chairman  be  authorized  to  sign  the  same. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(7) 

The  Secretary  presented  a  communication,  dated  May  16,  1908,  from  Henry  B. 
Seaman,  Chief  Engineer,  transmitting  for  execution  by  the  Commission  a  renewal  of 
the  lease  of  rooms  56,  59,  60,  64,  65,  66,  and  67  on  the  seventh  floor  of  the  Thomas 
Jefferson  building  situated  at  Nos.  4  and  5  Court  Square,  Brooklyn,  which  had  been 
and  were  to  be  used  as  the  offices  of  the  Fifth  Division,  the  terms  of  the  renewal 
providing  for  quarterly  payments  at  the  annual  rate  of  $i056.<x>,  with  the  privilege 
of  renewal  at  the  expiration  of  one  year  from  May  first,  1908.  On  motion,  duly  sec- 
onded, it  was  thereupon 

Resolved,  That  the  above-mentioned  renewal  of  lease  be  approved  by  the  Com- 
mission, and  that  the  Chairman  be  authorized  to  sign  the  same. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

Chairman  Willcox  entered  the  meeting  at  this  point. 
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i  (8)  0-501 

The  Secretary  presented  the  following  petition  and  supplementary  petition  of  the 
Manhattan  Railway  Company  for  leave  to  issue  bonds : 

In  the  Matter 
of 
The  petition  of  the  Manhattan  Railway 
Company  for  leave  to  issue  bonds  to  the 
amount  of  $10,818,000.  pursuant  to  the 
terms  and  provisions  of  its  Consolidated 
Mortgage,  dated  February  26th,  1890. 

To  the  Public  Service  Commission  for  the  First  District: 

I.  The  petition  of  the  Manhattan  Railway  Company  respectfully  shows  that 
your  petitioner  is  a  rapid  transit  railway  corporation,  duly  incorporated,  organized 
and  existing  under  and  by  virtue  of  the  provisions  of  Chapter  606  of  the  Laws  of 
1875,  known  as  the  Rapid  Transit  Act  of  1875,  and  the  acts  amendatory  thereof  and 
supplementary  thereto,  as  appears  from  the  volume  known  as  Statutes  and  Documents 
Affecting  the  Elevated  Railways  in  the  City  of  New  York,  heretofore  duly  filed 
with  this  Commission  on  the  13th  day  of  January;  1908. 

That  your  petitioner  constructed,  maintained,  acquired  by  lease  and  merger 
and  otherwise,  and  operated  elevated  railways  in  the  County  of  New  York,  from 
about  the  year  1879  down  to  April  ist,  1903,  when  it  leased  its  property  to  the  Inter- 
borough  Rapid  Transit  Company  by  indenture  of  lease,  dated  January  ist,  1903, 
and  recorded  in  the  Register's  Office  of  the  County  of  New  York,  on  April  ist, 
1903,  in  Liber  2,  page  35  of  General  Conveyances,  and  filed  in  the  Office  of  the 
Secretary  of  State  on  April  4th,  1903,  a  copy  of  which  was  filed  with  this  Commis- 
sion on  the  13th  day  of  January,  1908. 

That  since  said  April  ist,  1903,  said  railways  have  been  operated  by  said  lessee. 

That  your  petitioner  is  still  the  owner  of  its  said  property,  subject  to  said  last 
mentioned  lease. 

That  a  portion  of  said  elevated  railway  system' of  your  petitioner  was  acquired 
by  lease  dated  May  20th,  1879,  from  the  Metropolitan  Elevated  Railway  Company, 
a  corporation  duly  incorporated,  organized  and  existing  under  and  by  virtue  of 
acts  of  the  Legislature  of  the  State  of  New  York,  as  appears  in  the  volume  of 
Statutes  and  Documents  filed  as  above  mentioned. 

II.  Your  petitioner  further  shows  that  on  February  26th,  1890,  together  with 
said  Metropolitan  Elevated  Railway  Company,  it  duly  executed  and  delivered  to  the 
Central  Trust  Company  of  New  York,  as  Trustee,  a  Consolidated  Mortgage,  a  copy 
of  which  is  herewith  submitted  and  filed. 

That  said  Consolidated  Mortgage  was  executed  pursuant  to  authorization  of  the 
stockholders  of  said  mortgagors,  as  appears  by  the  proof  of  consent  of  stockholders, 
also   herewith   submitted  and  filed. 

That  the  bonds  to  be  secured  by  said  Consolidated  Mortgage  were,  as  therein 
provided,  to  be  executed  by  t'.ie  officers,  for  the  time  being,  of  the  Manhattan  Rail- 
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way  Company  and  to  be  certified  by  the  Trustee,  at  the  request  of  said  Manhattan 
Railway  Company,  as  and  when  needed  for  use  in  the  manner  provided  in  said  Mort- 
gage. 

That  said  Consolidated  Mortgage  was  executed  for  the  purpose,  among  other 
things,  of  taking  up  "by  exchange  or  otherwise"  $10,818,000  of  the  "then  outstand- 
ing First  Mortgage  Bonds  of  the  Metropolitan  Elevated  Railway  Company." 

That  said  $io,8i8,coo  First  Mortgage  Bonds  of  the  Metropolitan  Elevated  Railway 
Company  were  issued  under  the  First  Mortgage  of  said  Company  on  the  loth  day 
of  July,  1878,  and  will  mature  on  the  ist  day  of  July,  1908. 

That  pursuant  to  the  terms  of  said  Consolidated  Mortgage  (Paragraph  Sixth), 
various  amounts  of  the  bonds  thereby  secured  have  from  time  to  time  been  executed, 
certified  and  issued,  and  the  avails  thereof  applied  in  accordance  with  the  terms  of 
said  Mortgage,  to  wit:  In  1895,  "$8,925,000  *  *  ♦  to  take  up  by  exchange  or 
otherwise  the  outstanding  First  Mortgage  Bonds  of  The  New  York  Elevated  Railroad 
Company";  in  1899,  "$4,000,000  ♦  *  *  to  take  up  by  exchange  or  otherwise 
the  *  *  *  outstanding  Second  Mortgage  Bonds  of  the  Metropolitan  Elevated 
Railway  Company";  in  1892,  "$1,905,000  *  *  *  to  take  up  by  exchange  or  other- 
wise the  *  *  *  outstanding  registered  bond  certificates  of  the  Manhattan  Railway 
Company." 

III.  Your  petitioner  further  shows  that  prior  to  the  7th  day  of  May,  1894,  it 
tcok  a  surrender  or  transfer  of  the  entire  capital  stock  of  the  Metropolitan  Elevated 
Railway  Company  and  duly  filed  a  certificate  to  that  effect  in  the  office  of  the 
Secrctar>'  of  State  on  said  7th  day  of  May,  1894,  a  copy  of  which  was  heretofore 
filed  with  this  Commission  on  the  13th  day  of  January,  1908. 

IV.  Your  petitioner  further  shows  that  on  or  about  the  13th  day  of  June,  1899, 
an  indenture  supplemental  to  said  Consolidated  Mortgage  of  February  26,  1890, 
was  entered  into  between  the  Manhattan  Railway  Company  and  the  Central  Trust 
Company  of  New  York,  as  Trustee,  for  the  purpose  of  allowing  the  bonds  issued 
under  said  Consolidated  Mortgage  to  be,  at  the  option  of  the  holder  thereof,  regis- 
tered both  as  to  principal  and  interest;  said  indenture  being  duly  recorded  in  the 
office  of  the  Clerk  of  the  County  of  New  York  on  July  12,  1899,  in  Liber  7  of 
General  Mortgages,  page  265,  a  copy  of  said  indenture  being  herewith  submitted 
and  filed. 

V.  Your  petitioner  further  shows  that  no  part  of  said  $10,818,000  of  the  First 
Mortgage  Bonds  of  the  Metropolitan  Elevated  Railway  Company  has  been  paid,  and 
that  the  entire  amount  thereof  will  mature  and  become  payable  on  the   ist  day  of  1 
July,  1908. 

VI.  Your  petitioner  further  shows  that  in  order  to  meet  and  pay  said  First 
Mortgage  Metropolitan  bonds  falling  due  as  aforesaid,  it  will  be  necessary  for  it  to 
issue  bonds  to  the  amount  of  $10,818,000  under  and  as  provided  in  its  said  Consol- 
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idated  Mortgage,  and  to  exercise  its  rights,  as  secured  to  it  by  said  Mortgage,  to 
have  said  bonds  certified  and  delivered  to  it  by  the  said  Trustee. 
VI r.    The  financial  condition  of  your  petitioner  is  as  follows: 

Manhattan  Railway  Company. 
General  Balance  Sheet  March  31,  1908. 

Assets. 

Cost  of  Road  and  Equipment $92,508,212.93 

Cost  of  Leases 14,014,000.00 

Real  Estate  2,776,724.64 

Interborough  Rapid  Transit  Co^  Lease  account 377.322.73 

Treasury  Stock 4343594 

Central  Trust  Co.  Trustee,  Etc 1,510.76 

Current  Assets   386,671.52 

Total    $110,107,878.52 

Liabilities. 

Consolidated  Capital  Stock $60,000,000.00 

Funded  Debt  39,567,000.00 

Premium  on  Capital  Stock 1,809,382.06 

Convertible  Bond  Certificates. 17,000.00 

Bonds  and  Mortgages 74,000.00 

Taxes  in  Litigation 19,866.03 

Interborough  Rapid  Transit  Co 336,814.44 

Current  Liabilities .'.  1,370.05 

Profit  and  Loss  Surplus 8,282445.94 

Total    $110,107378.52 

Interborough  Rapid  Transit  Company. 
Statement  of  Operations  of  the  Manhattan  Railway  Division  for  the  Year  Ended 

March  31st,  190& 

Earnings  from  Operation $14,254,322.00 

Operating  Expenses   6,182,366.00 

Expenses  to  Earnings (43-37%) 

Net  Earnings  $8,071,956.00 

Other  Income 462,173.00 

Gross  Income  $8,534,129.00 

Interest  on  Bonds $1,809,680.00 

Rental    10,000.00 
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Taxes  on  Real  Estate 115,400.00 

"      on  Capital  and  Earnings 201,165.00 

"      on  Structure  and  Personal 1,187,567.00 

Total  Interest  and  Taxes $3,323,812.00 

Net  Income $5,210,317.00 

Man.  Guarantee   (7%  per  annum) 4,200,000.00 

Surplus    $1,010,317.00 

Passengers  Carried  287,216,689 

VIII.  Your  petitioner  states  that  the  use  to  which  the  capital  secured  by  the 
issue  of  said  bonds  is  to  be  put  is  the  use  provided  for  under  the  terms  of  said  mort- 
gage, viz. :  to  provide  funds  to  take  up  and  retire  said  $10,818,000  of  the.  said  out- 
strndins:  First  Mortgage  bonds  of  the  Metropolitan  Elevated  Railway  Company.    • 

IX.  Your  petitioner  further  states  that  no  contract  has  yet  been  made  for  the 
sale  of  said  bonds,  which  it  is  proposed  to  Issue. 

Your  petitioner,  therefore,  prays  for  an  order  of  the  Commission  authorizing 
the  immediate  issue  of  said  $10,818,000  of  bonds  under  and  pursuant  to  its  said  Con- 
solidated Mortgage,  dated  February  26th,  i8go,  and  stating  that  in  the  opinion  of  the 
Commissior.  the  use  of  the  capital  to  be  secured  by  the  issue  of  such  bonds  is  re- 
quired for  the  purposes  of  the  corporation  for  the  discharge  or  lawful  refunding  of 
its  obligations;  and 

Your  petitioner  further  prays  that  the  Commission  prescribe  as  short  a  notice  as 
practicable  for  a  hearing,  if  any  hearing  be  deemed  necessary  on  this  application. 

MANHATTAN  RAILWAY  COMPANY, 

By  George  J.  Gould, 

President. 

J  U  LIEN  T.   Da  VIES, 

Charles  A.  Gardiner. 

Counsel  for  Petitioner. 

City,  County  and  State  of  New  York,  ss. :  ^ 

George  J.  Gould,  being  duly  sworn,  deposes  and  says:   That  he  is  an  officer,  to 

wit,  President,  of  Manhattan  Railway  Company,  the  above-named  petitioner;  that  he 

has  read  the  foregoing  petition,  and  that  the  same  is  true  to  the  best  of  his  knowledge, 

information  and  belief. 

GEORGE  J.  GOULD. 

Subscribed  and  sworn  to  before  me  this  14th  day  of  May,  1908. 
Francis  S.  Williams, 

Notary  Public,  Kings  County. 
Certificate  filed  in  New  York  County. 
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In  the  Matter 

of 

The  petition  of  the  Manhattan  Railway 
Company  for  leave  to  issue  bonds  to  the 
amount  of  $10,818,000,  pursuant  to  the 
terms  and  provisions  of  its  Consolidated 
Mortgage,  dated  February  26th,  1890. 

To  the  Public  Service  Commission  for  the  First  District: 

Gentlemen — The  Manhattan  Railway  Company,  as  a  supplement  to  its  petition 
in  the  above  entitled  matter,  duly  made  and  verified  by  its  President  on  the  I4ih  day 
of  May,  1908,  respectfully  shows: 

First — That  your  petitioner's  lines  of  elevated  railroad  mentioned  in  said  petition 
extend  from  the  Battery  northwardly  through  various  streets  and  avenues,  forming 
in  the  main  four  lines  of  railroad,  known,  respectively,  as  the  Second  Aver.ue,  Third 
Avenue,  Sixth  Avenue  and  Ninth  Avenue  lines,  which  extend  to  the  Harlem  River, 
all  in  the  City  and  County  of  New  York,  said  lines  of  railroad  being  more  particularly 
described  in  the  volume  known  as  Statutes  and  Documents  Affecting  the  Elevated 
Railways  in  the  City  of  New  York,  which  is  mentioned  in  the  petition  herein,  and  of 
a  further  line  of  elevated  railroad  extending  from  the  Harlem  River  northward  to 
Bronx  Park,  as  already  specified  by  your  petitioner;  and  that  the  equipment  of  said 
railroad  consists  of  a  system  of  electric  traction  using  the  third  rail  for  transmission 
of  the  current,  power  houses  for  generating  electricity,  substations  for  converting 
the  same,  and  motor  cars  and  other  cars  adapted  to  such  electric  traction,  all  of 
which  equipment  is  held  and  controlled  by  your  petitioner's  lessee,  the  Interborough 
Rapid  Transit  Company,  under  the  lease  dated  January  ist,  1903,  as  set  forth  in  the 
petition  herein. 

Second — That  the  report  of  your  petitioner,  in  compliance  with  Order  No.  ij6 
of  this  Commission,  relative  to  your  petitioner's  stock  held  by  other  corporations, 
as  filed  with  your  Commission  on  the  20th  day  of  December,  1907,  is  supplemented 
and  extended  to  this  date,  as  shown  in  the  report  to  that  effect  herewith  submitted 
and  filed. 

•  Third — That  the  price  for  which  the  $10,818,000  of  First  Mortgage  bonds  of 
the  Metropolitan  Elevated  Railway  Company  actually  sold,  and  the  manner  in  which 
the  proceeds  of  such  sale  were  applied,  were  never  reported  by  said  Metropolitan 
Elevated  Railway  Company  to  your  petitioner,  and  your  petitioner  has  no  knowledge 
or  information  concerning  either  of  said  matters,  except  that  its  records  show  that 
said  bonds,  with  capital  stock  of  said  Metropolitan  Company  were  issued  under  a 
construction  contract  to  the  New  York  Loan  and  Improvement  Company,  as  con- 
sideration for  the  construction  of  said  Metropolitan  Company's  elevated  railroads, 
prior  to   1879. 

Fourth — That  your  petitioner's  consolidated  capital  stock,  as  reported  in  the 
petition  herein,  was  issued  as  follows: 
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To  retire  outstandinR  stock  as  per  agreement  of  August  ist.  1884  (filed 

with  the  petition  herein) $26,000,000.00 

Acquisition  of  Suburban  R.  T.  Co.,  1891 4,000,000.00 

Sold  to  produce  funds  for  electrical  equipment,  1899 18,000,000.00 

Sold  to  produce  funds  for  electrical  equipment,  additions  and  better- 
ments,  1903   7,200,000.00 

Sold  to  produce  funds  for  electrical  equipment,  additions  and  better- 
ments, 1906 4,800,000.00 

$60,000,000.00 

I  have  the  honor  to  remain. 

Respectfully  yours, 
(Signed)  GEORGE  J.  GOULD,  President 

JULIEN   T.   DaVIES, 

Charles  A.  Gardiner, 

Counsel  for  Petitioner. 

Hearing  Order   (No.  501). 
On  motion,  duly  seconded,  a  resolution  was  adopted  calling  for  a  hearing  on  saicj 
petition  on  May  26,  1908,  at  2.30  o'clock  p.  m. 

(9)  '  0-502 

The  Secretary  presented  the  following  petition  of  the  Manhattan  Railway  Com- 
pany for  leave  to  issue  bonds : 

In  the  Matter 
of 
The  petition  of  the  Manhattan  Railway 
Company  for  leave  to  issue  bonds  to  the 
amount  of  $894,000  pursuant  to  the 
terms  and  provisions  of  its  Consolidated 
Mortgage  dated  February  26th,  1890. 

To  the  Public  Service  Commission  for  the  First  District: 

I.  The  petition  of  the  Manhattan  Railway  Company  respectfully  shows  that 
your  petitioner  is  a  rapid  transit  railway  corporation,  duly  incorporated,  organized 
and  existing  under  and  by  virtue  of  the  provisions  of  Chapter  606  of  the  Laws  of 
1875,  known  as  the  Rapid  Transit  Act  of  1875,  and  the  acts  amendatory  thereof  and 
supplementary  thereto,  as  appears  from  the  volume  known  as  Statutes  and  Docu- 
ments Affecting  the  Elevated  Railways  in  the  City  of  New  York,  heretofore  filed 
with  this  Commission  on  the  13th  day  of  January,  1908. 

That  your  petitioner  constructed,  maintained,  acquired  by  lease  and  merger  and 
otherwise,  and  operated  elevated  railways  in  the  County  of  New  York,  from  about 
the  year  1879  down  to  April  ist,  1903,  when  it  leased  its  property  to  the  Interborough 
Rapid  Transit  Company  by  indenture  of  lease  dated  January  ist,  1903,  and  recorded 
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in  the  Register's  office  of  the  County  of  New  York  on  April  ist,  1903,  in  Liber  2, 
page  35  of  General  Conveyances  and  filed  in  the  office  of  the  Secretary  of  State  on 
April  4th,  1903. 

That  since  said  April  ist,  1903,  said  railways  have  been  operated  by  said  lessee. 

That  your  petitioner  is  still  the  owner  of  its  said  property,  subject  to  said  last 
mentioned  lease,  a  copy  of  which  was  filed  with  this  Commission  on  the  13th  day  of 
January,  1908. 

II.  Your  petitioner  further  shows  that  on  or  about  February  26th.  1890,  together 
with  the  Metropolitan  Elevated  Railway  Company,  a  corporation  duly  incorporated, 
organized  and  existing  under  and  by  virtue  of  acts  of  the  Legislature  of  the  State 
of  New  York,  as  appears  in  the  volume  of  Statutes  and  Documents  filed  as  above 
mentioned,  your  petitioner  duly  executed  and  delivered  to  the  Central  Trust  Com- 
pany of  New  York,  as  Trustee,  a  Consolidated  Mortgage,  a  copy  of  which  is  here- 
with submitted  and  filed. 

That  said  Consolidated  Mortgage  was  executed  pursuant  to  authorization  of  the 
stockholders  of  said  mortgagors,  as  appears  by  the  proof  of  consent  of  stockholders, 
also  herewith  submitted  and  filed. 

III.  Your  petitioner  further  shows  that  prior  to  the  7th  day  of  May,  1894,  it 
took  a  surrender  or  transfer  of  the  entire  capital  stock  of  the  Metropolitan  Elevated 
Railway  Company  and  duly  filed  a  certificate  to  that  effect  in  the  office  of  the  Secre- 
tary of  State  oif  said  7th  day  of  May,  1894,  a  copy  of  which  was  heretofore  filed  with 
this  Commission  on  the  13th  day  of  January,  1908. 

IV.  Your  petitioner  further  shows  that  on  or  about  the  13th  day  of  June,  1899, 
an  indenture  supplemental  to  said  Consolidated  Mortgage  of  February  26th,  1893, 
was  entered  into  between  the  Manhattan  Railway  Company  and  the  Central  Trust 
Company  of  New  York,  as  Trustee,  for  the  purpose  of  allowing  the  bonds  issued 
under  said  Consolidated  Mortgage  to  be,  at  the  option  of  the  holder  thereof,  regis- 
tered both  as  to  principal  and  interest;  said  indenture  being  duly  recorded  in  the  office 
of  the  Clerk  of  the  County  of  New  York,  on  July  12,  1899,  in  Liber  7  of  General  Mort- 
gages, page  265,  a  copy  of  said  indenture  being  herewith  submitted  and  filed. 

V.  Your  petitioner  further  shows  that  the  Suburban  Rapid  Transit  Company 
was  a  corporation,  duly  incorporated,  organized  and  existing  under  and  by  virtue 
of  said  Chapter  606  of  the  Laws  of  1875,  and  the  acts  amendatory  thereof  and  sup- 
plementary thereto;  that  said  Suburban  Rapid  Transit  Company  was  the  owner  of 
estates,  property,  rights,  privileges  and  franchises  for  the  construction,  maintenance 
and  operation  of  various  lines  of  railway;  that  said  Suburban  Rapid  Transit  Com- 
pany had,  previous  to  the  4th  day  of  June,  1891,  constructed  and  erected  a  part  of 
its  line  of  railway  extending  in  a  general  direction  northerly  from  Second  Avenue 
and  Harlem  River,  in  the  Borough  of  Manhattan  over  and  across  said  Harlem  River, 
and  northerly  in  the  Borough  of  the  Bronx  as  far  as  the  intersection  of  Tremont 
Avenue  or  177th  Street  with  Third  Avenue. 
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That  on  or  about  the  4th  day  of  June,  1891,  your  petitioner  took  a  surrender  or 
transfer  of  the  entire  capital  stock  of  the  said  Suburban  Rapid  Transit  Company,  and 
duly  filed  a  certificate  to  that  effect  in  the  office  of  the  Secretary  of  State,  on  the 
30th  day  of  June,  1891,  as  appears  from  the  volume  known  as  "Documents  and 
Statutes  Affecting  the  Manhattan  Railway  Company,  as  Transferee  of  the  Estate, 
Property,  Rights,  Privileges  and  Franchises  of  the  Suburban  Rapid  Transit  Com- 
pany," and  thereby  acquired  all  the  said  estate,  property,  rights,  privileges  and 
franchises,  and  became  the  owner  thereof.  That  the  said  railroad  lines  of  said 
Suburban  Rapid  Transit  Company  were  connected  with  the  lines  of  the  Manhattan 
Railway  Company  in  the  year  1894  and  then  became  an  extension  of  the  system  of 
railroads  of  said  Manhattan  Company  as  the  same  existed  on  February  26th,  1890, 
and  thereafter  continuous  and  through  trains  were  run  from  the  southern  extremity 
of  Manhattan  Island  to  the  northern  terminus  of  the  former  Suburban  Rapid  Transit 
Company's  lines. 

VI.  That  the  bonds  to  be  secured  by  said  Consolidated  Mortgage  were,  as 
therein  provided,  to  be  executed  by  the  officers,  for  the  time  being,  of  the  Manhat- 
tan Railway  Company  and  to  be  certified  by  the  Trustee,  at  the  request  of  said  Man- 
hattan Railway  Company,  as  and  when  needed  for  use  in  the  manner  provided  in  said 
Mortgage. 

VII.  That  said  Consolidated  Mortgage  provided  for  the  issue  of  $40,000,000  of 
Four  Per  Cent.  Bonds  for  tiie  purpose  of  taking  up,  by  exchange  or  otherwise,  out- 
standing bonds  executed  respectively  by  The  New  York  Elevated  Railroad  Company, 
the  Metropolitan  Elevated  Railroad  Company,  and  by  the  Manhattan  Railway  Com- 
pany, and  for  other  corporate  purposes  of  the  Manhattan  Company,  and  by  the 
Seventh  clause  of  the  said  Consolidated  Mortgage  further  and  additional  bonds  were 
provided  to  be  issued,  to  be  secured  by  the  said  mortgage,  by  the  following  language : 

"Seventh — That  further  and  additional  bonds  of  the  series  hereby  secured  be- 
yond the  $40,000,000  of  bonds  hereinabove  provided  for,  but  of  the  same  general 
form  and  tenor  and  date,  and  bearing  interest  'at  not  exceeding  five  per  cent,  per 
annum,  the  principal  and  interest  thereof  to  be  payable  at  like  times  and  in  like 
gold  coin,  may  hereafter  be  created  and  issued  by  the  Manhattan  Company,  and  shall 
be  and  be  deemed  and  taken  to  be  secured  by  these  presents  equally  with  all  other 
bonds  issued  under  these  presents,  and  to  have  like  and  equal  lien,  rights,  powers 
and  privileges  with  them.  Said  further  and  additional  bonds  shall  be  created  and 
issued  only  for  extensions  of  the  present  system  of  railroads  of  said  Railway  Com- 
panies, and  only  when  and  as  said  Railway  Companies  or  either  of  them  shall  construct 
or  acquire  any  such  extension;  but  the  word  extension  as  used  in  these  presents  shall 
not  be  deemed  or  held  to  mean  any  side  track  or  other  addition  to  or  enlargement  or 
betterment  of  the  railways  mortgaged  by  these  presents,  or  any  part  thereof.  Such 
further  and  additional  bonds  shall  be  duly  sealed  and  signed  by  the  officers  for  the 
time  being  of  the  Manhattan  Company,  and  be  certified  by  the  Trustee  and  issued 
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and  delivered  by  it  at  a  rate  not  exceeding  $600,000  per  mile  of  double  track  of  ele- 
vated railway  and  $300,000  per  mile  of  single  track  of  elevated  railway  of  the  ex- 
tension so  constructed  or  acquired  and  not  otherwise.  The  fact  of  such  construc- 
tion or  acquisition  shall  be  evidenced  for  the  purposes  of  these  presents  by  the 
written  certificate  of  the  President  or  Vice-President  and  Chief  Engineering  officer 
of  the  Manhattan  Company,  and  the  ownership  of  the  property  constituting  such 
extension  shall  be  so  vested  as  that  the  same  shall  form  part  of  the  mortgage  secu- 
rity created  by  these  presents,  and  become  subject  to  the  lien  of  these  presents  as  a 
first  charge  thereon,  *    *    *." 

VIII.  Your  petitioner  further  shows  that  extensions  of  its  said  system  of  rail- 
roads  have  been   constructed   as   follows: 

First — Between  the  dates  April  2d,  1900,  and  July  1st,  1901,  from  Tremont  Ave- 
nue or  177th  Street,  in  the  Borough  of  The  Bronx,  to  Pelham  Avenue  in  said 
Borough,  a  distance  of  5,680  feet,  b^ing  1.08  miles,  all  of  two  or  more  tracks. 

Second — Between  the  dates  February  i8th,  1902,  and  May  21st,  1902,  from  said 
Pelham  Avenue  further  northerly  to  Bronx  Park  in  said  Borough  of  The  Bronx, 
a  distance  of  2,171  feet,  being  41  miles,  all  of  two  or  more  tracks. 

That  said  facts  have  been  duly  certified  to  the  Trustee  by  the  written  certificate 
of  the  Vice-President  and  Chief  Engineering  officer  of  the  Manhattan  Railway  Com- 
pany. 

IX.  Your  petitioner  further  shows  that  no  bonds  under  said  Consolidated 
ilcrtgage  have  heretofore  been  issued  on  account  of  said  extensions  or  any  part  of 
tTiem,  and  that  the  said  extensions  have  become  vested  in  your  petitioner  and  form 
part  of  the  mortgage  security  created  *by  said  mortgage  and  are  subject  to  the 
lien  thereof. 

X.  The   financial   condition  of   your  petitioner  is    as   follows: 

Manhattan  Railway  Company. 
General  Balance  Sheet  March  31,  1908. 

Assets. 
Cost  of  Road  and  Equipment $92,508,212.95 

Cost    of  Leases    14,014,000.00 

Real    Estate?    , 2,776,724.64 

Interborough  Rapid  Transit  Co..  Lease  account 377*322.75 

Treasury   Stock    43*435.94 

Central  Trust  Co,  Trustee,  Etc 1,510  7^ 

Current    Assets    386,671 .52 

Total     $1 10,107,878. 5:? 

Liabiliftcs. 
Consolidated    Capital    Stock $60,000,000.00 

Funded    Debt 39.567,cx».oo 
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Premium  on  Capital  Stock   1,809,382.06 

Convertible  Bond  Certificates   17,000.0c 

Bonds   and   Mortgages    74,000.00 

Taxes    in    Litigation    19366.03 

Interborough  Rapid  Transit  Co * 336,814.44 

Current   Liabilities    i,370.05 

Profit  and  Loss  Surplus  8»282,445.94 

Total    $110,107,878.52 

Interborough  Rapid  Transit  Company. 
Statement  of  Operations  of  the  Manhattan  Railway  Division  for  the  Year  Ended 

March  5ist,  1908. 

Earnings  from  Operation $14,254,322.00 

Operating  Expenses  ^ 6,182,366.00 

Expenses  to  Earnings  (43-37%) 

Net  Earnings   $8,071,956.00 

Other   Income    .  .^ 462,173.00 

Gross   Income $8,534,129.00 

Interest  on  Bonds $1,809,680.00 

Rental  10,000.00 

Taxes  on  Real  Estate 1 15,400.00 

"      on  Capital  and  Earnings 201,165.00 

"      on  Structure  and  Personal .' 1,187,567.00 

Total  Interest  and  Taxes $3,323,812.00 

Net   Income    $5,210,317.00 

Man.  Guarantee  (7%  per  annum) 4,200,000.00 

Surplus  $1,010,317.00 

Passengers  Carried 287,216,669 

XI.  Your  petitioner  further  states  that  the  use  to  which  the  capital  secured  by 
the  issue'of  said  bonds  is  to  be  put  is  the  discharge  or  lawful  refunding  of  its  obliga- 
tions and  restoring  to  the  general  fund  of  the  petitioner  amounts  expended  for  the 
construction  of  extensfons  of  the  system  of  railroads  of  said  railway  companies,  as 
the  same  existed  at  the  time  of  the  making  of  said  Consolidated  Mortgage  on  Feb- 
ruary 26th,  1890. 

XII.  Your  petitioner  further  states  that  no  contract  has  yet  been  made  for  the 
sale  of  said  bonds,  which  is  proposed  to  issue. 
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Your  petitioner,  therefore,  prays  for  an  order  of  the  Commission  authorizing 
the  immediate  issue  of  said  $894,000  of  bonds,  under  and  pursuant  to  said  Consolidated 
Mortgage  dated  February  26th,  iSgib,  and  stating  that  in  the  opinion  of  the  Commis- 
sion the  use  of  the  capital  to  be  secured  by  the  issue  of  such  bonds  is  required  for  the 
purposes  of  the  corporation  and  for  the  discharge  or  lawful  refunding  of  its  obliga- 
tions; and 

Your  petitioner  further  prays  that  the  Commission  prescribe  as  short  a  notice  as 
practicable  for  a  hearing,  if  any  hearing  be  deemed  necessary  on  this  application. 

MANHATTAN  RAILWAY  COMPANY, 

By  George  J.  Gould,  President 
JuLiEN  T.  Davies, 
Charles  A.  Gardiner^ 

Counsel  for   Petitioner. 

City,  County  and  State  of  New  York,  ss.: 

George  J.  Gould,  being  duly  sworn,  deposes  and  says :  That  he  is  an  officer,  to  wit, 
President,  of  Manhattan  Railway  Company,  the  above  named  petitioner;  that  he  has 
read  the  foregoing  petition,  and  that  the  same  is  true  to  the  best  of  his  knowledge,  in- 
formation and  belief. 

GEORGE  J.  GOULD. 

Subscribed  and  sworn  to  before  me  this  14th  day  of  May,  1908. 
Francis  S.  Williams, 

Notary  Public,  Kings  County. 
Certificate  filed  in  New  York  County. 

m 

Hearing  Order  (No.  502). 
On  motion,  duly  seconded,  a  resolution  was  adopted,  calling  for  a  hearing  on  the 
petition  on  May  26,  1908,  at  2.30  o'clock  p.  m. 

(10)  O-503 

Hearing  Order  (No.  503).  J 

f 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Hearing  Order  (No.  503) 
was  adopted  directing  a  hearing  on  May  29th,  1908  at  2:30  o'clock  P.  M.  to  inquire 
whether  the  hours  of  labor  for  the  following  employees  of  the  Brooklyn  Heights 
Railroad  Company  should  not  be  limited  to  not  more  than  eight  hours  in  each  day 
of  twenty-four  hours:  '  "» 

(i)     Two  Brooklyn  Train  Dispatchers 

(2)  Two  Park  Row  Train  Dispatchers  % 

(3)  Three  tower  switchmen  at  Tillary  Street 

(4)  Three  tower  switchmen  in  the  dividing  switch  tower  situate  about  150  feet 
west  of  the  Brooklyn  Terminal. 

(5)  Three  tower  switchmen  in  the  Park  Row  Terminal. 


\ 
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(11)  0-504 

Final  Order  After  Rehearing  (No.  504). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Final  Order  after  rehearing 

(No.  504)  was  adopted  directing  that  the  service  of  the  Brooklyn  Heights  Railroad 

Company  on  its  Flatbush  Avenue  Line  be  changed,  incre^ed  and  supplemented  at  the 

points  and  times  and  in  the  particulars  following: 

A^lVestbound. 
Leaving  depot  at  Avenue  *N"  and  48th  Street  or  Vanderveer  Park  and  running  at 
least  as  far  west  as  Borough  Hall. 

(i)     Between  6:00  and  6:30  A.  M.  not  less  than  five  (5)  cars. 

(2)  Betwora  6:30  and  7:00  A.  M.  not  less  than  seven  (7)  cars. 

(3)  Between  7:00  and  7:30  A.  M.  not  less  than  eleven  (n)  cars. 

(4)  Between  7:30  and  8:00  A.  M.  not  less  than  fifteen  (15)  cars. 

(5)  Between  8:00  and  8:30  A.  M.  not  less  than  fifteen  (15)  cars. 

(6)  Between  8  !30  and  9  :oo  A.  M.  not  less  than  twelve  ( 12)  cars. 

(7)  Between  9:00  and  9:30  A.  M.  not  less  than  ten  (10)  cars. 

(8)  Between  9:30  and  10:00  A.  M.  not  less  than  eight  (8)  cars. 

(9)  Between  10  :oo  arid  10 :30  A.  M.  not  less  than  seven  (7)  cars. 

(10)  Between  10:30  and  11:00  A.  M.  not  less  than  eight  (8)  cars. 
,     (11)     Between  n  :oo  and  11 :30  A.  M.  not  less  than  eight  (8)  cars. 

(12)  Between  12:30  and  1:00  P.  M.  not  less  than  ten  (10)  cars. 

(13)  Between  i  :oo  and  i  :30  P.  M.  not  less  than  ten  (10)  cars. 

(14)  Between  1:30  and  2:00  P.  M-  not  less  than  ten  (10)  cars. 

(15)  Between  2:00  arid  2:30  P.  M.  not  less  than  ten  (10)  cars. 

(16)  Between  7:00  and  7:30  P.  M.  not  less  than  ten  (10)  cars. 

(17)  Between  7:30  and  8:00  P.  M.  not  less  than  six  (6)  cars. 

B — Eastbound. 
Leaving  Borough  Hall,  and  running  at  least  as  far  east  as  Vanderveer  Park  (Flat- 
bush  and  Nostrand  Avenues). 

(18)  Between  2:15  and  2:45  P.  M.  not  less  than  ten  (10)  cars. 

(19)  Between  2:45  and  3:15  P.  M.  not  less  than  eleven  (11)  cars. 

(20)  Between  3:15  and  3:45  P.  M.  not  less  than  eleven  (ii)  cars. 

(21)  Between  3:45  and  4:15  P.  M.  not  less  than  thirteen  (13)  cars. 

(22)  Between  4:15  and  4:45  P.  M.  not  less  than  fourteen  (14)  cars. 

(23)  Between  4:45  and  5:15  P.  M.  not  less  than  sixteen  (16)  cars. 

(24)  Between  5  :i5  and  5:45  P.  M.  not  less  than  fifteen  (15)  cars. 

(25)  Between  5:45  and  6:15  P.  M.  not  less  than  nineteen  (19)  cars. 

(26)  Between  6:15  and  6:45  P.  M.  not  less  than  fifteen  (15)  cars. 

(27)  Between  6:45  and  7:00  P.  M.  not  less  than  six  (6)  cars. 

(28)  Between  10:15  and  10:45  P.  M.  not  less  than  five  (5)  cars. 

(29)  Between  10:45  and  11:45  P.  M.  not  less  than  ten  (10)  cars. 
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At  all  other  periods  of  the  day  except  on  Sundays  there  shall  be  operated  at  least 
the  number  of  cars  called  for  by  schedule  of  March  30,  1908^  as  supplemented  by 
Patch  No.  I,  filed  with  the  Public  Service  Commission  for  the  First  District- 

And  directing  that  said  order  take  effect  on  the  26th  day  of  May,  1908. 

(i2>  O-505 

Hearing  Order  (No.  505). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Hearing  Order  (No.  505) 

was  adopted  directing  a  hearing  on  June  ist  at  3:30  o'clock  P.  M.  to  inquire  whether 

the  Long  Island  Railroad  Company  or  the  Long  Island  Electric  Railway  Company,  or 

both  of  said  companies,  should  be  directed  to  instal,  maintain  and  operate  suitable 

gates,  warning  bells,  signal  bells  and  such  other  safety  precautions  an4  devices  as  the 

Commission  may  deem  necessary  for  the  protection  of  the  public  at  the  crossing  of 

said  companies  at  South  Street,  Jamaica,  Borough  of  Queens,  City  of  New  York. 

(i.^)  '  0-506 

Final  Order  (No.  506). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Final  Order  (No.  506)  was 
adopted  directing: 

(i)  That  the  Long  Island  Electric  Railway  Company  maintain  a  regular  headway 
for  the  operation  of  cars  on  its  Liberty  Avenue  Line  from  the  30th  day  of  May,  1908, 
and  until  the  further  order  of  the  Commission; 

(2)'  That  the  said  Long  Island  Electric  Railway  Company  renew  or  replace  all 
illegible  destination  signs  and  conspicuously  display  said  signs  on  both  ends  of  all  cars 
from  the  30th  day  of  May,  1908.  and  until  the  further  order  of  the  Commission. 

(3)  That  the  Long  Island  Electric  Railway  Company  thoroughly  clean  each  car 
in  operation  on  its  said  line  daily  from  the  30th  day  of  May,  1908,  and  until  the  further 
order  of  the  Commission. 

(4)  That  the  said  Long  Island  Electric  Railway  Company  thoroughly  clean  and 
disinfect  each  car  on  its  said  line  every  fourth  day  from  the  30th  day  of  May,  1908.  and 
until  the  further  order  of  the  Commission. 

(5)  That  the  said  Long  Island  Electric  Railway  Company,  from  the  30th  day  of 
May,  1908,  and  prior  to  the  15th  day  of  September,  1908,  overhaul  and  repair  the 
bodies  of  all  cars  on  its  said  line  so  that  when  completed  their  condition  shall  be  sub- 
stantially new,  having  safe,  proper  and  adequate  car  bodies  in  every  respect. 

(14)  0-507 

Commissioner  Maltbie — "Letters  have  been  received  from  the  Receivers  of  the 
New  York  City  Railway  Company  requesting  that  tWe  time  at  which  the  orders  rela- 
tive to  service  upon  the  Eighth  Avenue  and  Lexington  Avenue  lines  shall  take  effect 
be  extended  to  June  ist.  The  Commission  has  recently  issued  a  number  of  hearing 
orders  and  orders  directing  improvements  in  service  upon  several  of  the  lines  operated 
by  the  Receivers  of  the  New  York  City  Railway  Co.    The  service  orders  particularly 
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require  a  considerable  amount  of  work  in  order  that  the  new  schedules  shall  be  suited 
to  the  conditions  upon  that  particular  line,  and  I  believe  that  the  statements  made  by 
the  Receivers,  viz. :  that  it  will  be  impossible  to  arrange  new  schedules  prior  to  June 
I,  are  made  in  good  faith  and  that  extension  orders  should  be  issued  in  each  in- 
stance." 

Extension  Order  (No.  507).  , 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

507)  was  adopted  extending  to  June  ist,  1908,  the  time  when  Final  Order  No.  489  shall 
take  effect  with  respect  to  the  service  on  the  Eighth  Avenue  surface  line  of  the  New 
York  City  Railway  Company. 

(15)  O-S08 

Extension  Order  (No.  508). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

508)  was  adopted  extending  to  June  ist,  1908,  the  time  within  which  Adrian  H.  Joline 
and  Douglas  Robinson,  Receivers  of  the  New  York  City  Railway  Company,  shall  insti- 
tute the  ser\'ice  upon  the  Lexington  Avenue  Line  called  for  by  the  terms  of  Order 
No.  423. 

(16)  0-509 

Extension  Order  (^No.  509). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order    (No. 

509)  was  adopted  extending  to  June  ist  the  time  of  the  Pelham  Park  Railroad  Com- 
pany within  which  to  file  the  reports  called  for  by  the  terms  of  Order  No.  443. 

(17)  •  0-Sio 

Extension  Order  (No.  510). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

510)  was  adopted  extending  to  June  ist  the  time  of  the  City  Island  Railroad  Company 
within  which  to  file  the  reports  called  for  by  the  terms  of  Order  No.  443. 

(18)  2091 
The   Secretary   presented  the    following   requisition   of   the   Bradley   Contracting 

Company,  together  with  the  certificate  of  the  Chief  Engineer  approving  same,  and 
voucher  No.  1084,  as  approved  by  the  Committee  on  Audit : 

Bradley  Contracting  Company.  1 

Office  of  the  Contractor,       i 

68th  St.  &  North  River.        j 

New  York,  May  12,   1908.         J 

Requisition  No.  8 — For  work  done  and  materials  furnished  under  contract  dated 
June  27th,  1907,  for  the  construction  of  section  No.  9-0-1  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  30th  day  of  April. 
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For  Month  Total 


Total  to  date  relative  to  the  contract  value  of  the  whole  work $22,043.75  $203,836.25 

Amount  previously  estimated z8x.79x.$o 

Amount  of  present  estimate 22,043. 75  s2i043«7S 

Deduct  10  per  cent 2,204.38  2»204.38 


Requisition  for  amount  due  for  work  done  and  materials  furnished  dur- 
ing the  month   $'z9>839-d7         $<9t839-37 

BRADLEY  CONTRACTING  COMPANY, 
By        (Signed)        Frank  Bradley^  Pres.,  Contractor. 

Certificate  No.  8 — I  hereby  certify  that  the  work  doije  and  materials  furnished 
under  contract  dated  June  27th,  1907,  for  the  construction  of  Section  No.  9-0-1  of  the 
Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  for 
which  requisition  No.  8  of  date  May  12,  1908,  is  made  by  the  Bradley  Con- 
tracting Co.,  the  Contractor,  have  been  done  and  furnished  in  accordance  with 
the  terms  of  the  contract  to  the  value  of  Nineteen  thousand,  eight  hundred  and  thirty- 
nine  dollars  and  thirty-seven  cents,  that  such  value  has  been  ascertained  relatively  to 
the  contract  value  of  the  whole  work,  and  that  no  certificate  has  previously  been  made 
for  such  work  and  materials. 

(Signed)        HENRY  B.  SEAMAN, 
(Thief  Engineer  of  the  Public  Service  Commission  for  the  First  District 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 

Whereas,  The  Contractor,  Bradley  Contracting  Company  has  made  requisition  on 
this  Commission,  numbered  No.  8,  and  dated  May  12,  1908,  for  work  done  and  mate- 
rials furnished  under  contract  dated  June  7^,  1907,  for  the  construction  of  Section 
No.  9-0-1  of  the  Brooklyn  Loop  Liyes  of  the  Rapid  Transit  Railroad  of  the  City  of 
New  York,  to  the  30th  day  of  April,  1908,  amounting  to  ($191839.37) »  Nineteen  thou- 
sand, eight  hundred  arid  thirty-nine  dollars  and  thirty-seven  cents,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  certificate  has  been  previously  made  for  such  work  and 
materials. 

Resolved,  That  this  Commission  hereby  approves  the  said  requisition  and  directs 
that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(19)  2092 

The  Secretary  presented  the  followhig  requisition  of  the  Dcgnon  Contracting  Com- 
pany, together  with  the  certificate  of  the  Chief  Engineer  approving  same,  and  voucher 
No.  1085,  as  approved  by  the  Committee  on  Audit : 

The   Degnon   Contracting   Co.,  1 

Office  of  the  Contractor,       ( 

60  Wall  Street.  [ 

New  York,  May  14,  1908.         J 

Requisition  No.  10 — For  work  done  and  materials  furnished  under  contract  dated 
April  27th,  1907,  for  the  construction  of  Section  No.  9-0*2  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  30th  day  of  April,  1908. 
as  follows: 


For  Month  Total 


Total  to  date  relative  to  the  contract  value  of  the  whole  work $79.757 '87  $77S.7O0-62 

Amount   previously    estimated 695,95 » ■  75 

Amount  of  present  estimate $79,757.87  $79,757-^7 

Deduct    10  per  cent 7,975.79  7.975-70 

Requisition   for  amount  due  for  work  done  and  materials  furnished  dur- 
ing the   month $71,782.08  $71,782.08 


DEGNON  CONTRACTING  COMPANY, 
(Signed)         S.  H.  Sanpord,  Chief  Engineer. 

Certificate    No. — I    hereby   certify    that   the   work    done   and    materials   furnished 

under  contract  dated   April   27th,   1907,  for  the  construction  of   Section  9-0-2  of  the 

Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  for 

which  requisition  No.  10  of  date  May  14th,  1908,  is  made  by  The  Degnon  Contracting 

Company,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms  of 

the  contract  to  the  value  of  Seventy-one  thousand,  seven  hundred  eighty-two  and  o8/roo 

Dollars,  that  such  value  has  been  ascertained  relatively  to  the  contract  value  of  the 

whole   work,   and   that   no   certilicate   has   previously   been   made   for  such   work   and 

materials. 

(Signed)         HENRY    B.    SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission. 

The  following  resolution  was  thereupon  moved  and  duly  seconded : 
Whereas,  The  Contractor,  The  Dcgnon  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  10,  and  dated  May  14,  1908,  for  work  done  and 
materials  furnished  under  contract  dated  -April  27,  1907.  for  the  construction  of 
Section  No.  9-0-2  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the 
City  of  New  York,  to  the  30th  day  of  April,  1908,  amounting  to  ($71,782.08)  seventy- 
one  thousand  seven  hundred  eighty-two  dollars  and  eight  cents,  and 
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Whereas.  Henry  !».  Seaman.  Cliicf  I-jif^inror,  has  ccrtificfJ  that  the  work  done  an" 
tjic  materials  furnished  have  Wen  done  and  furnished  in  accordance  with  the  terms  of 
the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  value  of  the 
whole  work,  and  that  no  ctTtificate  has  been  previously  made  for  such  work  aiifl 
materials, 

Resolved.  That  this  Commi^'^inn  hereby  approves  the  said  requisition  and  direr'-; 
that  the  voucher  be  tran<?mitted  to  the  CnmptrolbT  for  payment  of  the  saitl  amotmt. 

Ayes — Commissioners  MeCarroU,  P.n'^'^ctt.  Maltbie,  F.ustis. 

Nays — None. 

Carried. 

(20)  ^)i 

The  Secretary  presented  the  following?  re(]nisition  of  the  Rradlev  Contrp.rtiT'i: 
Company.  tof]:ethor  with  tlie  erriitlcatr  nf  tbo  Cliief  Kntrineer  approvinc:  same,  nn<^ 
vouchor   No.   lo^^p.  :\^  app^'^vc^l  by  lb-*   ('<-.mmittee  on   Audit: 

r»R.\nLEY     C0NTR.\rTTXG    CoMPAN'Y.  ] 

Office  of  the  Coxtr  vcTt-jR.      I 

U^TH  St.  &  North  River.         f 

New  York.  May  12,  1908.  j 

Requisition  No.  ()-  T'or  wr>rl<  done  and  materials  furnished  under  contract  dale'' 
Tune  27th,  T<:o7.  for  tlie  construction  of  section  No.  00-4  of  the  Brooklyn  Loe»p  I.ine-^ 
of  the  Rapid  Transit  Railroad  of  the  ("itv  of  New  York,  to  30th  day  of  April. 

For  Month  Tot.nl 


Total  to  date  relative  fo  tlir  contract   value  of  the  wlmlc  work $75.6.^6.00  $13.2.450.5'^ 

Amount    previously    estimated ^ 106.R14,  c;f- 

Amount   of   pre<:ent   estimate 25,636.00  ?5,636.f^''' 

Deduct    10   per   cent 2.56;^.6o  2.563.ft.-» 

Kerpiisition    for  amount  due   for  work  done  and   materials   furnished  dur- 
ing; the   month '. $23,072.40  $23,077.1'^ 


BRADLKY   CONTRACTING   COMPANY, 
By   (Signed)    Fr.\nk   Bradley.  Prcs.,  Contractor. 


Certificate   No.   o-  1    lierebv  cctify  that   the  work  done  and  materials   furnished 

imder  contract  dated  June  27tb.  ^<)oy,  for  the  construction  of  Section  No.  00-4  of  the 

Brooklyn  T.oop   Lines  f>f  the  Rapid  Transit   Railroad  of  the  City  of  New   York,   for 

which   requisition   No.  c)  of  date   May   T2.   1008.  is  made  by   the   Bradley  Contracting 

Co.,   the  Contractor,  has  been   done  and   furnished   in   accordance   with  the  terms  nf 

the  contract  to  the  vnlne  of  Twenty  three  thousand  and  seventv-two  dollars  and  fortv 

cents,   that    such   value   has   been   ascertnined   relatively  to   the  contract  value   of  the 

whole   work,   and   tb.it    nci   certifientr   has   previously   been   made   for   such    work   and 

materials. 

CSipied)  HENRY  B.  SEAMAN. 

Chief  Fn^inrtM-  of  tlu^  T^iblir  Service  Commission  for  the  First  District- 


1059  l^iay  i9»  190^^- 

I'lic   fulluwiiiL^  rcbc)lulioii  vva^  llKicu))On  hujvchI  aiul  dulv  bc*t»:>ndcil : 

Whereas,  'llio  CoutractDr,  Uradley  Contracting  Company,  ha^  niacU-  rcquibition 
■  111  iln>  Coiiiiiiis^ion,  nunilien-d  Nth  (;,  and  dated  May  u,  U)oS,  for  work  done  and 
materials  furnished  nnder  contract  dated  June  J/,  1007,  for  the  coiibtruction  of  sec 
lion  No.  <)'0  4  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the 
City  ()(  New  York,  to  the  30th  day  of  April.  njoS,  anmunlinj^  to  ($-^,072.40),  Twenty- 
three   thousand   and   seventy-two   dollars  and    forty  cents,   and 

Whereas,  Ilenrv  H.  Seaman.  Chief  Knjiineer,  has  certiiRnl  that  the  work  dpne 
Aiu\  the  tnalerials  furnished  have  heen  done  and  furnished  in  accordance  with  the 
leriiLs  of  the  contract,  that  the  value  has  been  ascertaincil  relatively  to  the  contract 
\alue  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for 
such   work   and   materials. 

ReS(  Ived.  That  this  Coiinuis^ion  hertliy  approves  the  said  requisition  and  directs 
tiia.  tlie  voucher  be  transmitted  to  the  Couiptroller  for  payment  of  the  said  amount. 

A>e^-   C'»m]ui^^>ioner^  McCarroll.    I'a^^ett,  Mallbie,  luistis. 

Xa>  s     None. 

C'arri«.d. 

(  -'  J  )  Jog.S 

T!ie    Secieiaiv  j)!  evented    the    h»ll'u\iii.;    re(|Uisiliun    of    the  Cradlev    Contracting 

Cuiiii,  :ii\.   lo^cthei  with    tlie    lerlilu.iU*   of    llie    Chief    h'nuiiieer  ai)pruvin^    same,    and 

»ouclKr   No.    ic>S7,  a>)   approved   bv   the   Cunnniiiee   nn    Audit: 

l*>K.\ni.K.V     Co.NTK.XlTlNO     CoMI'.ANV.) 

Ofkkk  ok  thk  Contk.xctor,      i 

r.tSrn  Sr.  ^  North  Rivek,         f 

Nkw  York.  May  I  J.  i(>)8.  | 

Ke(|uisiii»)ii  No.  10 — h"i  w.  rk  dene  and  materials  furni^hed  under  contract 
«i;ii.'l  }\i\]^'  j;r.i,  n;<)7.  f»jr  tlu-  c<>ijstrncti<  n  nf  ^.■vt^)n  No.  ()  o  5  of  the  [Brooklyn  Loop 
Ijmcn  -d'  the  Kaiiid  Tran-il   Kaiho.id  of  ihv  Cn\  id'  New  York,  to  .^oth  day  of  April. 

l*\)r   Month  Total 


T.  t..l   to  (I  .It    nl.tiv  1.1  llii-  ci.  itt.Kl   valiu-  cf    ilic   wh-'U    'vrk ?JJ.3S5i-7S  $JJ<),  j.'G.  511 

\mii-iiiiI    I  o  viiMi-^'y    c^tmul<.«l jSy.uSy.ys 

^pi.-iiMt  <tf  jMistft  c  lin.i'i- .>j..^^x.rr)  3.3.;>5S-7.S 

i;i.l!ui    \i)    prr   iiMit .^..US-J^-'^  3.335-85^ 

•ic.;!""-:!)    M    for   .-imu  .iiil  ilm-    i'oi    woik   il"ii».    anil    ni.iU-i  i.ils   fu'iii^lud   ilui- 

'  i'.i^    I'. I-    II  oiiili $3(»,o_'j.87  $30,ojj.S7 


llRADl.l'Y    CON  TRACTlNCi    COMPANY, 
H\    (SiLjiietl)    1-K.\NK   llKADLhv,   IVcs.,  Contractor. 
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Certificate  No.  10 — I  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  June  27th,  1907,  for  the  construction  of  Section  No.  <>-o-5  of 
the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City  of  New  York, 
for  which  requisition  No.  10  of  date  May  12,  IQ08,  is  made  by  the  Bradley  Contract- 
ins?  Co.,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract  to  the  value  of  Thirty  thousand  and  twenty-two  dollars  and  eighty- 
seven  cents,  that  such  value  has  been  ascertained  relatively  to  the  contract  value  of 
the  whole  work,  and  that  no  certificate  has  previously  been  made  for  such  work  and 
materials. 

(Signed)  HENRY   B.   SEAMAN. 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District. 

The  following  resolution  \\ws  thereupon  moved  and  duly  seconded : 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  requisition 
on  this  Commission,  numbered  No.  10,  and  dated  May  12,  1908,  for  work  done  and 
materials    furnished    under   contract    dated    June    27,    1907,    for   the    construction   of  j 

section  No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the 
City  of  New  York,  to  the  30th  day  of  April,  1908,  amounting  to  ($30,022.87)    Thirty  j 

thousand  and  twenty-two   dollars   and  eighty-seven   cents   and  I 

Wliercas,  Henry  B.  Seaman,  Chief  Engineer,  has  certified  that  the  work  done 
and  the  materials   furnished  have  been   done  and    furnished  in  accordance  with  the  I 

icrnis  of  the  contract,  that  the  value  has  been  ascertained  relatively  to  the  contract  I 

value  of  the  whole  work,  and  that  no  certificate  has  been  previously  made  for  sudi 
work  and  materials,  1 

Resolved.  That  this  Commission  hereby  approves  the  said  requisition  and  directs  ' 

that  the  voucher  be  transmitted  to  the  Comptroller  for  payment  of  the  said  amount.  I 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None.  i 

Carried.  I 

(-^■i)  2U)5  j 

The  Secretary  presented  the  following  re(|uisition  qf  the  Bradley  Contracting 
Conii)any,   toilet licr   with   the   certificate   of   the   Chief    Rngineer   approving   same,  am)  1 

voucher  No.   io8vS,  as  approved  by  the  Committee  on  Audit: 

Bradley    Contracting    Comtany,! 

Office  of  the   Contractor.       \ 

68th   Street  &   North   River,      f 

New  York.  May  12,  1908.         J 

Rc(|uisition  No.  5 — I'or  work  dune  and  materials  furnished  under  contract  dated 
juiic  27tli,  i(>37,  for  the  construction  of  section  No.  9-0-5  of  the  Brooklyn  Loop  Lines 
i>f  the  Rapid  Transit  Railroad  of  the  City  of  New  York,  to  30th  day  of  April. 


io6i  [May  19,  1908. 


For  Month  Total 


Total  to  date  relative  to  the  contract  value  of  the  whole  work $562.25  $12,454.00 

.\ mount  previously  estimated 1 1,891 .75 

Amount  of  present  estimate 562.25  562.25 

Deduct    10   per  cent 56.23  56.23 


Ucquisition   for  amount  due  for  work  done  and  materials  furnished  dur- 
ing  the   month $506.02  $506. oj 


BRADLEY  CONTRACTING  COMPANY, 
By     (Signed)     Frank  Bradley,  Prcs.,  Contractor. 

Certificate  No.  5— rl  hereby  certify  that  the  work  done  and  materials  furnished 
under  contract  dated  June  27th,  1907,  for  the  construction  of  Pipe  Galleries  Section 
No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the  City 
of  New  York,  for  which  requisition  No.  5  r.f  date  May  12,  TQ08.  is  made  by  the  Bradley 
Contracting  C§.,  the  Contractor,  has  been  done  and  furnished  in  accordance  with  the 
terms  of  the  contract  to  the  vah:e  of  Five  hundred  and  six  dollars  and  two  cents,  that 
budi  vakic  has  been  ascertained  relatively  to  tlie  contract  value  of  the  wh(-le  work, 
and  that  no  certificate  has  previously  i)een  made  for  such  work  and  materials. 

(Signed)  HENRY   B.   SEAMAN, 

Chief  Engineer  of  the  Public  Service  Commission  for  the  First  District 

The   following  resolution  was  thereupon  moved  and  duly   secc  nded : 

Whereas,  The  Contractor,  Bradley  Contracting  Company,  has  made  re(|uisition 
on  this  Commission,  numbered  No.  5,  and  dated  May  12,  i(;(:S,  for  work  done  and 
materials  furnished  under  contract  dated  June  27.  i<)07,  for  the  construction  of 
section  No.  9-0-5  of  the  Brooklyn  Loop  Lines  of  the  Rapid  Transit  Railroad  of  the 
City  of  New  York,  to  the  30th  day  of  April,  igo8,  amounting  to  ($5o().02)  Five  hun 
dred  and  six  dollars  and  two  cents,  and 

Whereas,  Henry  B.  Seaman,  Chief  Engineer,  ha.s  certified  that  the  work  done  and 
the  materials  furnished  have  been  done  and  furnished  in  accordance  with  the  terms 
of  the  contract,  that  the  value  has  been  ascertained  relativelv  tu  the  contract  value 
of  the  whole  work,  and  that  ro  certificate  has  been  previou^lv  made  for  such  work 
and  materials, 

Resolved,  That  this  Ci;mnnssi(in  hereby  appn)ves  the  said  rocpji^ition,  and  directs 
that  the  voucher  be  transmitted  to  tlie  Comptroller  for  payment  of  the  said  amount. 

Ayes — Commissioners    McCarroll.    Bassett,    Maltbie.   Eustis. 

Nays — None. 

Carried. 


1 


Mav    Kj,  i^uS.)  io6j 

(-\0  0-J55 

ConnnisbioiiLT  Maltl)ic  presented  the  f(illowiii«:  report  of  A.  VV.  McLniioni.  which 
wiib  ordered  hied  and  spread  on  the  minutes  in  full : 

Kcport   RL'}iiirdin<^    the   Oi'crliattlin^^    of    Of^cn   or   Summer   Car^    of   the   A^    >'.    City 

R.  R.  Co. 
,  May   1 6th.   ic>ckS. 

Commissioner  MiLO  R.  Maltiue,  Public  Service  Commission: 

Sir — I  take  pleasure  in  hriiii;inj^  to  your  attention  the  favorable  conditions  re 
nardini;  the  class  of  work  beintj  done  in  overhaulinj?  the  open  or  summer  cars  of  *Ak 
N.  Y.  City  Railway  Co. 

The  ori^anization  for  overhaulinin  and  renewing  their  open  cars  is  in  thoroii.nh 
working  order  and  the  results  behii?  attained  are  decidedly  favorable  for  ensuring; 
more  reliable  car  service  this  season  than  the  ecjuipments  of  this  company  have  been 
)4iving  durinsj;  the  last  two  years.  The  placin.uj  of  the  electric  equipment.  auxiliar> 
appliances  and  instruments  upc  n  the  cars  has  been  to  a  j^reat  extent  standardized, 
so  that  a  much  better  suijervi>ion  can  be  maintained  over  them  than  heretoftrc. 
Also  the  car  wirinj^  has  been  greatly  impi'oved  and  is  now  done  in  a  workmanlike 
and  substantial  nianiu-r,  vvliich  has  already  shown  ^ood  results,  as  dnring  the  kid 
weather  wliich  prevailed  last  week  there  was  n(Jt  one  of  the  overhauled  open  car> 
tliat   showed  defective  eciuiinneut  which  had  to  be  taken  in  for  emergency   rcpair^. 

All  the  cars  re])aired  by  the  Stephen.stii  Co.  have  been  repainted  and  revaniished. 
ciiid  with  the  exception  tlial  the  seats  ajid  backs  have  been  painted,  the  appearance 
of  which  will  deteriorate  mure  rapidly  than  if  it  were  natural  wood  vaniished,  the 
oars  are  practically  as  ^t^od  as  new. 

The  double  truck  cars  cnerhauled  bv  the  N.  Y.  City  Railway  Co.  compare  ver> 
l.uorably  in  the  methods  and  manner  of  the  re-wirinj;  and  overhaulinij  of  the  t^uck^ 
with  the  cars  which  were  ovirhauled  and  renewed  at  the  Stephenson  Company's  work?. 
Th-j  work  dniK-  is  generally  of  a  \]v>[  class  character,  but  our  inspection  of  each  car 
.tverhauled  shuws  there  is  ojiisiderable  detail  work  which  might  still  be  done  to  the 
c:ir^,  ])Ul  the  a^e  and  cuncHtioii  of  tlie  car  body  would  hardly  warrant  further  outlay 
ilian  that  now  l)eiii,L;  expended  to  i)ut  the  car  in  a  serviceable  condition  for  this  season. 

The  improvenient  in  working  methods  and  the  Company's  evident  effort  to  do 
ihi.>.  overhaulin;..;  work  i>ro])erIy  iN  gratifying.  When  the  inspectors  of  this  Commis- 
sion lirst  began  to  examine  llie  cars  overhauled  by  the  N.  Y'.  City  Railway  Company, 
II  was  found  that  in  many  instances  they  were  not  up  to  the  standard  which  the  in- 
spector was  iublructv-d  to  expect.  Tlie  inspectors  refused  to  pass  all -such  and  they 
were  ke])t  in  the  shop>  uniil  i)Ut  in  condition  satisfactory  to  the  Commission's  in- 
spector. This  l^»ureau  is  ins]»ectint;  at  tliis  time  on  an  average  of  i8  cars  per  day. 
:iiul  the  late.^t  in^pecli.  »r.>  slmw  a  continued  imi>rovenient  in  the  work  being  done  by 
♦he  Company.  The  .single  truck  cars  are  very  old,  and  considerable  work  has  had  to 
•le  d^nie;  tliey  have  ])i  acticallv  V)een   rebuilt. 
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In  conclusion,  I  would  say  that  every  sugLrcstion  made  by  this  Bureau  rclatinp; 
to  a  change  or  improvement  in  the  methods  cTuployed  and  the  work  done  by  the 
company  has  been  readily  accepted  and  a/lopted.  and  I  believe  that  the  cars  which 
arc  now  beiuR  turned  out  to-dav  arc  as  well  equipped  frr  summer  service  as  could  bi^ 
expected  of  any  overhauled  and  renewed  rolling  stock  which  had  deteriorated  to  th^ 
point  that  the  equipment  of  the  N.  Y.  City  Railway  Co.  had  reached. 

Respectfully  submitted, 

(Signed)  A.  W.  McLTMONT. 

Electrical  Engineer. 

(-24)  •  '  €-1965 

The  Secretary  presented  a  commimication  from  the  2Kth  Ward  Board  of  Trade 
under  date  of  May  nth,  petitioning  that  the  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company  be  required  to  run  all  Broadwav  cars  now  turning  bnrk  at  Cypres*- 
Hills  through  at  least  as  far  as  Richmond  Hill,  and  further  petitioning  that  no  fur 
ther  extension  of  time  be  granted  for  the  filing  of  plans  fc^r  the  new  station  at  Cypress 
Hills.     The  commun^ation  was  referred  to  Commissioner  Bassett. 

^25)  O511 

The  Secretary  presented  a  communication,  dated  May  14.  igo8.  froni  the  South 
r.ronx  Property  Owners'  Association,  and  a  communication  dated  May  15,  tc)o8,  from 
the  North  Side  Board  of  Trade,  re(|uesting  the  Commissi<ni  to  hold  a  public  hearing 
in  order  to  discuss  the  modificntion  of  the  Broadway-Lexington  Avenue  subway  so 
as  to  provide  for  the  proper  location  f)f  a  transfer  ]mint  between  the  two  branches? 
of  the  subwav  in  The  Bronx.     On  motion,  dulv  seconded,  it  was  thereupon 

Hearing  Order  (No.  511). 

Resolved,  That   a   public   hearing  be   held   in   the   rooms   of  the   Commission   at 
154  Nassau  Street  on  Monday,  May  25.   i'k>^.  at  4:0^)  P.  M..  for  the  purpose  of  dis 
cussing  the  proper  junction  point  between  the  two   branches  of  the   Brf>adway  I.ex 
ington  Avenue  subway  in  The  Bronx. 

Ayes — 'Commissioners   McCarri^ll,   Bn«;':«»tt.   Mnltbie.   Eu«;ti«;. 

Nays — None. 

Carried. 

Resolved,  That  the  Commission  hereby  nr)k(^«^  thr  followinc:  nppoinfnient.  and 
approves  the  following  change  of  title- - 

Appointment  fnmi   the  Civil   .Service   List. 


Salary  To  Take  Effcrf 


Krank  L.   Moore Klcctric  Meter   Te«!fer ^qo   per  month  Mny  25.    looR 
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Change  of  Title. 
Herbert  E.  Hrink,  From  structural  draughtsman  to  engineering  draughtsman.  May 
3,   1908. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY.  Secretary. 


io65  [May  22,  1908. 


PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Friday,  May  22,  1908, 

Tribune  Building,   154  Nassau  Street, 

Borough  of  Manhattan.  City  of  New  York. 


Present — Commissioner  John  E.  Eustis,  Acting  Chairman,  Commissioners  William 
McCarroll,  Edward  M.  Bassett,  Milo  R.  Maltbie. 

(I) 

On  motion,  duly  seconded,  Commissioner  Eustis  was  elected  Acting  Chairman. 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  May  15  and  19, 
1908,  as  printed  in  the  City  Record  for  May  22,  1908,  was  approved. 

(3)  "27 
The  Commission  took  up  the  consideration  of  the  matter  of  bids  on  the  so- 
called  "Fourth  Avenue"  subway.  The  Secretary  presented  a  commimication  from 
James  P.  Graham  asking  leave  to  be  allowed  to  withdraw  his  bids  on  the  first  and  fifth 
sections.  The  Secretary  also  presented  a  communication  from  the  Tidewater  Con- 
struction Company  and  Thomas  B.  Bryson,  protesting  against  consideration  by  the 
Commission  of  the  bid  of  James  P.  Graham  on  the  fifth  section.  , 

The  Commission  called  before  it  James  P.  Graham  and  his  counsel  and  engineer, 
and  a  lengthy  examination  of  Mr.  Graham  ensued  with  regard  to  his  bids. 

(4)  3200 
The  Secretary  presented  a  communication,  dated  May  19,  1908,  from  William  M. 

Lawrence,  Assistant  Secretary  of  the  Board  of  Estimate  and  Apportionment,  trans- 
mitting a  certified  copy  of  the  following  resolution  adopted  by  them  May  15,  1908, 
which  was  ordered  filed : 

"Resolved,  That  the  Board  of  Estimate  and  Apportionment,  pursuant  to  the 
provisions  of  section  37  of  the  Rapid  Transit  Act  (chapter  4  of  the  Laws  of  1891) 
as  amended,  and  Chapter  429  of  the  Laws  of  1907,  and  the  requisition  of  the  Public 

(37) 

[Form  2045]  [iM(B)] 
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Service  Commission  for  the  First  District,  duly  made  by  the  Chairman  and  Secre- 
tary of  said  Commission  on  May  14,  1908,  hereby  authorizes  the  Comptroller  to  issue 
corporate  stock  of  The  City  of  New  York,  to  an  amount  not  exceeding  two  hundred 
and  four  thousand,  eight  hundred  and  twenty-five  dollars  and  eighteen  cents  ($204,- 
825.18)  to  pay  certain  claims  for  damages  arising  from  the  change  of  route  of  the 
Rapid  Transit  Railroad  in  Park  Avenue  between  34th  and  42nd  Streets,  Borough  of 
Manhattan,  in  accordance  with  an  agreement  between  the  City  of  New  York  and  the 
Interborough  Rapid  Transit  Company,  duly  approved  by  this  Board  on  May  15, 
1908." 

(5)  2622 

Contract  No.  2.    Rental. 

The  Secretary  presented  the  following  communication : 

The  Public  Service  Commission  for  the  First  District,  New  York,  Hon.  Wiixiam 
R.  WiLLCOX,  Chairman,  154  Nassau  Street,  New  York  City: 

Dear  Sir — In  conformity  with  the  custom  established  in  this  Department,  I  here- 
with transmit  for  your  information,  copies  of  receipts  given  the  Interborough  Rapid 
Transit  Company  in  payment  of  the  interest  rental  charged  said  company  on  the  bonds 
issued  for  the  construction  of  that  portion  of  the  Manhattan-The  Bronx  and  the 
Brooklyn-Manhattan  Divisions  of  the  Rapid  Transit  Railroad  (Subway)  in  opera- 
tion, for  the  first  quarter  of  the  year  1908. 

In  view  of  the  fact  that  an  additional  section  of  the  Brooklyn-Manhattan  Division 
of  the  Rapid  Transit  Railroad  has  been  declared  by  your  Commission  ready  for  opera- 
tion, and  as  the  same  is  now  in  actual  operation  under  Contract  No.  2,  I  will  thank 
you  to  transmit  to  this  Department  a  certified  copy  of  the  agreement  modifying 
Contract  No.  2,  setting  forth  the  date  of  the  opening  of  said  section,  and  the  esti- 
mated cost  thereof,  in  order  that  the  city  may  be  provided  with  the  information  and 
authority  to  collect  the  interest  rentals  and  sinking  fund  rentals  as  the  same  may 
become  due  and  payable  under  the  laws  of  1891,  chapter  4,  as  amended,  etc. 

Thanking  you  in  advance,  I  am 
.    \  Very  truly  yours, 

(Signed)  JOHN   M.  GRAY. 

The  Secretary  stated  that  the  communication  had  been  referred  to  the  Counsel  to 
tlhe  Commission  and  thereupon  presented  the  following  communication  from  George 
S.  Coleman,  Counsel  to  the  Commission : 

*T  have  the  Secretary's  letter  of  the  6th  inst.,  transmitting  a  copy  of  a  communi- 
cation from  the  Comptroller's  office,  in  relation  to  the  rental  for  the  Brooklyn- 
Manhattan  Rapid  Transit  Railroad.  I  think  it  would  be  well  to  transmit  to  the  Comp- 
troller a  copy  of  the  resolution  adopted  by  the  Commission,  declaring  the  road  ready 
for  operation  and  advise  him  that  as  the  entire  road  has  been  declared  ready  for 
operation,  from  the  date  mentioned  in  such  resolution,  the  provisions  of  the  modify- 
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ing  agreement  of  December  14,  1905,  cease  to  apply  and  the  rental,  based  upon  the 
total  issue  of  bonds  as  provided  in  the  contract  of  July  21,  1902,  should  be  paid." 

The  Secretary  was  thereupon  directed  to  transmit  to  the  Comptroller  the  infor- 
mation as  suggested  in  the  Counsel's  letter. 

(6)  0-455 
New  York  City  Railway  Company — Mandamus  Proceedings. 

The  Secretary  presented  a  communication  dated  May  5,  1908  from  the  Counsel 
to  the  Commission  in  regard  to  the  failure  of  the  New  York  City  Railway  Company 
and  the  Receivers  thereof,  to  comply  with  the  terms  of  Order  No.  403,  directing  them 
to  furnish  transcripts  of  the  daily  entries  in  their  "run-in"  books  which  had  been  re- 
ferred to  him  by  the  Committee  of  the  Whole  for  the  institution  of  proceedings  or  col- 
lection of  penalty.  The  Counsel  recommended  the  institution  of  a  summary  proceed- 
ing for  a  mandamus  and  the  following  resolution  was  thereupon  moved  and  duly  sec- 
onded and  adopted: 

Whereas,  The  New  York  City  Railway  Company  and  its  Receivers,  Adrian  H. 
Joline  and  Douglas  Robinson,  have  violated  Order  No.  403  of  the  Commission  in  hav- 
ing failed  to  furnish  transcripts  of  the  daily  entries  in  their  "run-in"  books  as  required 
by  said  order;  and 

Whereas,  Thirty-nine  days  have  elapsed  between  the  time  when  the  order  took 
effect  and  the  present  date, 

Resolved,  That  the  Counsel  be  authorized  and  directed  to  prepare  a  petition  for 
a  mandamus  compelling  the  New  York  City  Railway  Company  and  its  Receivers  to 
supply  such  transcripts,  and  also 

Resolved,  That  the  Counsel  be  and  hereby  is  authorized  and  directed  to  commence 
an  action  or  actions  against  the  said  New  York  City  Railway  Company  and  its  Re- 
ceivers, Adrian  H.  Joline  and  Douglas  Robinson,  to  recover  all  forfeitures  and  penal- 
ties inclirred  for  said  violations  of  said  Order  No.  403  and  prosecute  the  same  to  final 
judgment  pursuant  to  the  provisions  of  the  Public  Service  Commissions  Law. 

(7)  '  2092 

Brooklyn  Loop  Lines — Stations. 

The  Secretary  presented  a  communication,  dated  May  19,  1908,  from  the  Counsel 
to  the  Commission,  transmitting  a  letter  from  the  Chief  Engineer  with  regard  to  the 
construction  of  an  entrance  to  the  east  platform  of  the  Canal  Street  station  of  the 
Brooklyn  Loop  Lines  through  property  located  at  152,  154,  156  and  158  Centre  Street, 
and  a  form  of  resolution  directing  the  Corporation  Counsel  to  discontinue  the  con- 
demnation proceedings  in  connection  with  the  same.  The  following  resolution  was 
thereupon  moved  and  duly  seconded : 

Whereas,  The  Public  Service  Commission  for  the  First  District  heretofore  duly 
caused  three  similar  maps  or  plans  to  be  made  of  certain  parcels  of  property  required 
for  the  construction,  maintenance  and  operation  of  a  part  of  the  proposed  Brooklyn 
Loop  Lines  of  the  Rapid  Transit  Railroad,  including  a  certain  station  and  station  ap- 
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Service  Commission  for  the  First  District,  duly  made  by  the  Qiairman  and  Secre- 
tary of  said  Commission  on  May  14,  1908,  hereby  authorizes  the  Comptroller  to  issue 
corporate  stock  of  The  City  of  New  York,  to  an  amount  not  exceeding  two  hundred 
and  four  thousand,  eight  hundred  and  twenty-five  dollars  and  eighteen  cents  ($204,- 
825.18)  to  pay  certain  claims  for  damages  arising  from  the  change  of  route  of  the 
Rapid  Transit  Railroad  in  Park  Avenue  between  34th  and  42nd  Streets,  Borough  of 
Manhattan,  in  accordance  with  an  agreement  between  the  City  of  New  York  and  the 
Interborough  Rapid  Transit  Company,  duly  approved  by  this  Board  on  May  15, 
1908." 

(5)  2622 

Contract  No.  2.    Rental. 

The  Secretary  presented  the  following  communication : 

The  Public  Service  Commission  for  the  First  District,  New  York,  Hon,  William 
R.  WiLLCOX,  Chairman,  154  Nassau  Street,  New  York  City: 

Dear  Sir — In  conformity  with  the  custom  established  in  this  Department,  I  here- 
with transmit  for  your  information,  copies  of  receipts  given  the  Interborough  Rapid 
Transit  Company  in  payment  of  the  interest  rental  charged  said  company  on  the  bonds 
issued  for  the  construction  of  that  portion  of  the  Manhattan-The  Bronx  and  the 
Brooklyn-Manhattan  Divisions  of  the  Rapid  Transit  Railroad  (Subway)  in  opera- 
tion, for  the  first  quarter  of  the  year  1908. 

In  view  of  the  fact  that  an  additional  section  of  the  Brooklyn-Manhattan  Division 
of  the  Rapid  Transit  Railroad  has  been  declared  by  your  Commission  ready  for  opera- 
tion, and  as  the  same  is  now  in  actual  operation  under  Contract  No.  2,  I  will  thank 
you  to  transmit  to  this  Department  a  certified  copy  of  the  agreement  modifying 
Contract  No.  2,  setting  forth  the  date  of  the  opening  of  said  section,  and  the  esti- 
mated cost  thereof,  in  order  that  the  city  may  be  provided  with  the  information  and 
authority  to  collect  the  interest  rentals  and  sinking  fund  rentals  as  the  same  may 
become  due  and  payable  under  the  laws  of  1891,  chapter  4,  as  amended,  etc. 
;  Thanking  you  in  advance,  I  am 
.    \  Very  truly  yours, 

(Signed)  JOHN  M.  GRAY. 

The  Secretary  stated  that  the  communication  had  been  referred  to  the  Counsel  to 
the  Commission  and  thereupon  presented  the  following  communication  from  George 
S.  Coleman,  Counsel  to  the  Commission : 

"I  have  the  Secretary's  letter  of  the  6th  inst.,  transmitting  a  copy  of  a  conununi- 
cation  from  the  Comptroller's  office,  in  relation  to  the  rental  for  the  Brooklyn- 
Manhattan  Rapid  Transit  Railroad.  I  think  it  would  be  well  to  transmit  to  the  Comp- 
troller a  copy  of  the  resolution  adopted  by  the  Commission,  declaring  the  road  ready 
for  operation  and  advise  him  that  as  the  entire  road  has  been  declared  ready  for 
operation,  from  the  date  mentioned  in  such  resolution,  the  provisions  of  the  modify- 
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ing  agreement  of  December  14,  1905,  cease  to  apply  and  the  rental,  based  upon  the 
total  issue  of  bonds  as  provided  in  the  contract  of  July  21,  1902,  should  be  paid." 

The  Secretary  was  thereupon  directed  to  transmit  to  the  Comptroller  the  infor- 
mation as  suggested  in  the  Counsel's  letter. 

(6)  0-455 
New  York  City  Railway  Company — Mandamus  Proceedings. 

The  Secretary  presented  a  communication  dated  May  5,  1908  from  the  Counsel 
to  the  Commission  in  regard  to  the  failure  of  the  New  York  City  Railway  Company 
and  the  Receivers  thereof,  to  comply  with  the  terms  of  Order  No.  403,  directing  them 
to  furnish  transcripts  of  the  daily  entries  in  their  "run-in"  books  which  had  been  re- 
ferred to  him  by  the  Committee  of  the  Whole  for  the  institution  of  proceedings  or  col- 
lection of  penalty.  The  Counsel  recommended  the  institution  of  a  summary  proceed- 
ing for  a  mandamus  and  the  following  resolution  was  thereupon  moved  and  duly  sec- 
onded and  adopted: 

Whereas,  The  New  York  City  Railway  Company  and  its  Receivers,  Adrian  H. 
Joline  and  Douglas  Robinson,  have  violated  Order  No.  403  of  the  Commission  in  hav- 
ing failed  to  furnish  transcripts  of  the  daily  entries  in  their  "run-in"  books  as  required 
by  said  order;  and 

Whereas,  Thirty-nine  days  have  elapsed  between  the  time  when  the  order  took 
effect  and  the  present  date, 

Resolved,  That  the  Counsel  be  authorized  and  directed  to  prepare  a  petition  for 
a  mandamus  compelling  the  New  York  City  Railway  Company  and  its  Receivers  to 
supply  such  transcripts,  and  also 

Resolved,  That  the  Counsel  be  and  hereby  is  authorized  and  directed  to  commence 
an  action  or  actions  against  the  said  New  York  City  Railway  Company  and  its  Re- 
ceivers. Adrian  H.  Joline  and  Douglas  Robinson,  to  recover  all  forfeitures  and  penal- 
tics  incurred  for  said  violations  of  said  Order  No.  403  and  prosecute  the  same  to  final 
judgment  pursuant  to  the  provisions  of  the  Public  Service  Commissions  Law. 

(7)  *  2092 

Brooklyn  Loop  Lines— Stations. 

The  Secretary  presented  a  communication,  dated  May  19,  1908,  from  the  Counsel 
to  the  Commission,  transmitting  a  letter  from  the  Chief  Engineer  with  regard  to  the 
construction  of  an  entrance  to  the  east  platform  of  the  Canal  Strett  station  of  the 
Brooklyn  Loop  Lines  through  property  located  at  152,  I54,  156  and  158  Centre  Street, 
and  a  form  of  resolution  directing  the  Corporation  Counsel  to  discontinue  the  con- 
demnation proceedings  in  connection  with  the  same.  The  following  resolution  was 
thereupon  moved  and  duly  seconded : 

Whereas,  The  Public  Service  Commission  for  the  First  District  heretofore  duly 
caused  three  similar  maps  or  plans  to  be  made  of  certain  parcels  of  property  required 
for  the  construction,  maintenance  and  operation  of  a  part  of  the  proposed  Brooklyn 
Loop  Lines  of  the  Rapid  Transit  Railroad,  including  a  certain  station  and  station  ap- 
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proaches  or  entrances,  one  of  which  said  parcels  of  property  consisted  of  a  certain 
lot  designated  on  said  maps  or  plans  as  Lot  No.  27,  known  as  Nos.  112,  114  and  it6 
Walker  Street,  Nos.  154,  156  and  158  Centre  Street  and  Nos.  234,  236  and  23IS  Canal 
Street,  Block  198,  Section  i,  and  also  caused  a  memorandum  to  be  made  accompany- 
ing said  maps  or  plans  and  deemed  to  be  part  thereof,  clearly  indicating  the  particu- 
lar estate  or  estates,  rights,  terms,  privileges,  franchises  or  easements  to  be  acquired 
or  extinguished  in  relation  to  said  parcels  of  property  described  upon  said  maps  or 
plans,  to  wit,  an  estate  in  fee  simple;  and 

Whereas,  On  March  12,  1908,  a  resolution  was  duly  passed  by  the  Public  Service 
Commission  for  the  First  District  approving  and  adopting  said  maps  or  plans  and 
memorandum,  and  the  Public  Service  Commission  for  the  First  District  thereafter 
duly  caused  one  copy  of  said  maps  or  plans  and  memorandum  to  be  filed  in  the  Office 
of  the  President  of  the  Borough  of  Manhattan  and  duly  transmitted  two  of  said  maps 
or  plans  and  memorandum  to  the  Corporation  Counsel  of  The  City  of  New  York  and 
directed  him  to  take  legal  proceedings  to  acquire  said  parcels  of  property  in  fee  sim- 
ple, and  the  Corporation  Counsel  of  The  City  of  New  York  having  duly  caused  one 
of  said  maps  or  plans  and  memorandum  so  as  aforesaid  transmitted  to  him,  to  be 
lilcd  in  the  Office  of  the  Register  of  the  County  of  New  York,  and  having  thereafter 
duly  taken  proceedings  to  acquire  said  parcels  of  property  in  fee  simple  by  giving  no- 
tice by  publication  in  two  public  newspapers  published  in  The  City  of  New  York  of 
an  application  to  be  made  to  the  Supreme  Court  in  and  for  the  County  of  New  York, 
at.  a  Special  Term  thereof,  on  the  4th  day  of  June,  1908,  for  the  appointment  of  com- 
missioners of  appraisal,  which  said  notice  is  now  being  duly  published  as  aforesaid; 
and 

Whereas,  In  the  opinion  of  the  Commission,  said  parcel  of  property,  Lot  No.  27, 
known  as  Nos.  112,  114  and  116  Walker  Street,  Nos.  154,  156  and  158  Centre  Street 
and  Nos.  234,  236  and  238  Canal  Street,  Block  198,  Section  i  is  no  longer  required  for 
the  construction,  maintenance  and  operation  of  the  proposed  Brooklyn  Loop  Lines  of 
the  Rapid  Transit  Railroad  nor  for  a  station  and  station  approaches  or  entrances; 
now,  therefore,  it  is 

Resolved,  That  the  Corporation  Counsel  of  The  City  of  New  York  be  and  he 
hereby  is  directed  to  discontinue  said  legal  proceedings  to  acquire  for  The  City  of 
New  York  an  estate  in  fee  simple  or  any  estate  or  estates,  rights,  terms,  privileges, 
franchises  or  easements  whatever  in  said  parcel  of  property,  Lot  No.  27,  known  as 
Nos.  112,  114  and  116  Walker  Street.  Nos.  154,  156  and  158  Centre  Street  and  Nos. 
234,  236  and  238  Canal  Street,  Block  No.  198,  Section  i,  which  said  parcel  of  property 
is  described  as  follows: 

All  that  certain  plot,  piece  or  parcel  of  land,  with  the  buildings  and  improvements 
thereon  erected,  situate,  lying  and  being  hi  the  Borough  of  Manhattan  of  the  City  of 
New  York,  in  the  County  and  State  of  New  York,  bounded: —  Southerly  by  Walker 
Street;  westerly  by  Centre  Street;  northerly  by  Canal  Street,  and  easterly  by  a  plot 
of  ground  known  as  No.  1I8  Walker  Street.     The  premises  hereby  described,  accord- 
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ing  to  a  survey  thereof,  made  by  Francis  K.  Ford,  City  Surveyor,  dated  March  4, 
1905,  are  bounded  and  described  as  follows: 

Beginning  at  the  corner  formed  by  the  intersection  of  the  northerly  side  of 
Walker  Street,  with  the  easterly  side  of  Centre  Street;  thence  easterly  along  the 
northerly  side  of  Walker  Street,  sixty-one  (61)  feet  two  and  three-quarter  (2^) 
inches  to  the  lot  of  ground  known  as  No.  118  Walker  Street;  thence  northerly  along 
the  lot  of  ground  known  as  No.  118  Walker  Street,  sixty-four  (64)  feet  eight  and 
seven-eighths  (SJ4)  inches  to  the  southerly  side  of  Canal  Street;  thence  westerly 
along  the  said  southerly  side  of  Canal  Street,  fifty-four  (54)  feet  eleven  and  three- 
quarter  (11^)  inches  to  the  southeast  comer  of  Canal  Street  and  Centre  Street; 
thence  southerly  along  the  said  easterly  side  of  Centre  Street,  eighty-two  (82)  feei 
four  and  three-quarter  (4^)  inches  to  the  northeast  corner  of  Centre  and  Walker 
Streets  at  the  point  or  place  of  beginning,  be  said  several  dimensions  more  or  less. 
Being  the  same  premises  which  belonged  to  the  late  Julia  Holsman  at  the  time  of  her 
decease  and  known  as  Nos.  112,  114  and  116  Walker  Street  with  the  addition  of  a 
small  fractional  lot  or  gore  at  the  southeast  corner  of  Canal  and  Centre  Streets. 
Said  premises  being  known  as  Nos.  112,  114  and  116  Walker  Street;  Nos.  234,  236 
and  238  Canal  Street;  and  Nos.  154,  156  and  158  Cemre  Street. 

Ayes — Commissioners  McCarroU,   Eassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(8)  1258 
Contract  No.  i — 96TH  Street  Station. 

The ,  Secretary  presented  the  following  resolution,  as  recommended  by  the  Com- 
mittee of  the  Whole,  and  on  motion,  duly  seconded,  it  was 

Resolved,  That  John  B.  McDonald,  the  contractor  mentioned  in  the  contract  of 
February  21,  1900,  for  the  construction  of  the  present  Manhattan-Bronx  Rapid  Transit 
Railroad,  and  the  Interborough  Rapid  Transit  Company,  to  which  he  has  assigned 
the  leasing  part  of  said  contract,  be  directed  to  commence  work  on  the  construction 
of  additional  tracks  in  such  Rapid  Transit  Railroad  north  of  96th  Street  under  the 
modifying  agreement  of  June  27,  1907,  in  accordance  with  the  provisions  and  speci- 
fications of  the  contract  of  February  21,  1900,  and  the  modifying  agreement  of  June 
27,  1907. 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(9)  0-512 

Final  Order  (No.  512). 

On  motion  by   Commissioner  Eustis,  duly  seconded,  a  Final   Order    (No.  512) 

was  adopted  in  the  matter  of  the  complaint  of  Henry  G.  Kost  against  the  New  York. 

New  Haven,  and  Hartford  Railroad  Company,  ordering  and  directing 
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(i)  That  said  Company  cease  and  desist  from  suffering  or  permitting  in  any 
manner  the  emission  of  black  smoke  from  the  stacks  of  the  engines  in  use  on  the 
lines  of  said  company  at  any  and  all  times  while  said  engines  shall  be  standing  in 
or  passing  through  said  Harlem  River  Terminal  Yard. 

(2)  That  said  Company  cover  all  soft  coal  fires  in  engines  in  said  yards,  whether 
standing  still  or  passing  through  said  yards,  with  coke  and  continually  feed  and 
replenish  the  same  with  coke  during  the  time  said  engines  shall  remain  in  said 
yards. 

(3)  That  said  Company  discontinue  the  use  of  the  round-house  situated  in  said 
yard  and  of  the  tracks  in  and  adjacent  to  the  same  for  the  storage  of  engines  under 
steam  by  or  before  the  first  day  of  January,  1909. 

(4)  That  said  Company  institute  the  changes  mentioned  in  subdivisions  (i)  and 
(2)  above  within  ten  days  after  service  on  said  Company  of  a  certified  copy  of  this 
order,  exclusive  of  the  day  of  service. 

(10)  0-513 

HeaAing  Order  (No.  513). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Hearing  Order  (No.  513) 
was  adopted  directing  a  hearing  on  June  2,  1908,  at  3 130  o'clock  p.  m.  in  the  matter  of 
the  complaint  of  EUmer  A.  Allen  against  the  New  York  Central  and  Hudson  River 
Railroad  Company  with  respect  to  inadequate  service  at  the  University  Heights  station 
on  its  New  York  and  Putnam  Division. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(11)  0-5M 

Hearing  Order  (No.  514). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Hearing  Order  ( No.  514) 
was  adopted,  directing  a  hearing  on  June  2,  1908,  at  2:30  o'clock  p.  m.  in  the  matter 
of  the  complaint  of  John  Davies  against  the  New  York  Central  and  Hudson  River 
Railroad  Company,  with  respect  to  alleged  smoke  nuisance  at  137th  Street  and  River- 
side Drive. 

The  Chair  designated  Commissioner  Eustis  to  conduct  the  hearing. 

(12)  0-515 
Complaint  Order  (No.  si 5). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Complaint  Order  (No. 
515)  was  adopted  for  satisfaction  or  answer  within  ten  days  by  the  Brooklyn,  Queens 
County  and  Suburban  Railroad  Company  in  the  matter  of  the  complaint  of  the  28th 
Ward  Board  of  Trade  and  the  Union  Course  Board  of  Trade  with  respect  to  con- 
ditions at  the  Cypress  Hills  transfer  point,  Crescent  Street  and  Jamaica  Avenue. 

(13)  0-516 
Extension  Order  (No.  516). 

On  motion  duly  seconded,  an  Extension  Order  (No.  516)  was  adopted,  extending 

to  June  1st  the  time  of  the  New  York  City  Interborough  Railway  Company  to  answer 
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the  complaint  of  Robert  C.  Wood  with  respect  to  the  failure  of  said  Company  to 
construct  railroads  in  the  Borough  of  The  Bronx,  for  which  franchises  were  obtained 
in  1905. 

(14)  0-517 
Complaint  Order  (No.  517). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Complaint  Order  (No.  517) 

was  adopted  for  satisfaction  or  answer  within  ten   (10)   days  by  the  Union  Railway 

Company  and  Frederick  W.  WhitridRC,  its  Receiver,  in  the  matter  of  the  complaint 

of  Frank  J.  Flynn  with  respect  tp  the  failure  of  said  Company  and  its  Receiver  to 

operate  cars  between  i  :oo  and  5 .00  a.  m.  on  a  headway  of  twenty  minutes. 

(15)  0-518 

Complaint  Order  (No.  518). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Complaint  Order  (No.  518) 

was  adopted  for  satisfaction  or  answer  within  ten  (10)  days  by  the  Sea  Beach  Railway 

Company  and  the  Brooklyn  Heights  Railroad  Company  in  the  matter  of  the  complaint 

of  Wilson  W.  Thompson  with  respect  to  the  re-establishment  of  station  at  King's 

Highway. 

(16)  ■  0-519 

Extension  Order  (No.  519). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

519)  was'  adopted  extending  to  June  15th  the  time  of  the  Coney  Island  and  Brooklyn 
Railroad  Company  to  comply  with  the  terms  of  Order  No.  437  requesting  information 
as  to  number  of  car  motors,  car  bodies,  and  car  trucks  operated  by  the  said  Company. 

(17)  0-520 

Extension  Order  (No.  520). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

520)  was  adopted  extending  to  June  15th  the  time  of  the  Coney  Island  and  Brooklyn 
Railroad  Company  to  comply  with  the  terms  of  Order  No.  443  requesting  that  said 
Company  submit  reports  with  respect  to  number  of  cars  owned  by  it,  and  the  kinds 
of  fenders,  wheel  guards,  and  brakes  with  which  they  are  equipped. 

(18)  0-521 

Order  (No.  521). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  resolution  was  adopted  re- 
questing the  New  York  and  Portchester  Railroad  Company  to  inform  this  Commission 
in  writing,  within  ten  (10)  days  from  the  receipt  of  this  resolution,  to  what  extent 
and  in  what  manner  it  has  complied  with  the  covenants,  conditions  and  agreements 
contained  in  a  contract  entered  into  by  said  Company  with  the  City  of  New  York  on 
May  31st,  1906,  by  which  said  Company  was  granted  a  franchise  to  construct  and 
operate  a  railroad  in  the  Borough  of  The  Bronx  from  or  near  the  intersection  of 
Southern  Boulevard  and  Willis  Avenue  northerly  to  the  City  Line;  one  of  the  con- 
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ditions  of  the  grant  being  that  within  two  years  from  the  date  thereof,  said  Company 
should  expend,  or  cause  to  be  expended,  the  sum  of  at  least  Eight  Hundred  Thoosand 
Dollars  ($800,000.00)  upon  the  actual  construction  of  said  railroad  between  West- 
chester Avenue  at  or  near  167th  Street  and  the  City  Line. 

(19)  0-522 

Extension  Order  (No.  522). 

On  motion  by  Commissioner  McCarroll,  duly  seconded,  an  Elxtension  Order  (No. 

522)  was  adopted  extending  to  June  isth  the  time  of  the  Staten  Island  Railway  Com- 
pany within  which  to  comply  with  the  terms  of  Order  No.  216  with  respect  to  the 
planking  of  certain  crossings  therein  mentioned. 

(20)  O-523 

Extension  Order  (No.  523). 

On  motion  by  Commissioner  McCarroll,  duly  seconded,  an  Extension  Order  (No. 

523)  was  adopted  extending  to  June  iSth  the  time  of  the  Staten  Island  Rapid  Transit 
Railway  Company  within  which  to  comply  with  the  terms  of  Order  No.  217  with 
respect  to  the  installation  of  warning  signs  at  certain  crossings  therein  mentioned. 

(21)  0-498 
The  Secretary  presented  a  communication  from  the  Interborough  Rapid  Transit 

Company,  by  E.  P.  Bryan,  President,  under  date  of  May  21,  1908,  containing  a  notifica- 
tion to  the  effect  that  said  Company  accepts  and  will  obey  the  terms  oi  Final  Order 
No.  498  with  respect  to  additional  stairways  at  89th  Street  station  on  the  Third  Avenue 
Elevated  road,  except  that  said  Company  reserves  the  right  to  apply  for  an  extension 
of  time  within  which  to  construct  said  additional  stairways.  The  communication  was 
referred  to  Commissioner  Eustis. 

(22)  0-506 
The  Secretary  presented  a  communication  from  the  Long  Island  Electric  Railway 

Company,  by  F.  L.  Fuller,  President,  under  date  of  May  21st,  containing  a  notification 
to  the  effect  that  said  Company  accepts  and  will  obey  the  terms  of  Final  Order  No.  506 
with  respect  to  service  and  equipment  on  its  Liberty  Avenue  Line.  The  communica- 
tion was  ordered  filed. 

(23)  0-500 
The  Secretary  presented  a  communication  from  the  New  York  and  Queens  County 

Railway  Company,  by  F.  L.  Fuller,  President,  under  date  of  May  20th,  containing 
a  notification  to  the  effect  that  said  Company  accepts  and  will  obey  the  terms  of 
Final  Order  No.  500  with  respect  to  the  service  upon  its  Calvary  Cemetery  Line  in 
Queen?.    The  communication  was  ordered  filed. 

(24)  •  0-475 
The   Secretary  presented  the   following  communication   from  J.   F.   Calderwood, 

Vice-President  and  General  Manager  of  the  Nassau  Electric  and  Brooklyn  Heights 
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Railroad  Companies,  in  answer  to  Order  No.  475  of  the  Commission,  which  was 
referred  to  Commissioner  McCarroll: 

May  14,  1908. 

Mr.  Travis  H.  Whitney,  Secretary,  Public  Service  Commission,  154  Nassau  St., 
N.  Y.  City: 

Dear  Sir — Answering  your  favor  of  May  gth  transmitting  resolution  of  the  Com- 
mission as  follows: 

"Resolved,  That  the  Brooklyn  Rapid  Transit  Company  be  required  to  make 
answer  on  or  before  May  14th  to  the  following: 

1.  The'  reasons  for  the  discontinuance  of  the  Park  Row  service  on  the  St.  John's 
Place,  Third  Avenue  and  Vanderbilt  Avenue  lines. 

2.  Reasons  for  the  increasing  of  the  service  through  Fulton  Street  and  the 
apparent  decrease  of  service  through  Livingston  Street." 

as  General  Manager  of  the  Nassau  Electric  and  the  Brooklyn  Heights  Railroad  Com- 
panies, operating  the  lines  in  question,  I  beg  to  say  in  reply  to  the  first  inquiry  that 
the  withdrawal  of  the  Park  Row  service  on  the  lines  mentioned  was  made  in  the 
belief  that  traffic  from  the  subway  stations  in  Brooklyn  can  best  be  cared  for  by 
such  an  arrangement.  There  is  no  doubt  but  that  at  least  nine-tenths  of  the  patrons 
of  these  lines  are  best  served  by  the  present  operation. 

As  reply  to  question  No.  2,  while  it  probably  was  true  that  immediately  after  the 
opening  of  the  Atlantic  Avenue  Subway  Station  a  greater  number  of  cars  were 
operated  through  Fulton  Street  than  through  Livingston,  we  have  adjusted  this 
diflference  and  practically  equal  use  of  the  two  streets  is  now  being  made. 

Yours  truly, 
(Signed)  J.  F.  CALDERWOOD, 

Vice-President  and  General  Manager. 

(25)  3357 

The  Secretary  presented  a  communication,  dated  May  19,  1908,  from  Clifford  S. 
Kelsey,  Vice-President  of  the  Realty  Associates  of  Brooklyn,  urging  the  Commission 
to  adopt  the  plan  of  covered  construction,  instead  of  open  cut,  in  building  the  subway 
along  Flatbush  Avenue  between  Fulton  Street  and  DeKalb  Avenue,  on  account  of 
the  damage  to  property  which  would  ensue  from  the  use  of  open  cut  construction. 
The  communication  was  referred  to  Commissioner  McCarroll. 

(26) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  the  resignation  of  Cecilia  L.  O'Brien,  Stenographer,  be  accepted 
to  take  effect  June  i,  1908. 

Ayes — Commissioners   McCarroll,  Bassett,   Maltbie,   Eustis. 

Nays — None. 

Carried. 
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(27) 

The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission : 

East  River  Terminal  Railroad. 

May   21,    190S. 
Public  Service  Commission  for  the  First  District: 

Sirs — I  am  in  receipt  of  your  Secretary's  letter  of  May  7th  transmitting  papers 
in  connection  with  two  applications  of  the  East  River  Terminal  Railroad,  one  a  peti- 
tion verified  April  30,  1908,  for  a  certificate  of  necessity,  and  the  other  a  petition  veri- 
fied April  30,  1908,  asking  leave  to  issue  stock  to  the  amount  of  $10,000.  under  Sec- 
tion 55  of  the  Public  Service  Commissions  Law. 

I  think  that  action  upon  the  last  named  petition  may  properly  await  the  considera- 
tion of  the  first  petition. 

The  first  petition  for  a  certificate  of  necessity  is  drawn  under  Section  53  of  the 
Public  Service  Commissions  Law.  I  ^ra  inclined  to  the  belief  that  the  granting  of 
a  certificate  under  Section  53  of  the  Public  Service  Commissions  Law  should  await 
the  obtaining  of  a  franchise  from  the  local  authorities  for  the  construction  and 
operation  of  the  street  surface  railroad  proposed  to  be  built  by  this  company. 

I  think,  however,  a  certificate  under  Section  59  and  59-a  of  the  Railroad  Law, 
that  public  convenience  and  a  necessity  require  the  construction  of  the  road,  may  be 
granted  by  the  Commission  as  successors  of  the  Board  of  Railroad  Commissioners, 
prior  to  the  obtaining  of  the  consents  from  the  local  authorities  and  property  owners 
required  by  Section  91  of  the  Railroad  Law. 

Inasmuch,  however,  as  this  petition  is  drawn  under  Section  53  of  the  Public 
Service  Act,  my  suggestion  would  be  that  the  Secretary  advise  the  applicant  to 
withdraw  this  petition  and  substitute  in  place  of  the  same  one  drawn  under  Sec- 
tion 59  and  59-a  of  the  Railroad  Law. 

I  return  you  herewith  the  papers  transmitted  to  me  by  the  Secretary  under  date 
of  May  7th. 

Respectfully  yours, 

GEO.  S.  COLEMAN. 
Counsel  to  the  Commission. 

Thereupon,  on  motion  duly  seconded,  the  Secretary  was  directed  to  advise  the 
applicant  in  accordance  with  the  recommendation  of  counsel  to  withdraw  the  peti- 
tion drawn  under  Section  53  of  the  Public  Service  Commissions  Law,  and  to  sub- 
stitute in  place  thereof  one  drawn  under  Sections  59  and  59-a  of  the  Railroad  Law. 
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(28)  1840 

The  Secretary  presented  the  following  communication  and  report  of  Bion  J. 
Arnold,  Consulting  Engineer: 

Letter  of  Transmittal. 

New  York,  May  22d,   1908. 

Public  Service  Commission,  First  District,  State  of  New   York,  154  Nassau   Street, 
New  York  City: 

Gentlemen — I  have  the  honor  to  submit  herewith  my  report  upon  "The  Capacity 
of  the  Subway,"  this  being  the  fourth  of  a  series  of  reports  which  I  have  prepared  for 
you  upon  the  present  Subway  of  the  Interborough  Rapid  Transit  Company. 

The  previous  reports  dealt  with  minor  changes  which  could  easily  be  put  into 
effect,  such  as  improvements  in  the  methods  of  dispatching  trains,  changes  in  the 
signal  system  and  the  installation  of  additional  side  doors  in  the  cars,  some  of  which 
changes  have  already  been  adopted;  but  this  report  analyzes  the  fundamental  design 
of  the  Sub^-ay,  points  out  how  further  increase  in  its  capacity  can  be  obtained  and 
directs  attention  to  certain  fundamental  defects  or  omissions  in  the  present  Subway 
which  should,  in  my  judgment,  be  avoided  in  future  Subways. 

In  reading  this  report  as  well  as  the  others  which  I  have  submitted  or  may  here- 
after submit,  one  should  bear  in  mind  that  these  reports  represent  the  results  of  careful 
and  conscientious  study  on  my  part  of  a  monumental  piece  of  work  built  by  other 
engineers  and  that  the  spirit  which  prompts  me  in  the  preparation  of  these  reports 
is  to  heartily  commend  these  engineers  and  others  who  had  to  do  with  the  design  of 
the  present  Subway,  for  the  many  excellent  ideas  embodied  in  this  work  and  for  the 
character  of  its  construction,  rather  than  to  criticise  them  adversely  for  the  few  things 
which  now  seem  to  me  advisable  and  which  they  did  not  do. 

Furthermore,  it  should  also  be  remembered  that  the  pioneers  in  any  field,  acting 
without  precedent  to  guide  them,  must  overcome  obstacles  which  are  often  lost  sight 
of  in  subsequent  criticisms  and  that  it  is  always  easier  for  those  who  follow  these 
pioneers  to  point  out  what  should  have  been  done  than  it  is  to  foresee  these  things 
and  do  them  in  advance. 

As  a  matter  of  fact.  New  York  City  has,  in  its  present  Subway,  the  finest  and 
most  efficient  example  of  underground  railway  construction  in  the  world  and  it  gives 
me  pleasure  to  say  so;  but  this  does  not  preclude  the  advisability  of  the  adoption  of 
improvements  i-f  it  can  be  shown  that  such  improvements  can  be  made  not  only  in 
this  Subway  but  in  future  Subways,  and  if  the  arguments  which  I  produce  in  favor 
of  new  ideas  are  found  sound  an  attempt  should  be  made  to  give  them  a  trial  irre- 
spective of  whether  the  plans  suggested  by  these  ideas  have  been  tried  or  not. 

Therefore,  in  order  that  my  conclusions  can  be  justly  criticised,  I  have  endeavored 
to  analyze  scientifically  each  question  stating  all  premises  and  giving  the  full  technical 
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■ 

discussion  in  order  that  no  one  may  be  expected  to  accept  my  personal  opinion  of  any 

question  discussed. 

Respectfully  submitted, 

(Signed)        BION  J.  ARNOLD, 

Consulting  Engineer. 

The  Capacity  of  the  Subway  of  the  Interborough  Rapid  Transit  Company  of  New 

York  City. 

As  far  as  the  engineering  features  and  actual  operation  of  the  present  Subway 
are  concerned,  it  should  be  recognized  that  it  more  than  fulfills  the  requirements 
contemplated  by  its  projectors  and  that  it  has  demonstrated  the  complete  success  of 
sub-surface  transportation  as  a  means  of  rapid  transit.  While  as  at  present  operated, 
it  is  one  of  the  best  examples  of  high  class  railroad  construction  and  operation 
in  existence,  it  is  but  proper,  in  an  analysis  of  it,  to  state  that  the  maximum  degree 
of  rapid  transit  consistent  with  the  occupancy  of  the  streets  and  the  investment 
involved,  has  not  been  obtained. 

In  considering  an  enterprise  of  this  character  it  should  be  borne  in  mind  that  it 
should  be  the  aim  to  establish  and  maintain  a  proper  relationship  between  the  fun- 
damental elements  entering  into  it,  viz:  safety,  comfort,  capacity,  speed  and  a  fair 
return  on  the  investment. 

In  all  of  these  elements,  I  find  the  present  Subway  lacking.  The  absolute  safety 
has  been  sacrificed  to  secure  extra  capacity,  whereas  even  greater  capacity  than  is 
now  secured  can  be  obtained  by  safe  methods.  The  capacity  of  the  Subway  decreases 
as  the  load,  after  it  has  reached  a  certain  point,  increases,  which  is  exactly  contrary 
to  what  should  be  expected.  The  speed  of  the  trains  is  not  maintained  during  rush 
hour  periods  just  at  a  time  when  an  advantage  of  speed  would  be  of  benefit  rot  only 
to  the  greatest  number  of  Subway  patrons  but  also  to  the  operators  of  the  Subway. 

The  comfort  of  the  patrons  is  seriously  interfered  with  by  the  arrangement  of 
entrances  and  exits,  both  in  the  cars  and  in  the  stations  themselves.  With  the 
present  type  of  Subway  car,  the  conflicting  lines  of  passenger  movement  in  and  out 
of  the  cars  actually  subjects  passengers  at  times  to  danger  of  personal  injury  during 
certain  hours  of  the  day.  Finally,  the  returns  on  the  investment  are  not  sufficient 
to  pay  the  necessary  operating  and  maintenance  expenses,  interest  at  a  reasonable 
rate  on  the  investment,  the  sinking  fund  as  required  by  the  city,  and  at  the  same  time 
allow  a  sufficient  fund  to  be  set  aside  to  take  care  of  depreciation. 

In  other  reports,  I  have  discussed  the  element  of  safety;  (See  Report  No.  2 
on  "The  Signal  System",  January  18,  1908)  the  question  of  comfort;  (See  Report 
No.  3  on  "The  Subway  Car",  February  18,  IQ08)  and  the  question  of  speed  will  be 
handled  in  a  separate  report.  It  is  the  object  of  this  report  to  discuss  the  question 
of  capacity  and  its  relation  to  the  above  mentioned  fundamental  elements  and  to 
point  out  certain  things  which  appear  to  me  to  be  defects  in  the  present  Subway 
which  ?lK)n!d  be  avoided  in  future  Subways  in  order  to  make  them  satisfactory  and 
profitable. 
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A  study  of  the  present  Subway  will  reveal  the  fact  that  one  of  its  fundamental 
defects,  as  far  as  its  capacity  is  concerned,  is  that  it  fails  to  carry  sufHcicnt  passengers 
upon  a  axed  five  cent  fare  to  justify  the  large  investment  which  was  finally  found 
necessary  to  produce  this  splendid  means  of  transportation.  The  total  investment 
required  to  build  and  equip  the  Subway  as  it  exists  to-day  amounts  to  approximately 
$75,000,000  of  which  $50,000,000  may  be  charged  to  the  cost  of  the  permanent  way  and 
$25,000,000  to  the  cost  of  equipment.  Should  it  be  contended  that  these  figures 
include  an  excessive  construction  profit,  it  is  but  fair  to  state  that  it  is  quite  probable, 
in  fact  almost  certain,  that  were  the  Subway  to  be  constructed  now,  the  open  cut 
method  of  construction  would  not  be  allowed  and  thus  the  actual  cost  of  reproducing 
the  present  Subway  would  be  increased  by  a  greater  amount  than  is  represented 
by  any  amount  which  may  be  included  in  the  above  figures  as  a  construction  profit. 

In  1907  the  Subway  carried  182,000,000  passengers  and  during  the  present  year 
it  may  possibly  carry  200,000,000  passengers  resulting  in  an  annual  income  of 
$10,000,000.  Thus  the  gross  income  per  annum  from  passenger  traffic  will  be  equal 
to  only  about  13%  on  the  actual  investment,  as  compared  with  surface  and  elevated 
railway  systems  many  of  which  take  in  an  amount  equivalent  to  20%  to  25%  of  the 
costs  nesessary  to  reproduce  them. 

For  the  last  two  years  the  operating  expenses  of  the  Subway  have  amounted  to  an 
average  of  approximately  45%  of  the  gross  receipts.  On  this  basis  the  annual  oper- 
ating expenses,  with  a  gross  income  of  $10,000,000,  will  amount  to  $4,500,000,  leaving 
$5,500,000  to  be  applied  toward  the  payment  of  interest,  depreciation,  taxes,  sinking 
fund  and  proAt.  This  amount  is  only  7.33%  upon  the  above  investment  of  $75,000,000, 
and  it  is  thus  apparent  that  the  present  Subway,  which  is  now  overloaded,  is  not 
built  in  such  a  way  as  to  furnish  sufficient  capacity,  with  the  conditions  under  which 
it  hcks  to  operate,  to  produce  financial  results  consistent  with  the  investment. 

Another  serious  defect  of  the  present  Subway,  under  present  operating  con- 
ditions, is  that  it  is  capable  of  serving  only  about  50,000  passengers  in  one  direction 
during  each  hour  of  the  rush  periods,  and  has  no  overload  capacity.  One  high  build- 
ing in  the  business  district  will  accommodate  fully  10,000  people  and  high  buildings 
are  being  erected  much  faster  than  Subways  can  be  financed  and  built.  As  the  con- 
figuration of  the  Island  of  Manhattan  provides  room  for  only  a  limited  number 
of  North  and  South  Subways,  it  is  apparent  that  each  route  occupied  should  be 
utilized  to  its  greatest  practicable  capacity. 

Although  the  present  Subway  is  now  carrying  more  passengers  than  it  was 
originally  designed  to  carry,  the  number  of  patrons  who  are  demanding  transportation 
is  increasing  yearly  and  the  maximum  carrying  capacity  is  therefore  taxed  to  its 
fullest  limit  during  both  of  the  rush  periods  of  every  business  day,  during  the  Winter 
months.  The  financial  investment  required  for  new  Subways,  as  well  as  the  element 
of  time  required  to  plan,  to  construct  and  to  put  them  into  operation  are  so  great 
as  to  make  it  obvious  that  for  many  years  to  come  the  popular  demand  for  Subways 
cannot  be  adequately  supplied. 
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Under  these  conditions  it  is  essential  that  the  maximum  carrying  capacity  of  thi 
present  Subway  should  be  completely  developed,  and,  at  the  same  time,  that  a  compre- 
hensive study  should  be  made  of  the  possibilities  of  securing  a  relatively  larger  passen- 
ger-carrying capacity,  and  also  a  larger  earning  capacity  for  all  future  Subways. 

This  report,  therefore,  discusses  the  various  elements  which  enter  into  the  prob- 
lem of  maximum  capacity,  points  out  how  the  capacity  of  the  present  Subway  can  be 
increased,  and  also  shows  the  lessons  which  should  be  learned  from  its  operation,  so 
that  in  designing  and  building  future  Subways  the  limitations  of  carrying  capacity  and 
earning  capacity  which  exist  in  the  present  Subway  may  be  avoided. 

My  investigations  have  led  me  to  believe  that  the  capacity  of  the  present  Subway, 
as  now  operated,  can  be  increased  fully  60%  and  possibly  75%  without  greatly  changing 
its  construction ;  that  it  will  be  possible  to  construct  new  Subways  with  a  capacity  from 
two  to  three  times  as  great  as  that  now  being  realized  with  the  present  Subway,  and 
that  the  cost  of  operating  expenses  and  fixed  charges  for  future  Subways  can  be  re- 
duced to  an  amount  that  will  make  it  possible  not  only  to  produce  a  satisfactory  re- 
turn on  the  investment  but  also  to  set  aside  a  fair  amount  each  year  to  take  care  of 

depreciation. 

Units  of  Capacity. 

The  capacity  of  the  Subway  can  be  measured  by  determining,  for  a  given  period, 

one  or  more  of  the  following  items: 

a.  Number  of  trains,  i.  e.  "Train  Capacity"; 

b.  Number  of  cars,  i.  e.  *'Car  Capacity"; 

c.  Number  of  actual  seats,  i.  e.  "Seating  Capacity"; 

d.  Number  of  passengers,  i.  e.  "Passenger  Capacity." 

The  maximum  capacity  can,  of  course,  be  determined  only  during  the  rush  hour 
periods  and  it  is  evident  that  if  equipment  is  provided  for  peak  load  conditions  there 
should  be  little  trouble  in  furnishing  ample  carrying  facilities  at  all  other  times. 

(a)     Train  Capacity: 

The  time  schedule  now  in  use  calls  for  30  trains  per  hour  both  on  the  express 
tracks  and  on  the  local  tracks  south  of  96th  Street  during  rush  hours.  This  schedtilc 
corresponds  to  a  time  interval  between  trains  or  headway  of  2  minutes.  In  actual 
practice,  on  busy  days,  the  headway  at  Grand  Central  Slation  often  reaches  an  average 
of  2  minutes  and  10  seconds,  which  corresponds  to  a  rate  of  27.7  trains  per  hour. 

It  ha?  been  shown  in  my  Report  No.  2  upon  the  "Subway  Signal  System"  that, 
with  the  present  Subway,  it  will  eventually  be  possible  to  maintain  a  headway  of  90 
seconds,  which  will  allow  40  trains  to  pass  a  given  point  in  one  hour,  and  that  for 
future  Subways  with  suitably  designed  stations,  it  is  not  unreasonable  to  expect  a 
capacity  uf  60  trains  per  hour  over  each  track. 

Upon  the  local  tracks,  which  are  not  at  present  fully  equipped  with  a  block  signal 
system,  it  is  possible  at  the  present  time  to  operate  on  a  headway  of  72  seconds,  thus 
providing  for  50  trains  per  hour,  but  on  account  of  the  traffic  being  lighter  on  the  local 
tracks  and  the  difficulty  of  operating  two  schedules  with  different  tinfe  intervals,  for 
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the  local  trains  than  for  the  express  trains,  and  at  the  same  time  fitting  in  the  trains 
in  their  proper  order  at  96th  Street,  it  has  been  and  in  my  judgment  will  be  found 
better  practice  to  maintain  the  same  headway  upon  both  the  local  and  the  express 
tracks. 

(b)  Car  Capacity: 

Eight  (8)  cars  now  constitute  an  express  train  and  five  (5)  cars  a  local  train 
during  the  rush  hours.  The  present  maximum  schedule  of  30  trains  per  hour  will 
thus  provide  30  x  8  or  240  cars  per  hour  on  express  tracks,  and  30  x  5  or  150  cars  per 
hour  on  the  local  service;  a  total  of  390  cars  per  hour,  and  this  may  be  taken  as  the 
limit  of  the  car  capacity  of  the  Subway  under  present  operating  conditions.  On  ac- 
count of  the  delays  due  to  heavy  travel  during  the  rush  hours,  this  rate  of  car  move- 
ment is  not  maintained  throughout  the  entire  rush-hour  period. 

The  maximum  capacity  of  the  present  Subway  under  the  best  conditions  practi- 
cable without  reconstructing  all  the  express  stations  will  be  shown  to  be  40  express 
trains  per  hour,  of  10  cars  each  (400  cars)  and  40  local  trains  per  hour,  of  7  cars  each 
{280  cars),  or  a  total  of  680  cars  per  hour,  as  compared  with  the  present  schedule  of 
390  cars;  in  other  words,  it  is  possible  to  increase  the  capacity  of  the  present  Subway 
tip  to  a  total  car  capacity  per  hour  75%  greater  than  is  attained  at  present 

(c)  Seating  Capacity: 

Of  the  present  cars,  800  are  provided  with  52  seats  each  and  the  last  50  cars  ordered, 
and  recently  put  in  service,  are  provided  with  48  seats  each.  On  a  basis  of  a  2  minute 
headway  upon  both  the  local  and  the  express  tracks,  the  number  of  seats  passing  a 
given  station  can  be  taken  at  370  cars  with  52  seats  each  and  20  cars  with  48  seats 
each,  or  20,200  seats  per  hour. 

It  is  possible  to  re-design  the  seating  arrangement  in  the  cars  and  to  provide  at 
least  twi<5e  this  seating  capacity  without  adding  to  the  number  of  cars  operated,  but  for 
every  additional  seated  passenger  at  least  two  standing  passengers  must  be  displaced. 
The  present  seating  arrangements  strike  a  fair  balance  between  the  two  extremes  of 
maximum  seating  capacity  and  maximum  standing  room.  The  question  of  the  actual 
arrangement  of  seats,  as  well  as  the  location  of  car  doors,  in  order  to  secure  maximum 
comfort  and  capacity  is  discussed  in  considerable  detail  in  my  Report  No.  3  devoted  to 
"The  Subway  Car." 

(d)  Passenger  Capacity: 

During  the  rush  hours  the  express  trains  carry  an  average  of  125  passengers  per 
car;  that  is,  nearly  twice  as  many  passengers  stand  as  are  seated.  Counts  have  been 
made  showing  as  many  as  180  people  crowded  into  one  car.  If  the  2  minute  schedule 
could  be  maintained  on  the  express  tracks,  the  maximimi  carrying  capacity  under 
present  conditions  might  be  said  to  be  30  trains  x  8  cars  x  125  passengers  per  car, 
or  30,000  passengers  per  hour  on  one  express  track,  and  30  trains  x  5  cars  x  125  pas- 
sengers per  car,  or  18,750  passengers  per  hour,  on  one  local  track;  a  total  of  48,750 
passengers  in  one  direction  in  one  hour  for  both  classes  of  service. 
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If  lo-car  express  trains  can  be  operated  on  a  90-second  headway  each  car  carry- 
ing 125  passengers,  then  each  express  track  should  carry  40  trains  x  10  cars  x  125  pas- 
sengers or  50,000  passengers  per  hour  in  one  direction,  and  this  is  the  limit  to  the 
carrying  capacity  of  each  express  track  in  the  present  Subway.  At  the  same  time,  if 
local  trains  of  7  cars  could  be  operated  on  a  go-second  headway  each  local  track  should 
carry  40  trains  x  7  cars  x  125  passengers  or  35,000  passengers  per  hour  in  one  direction. 
This  would  make  a  total  carrying  capacity  through  any  one  station,  in  one  direction, 
of  85,000  passengers  per  hour,  as  compared  with  48,750  passengers  at  the  present  time. 
In  both  cases  the  average  loading  of  the  cars  has  been  taken  at  125  passengers  instead 
of  at  150  as  is  frequently  found  at  present  on  express  cars.    > 

Headway. 

The  capacity  of  the  Subway  is  primarily  a  question  of  headway.  Headway  may  be 
defined  as  the  time  interval  between  trains,  it  being  understood  that  the  time  is  taken 
at  the  instant  the  corresponding  parts  of  each  train  pass  a  given  point,  i.e.  the  time 
elapsing  between  the  instant  the  head  end  of  one  train  moves  by  a  signal  until  the 
head  end  of  the  following  train  moves  by  the  same  signal,  or  the  headway  may  be 
easily  determined  by  noting  the  time  elapsing  between  the  starting  of  one  train  from  a 
station  platform  until  the  following  train  similarly  starts. 

This  headway  is  influenced  by  two  factors  which  are  independent  of  each  other. 
The  headway  must  therefore  be  determined  in  two  diflFerent  ways,  and  the  operating, 
or  actual  headway,  is  found  by  taking  the  longest  headway  shown  by  either  of  the 
results.  The  two  elements  which  influence  the  operating  headway  are  the  ''Running 
Headway"  and  the  "Station  Headway." 

(a)  Running  Headway: 

The  safe  time  between  trains  running  between  stations  which  may  be  termed 
"running  headwajr"  is  maintained  by  the  block  signal  system,  which  is  described  more 
in  detail  in  Report  No.  2.  Under  this  arrangement,  the  time  spacing  of  trains  due  to 
the  running  headway  equals  the  time  required  to  run  three  times  the  length  of  one 
block,  plus  the  time  required  for  two  signals  to  clear,  plus  the  time  required  for  the 
train  to  run  its  full  length  at  the  maximum  speed  which  it  can  run  at  this  particular 
part  of  the  road,  plus  the  time  required  for  the  motorman  to  act  after  the  distant 
signal  has  cleared  from  caution. 

(b)  ^Station  Headway: 

The  time  retjuired  for  the  train  to  clear  a  station  block  which  may  be  termed 
"station  headway"  is  determined  at  present  by  the  total  time  required  by  a  train  to 
enter  the  station  block;  to  cOme  to  a  stop;  to  open  the  doors;  to  unload;  to  load;  to 
close  the  doors ;  to  start,  and  to  clear  the  platform. 

The  two  headways  are  thus  determined  by  entirely  separate  sets  of  conditions. 
A  train  in  making  a  trip  is  influenced,  first  by  the  "running  headway"  and  then  by 
the  "station  headway."  The  train,  therefore,  is  constantly  meeting  varying  conditions 
which  influence  the  length  of  time  which  should  elapse  before  the  next  train  can  fol- 
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low.  The  minimum  actual,  or  operating  headway,  is  determined  by  the  maximum 
length  of  time  required  to  overcome  these  conditions  at  any  limiting  point  through- 
out the  entire  trip. 

As  at  present  operated,  these  limiting  points  in  the  Subway  are  now  at  the  stations, 
that  is,  the  station  headway  governs.  The  minimum  running  headway  is  considerably 
less  than  the  minimum  station  headway,  so  that  traifis  can  get  up  to  certain  express 
stations  faster  than  they  can  get  through  these  station  blocks. 

Limiting  Points. 
As  already  shown,  the  problem  of  increasing  the  capacity  of  the  present  Subway 
resolves  itself  into  a  study  of  and  the  removal  of  the  delay  at  the  limiting  points.    The 
most  serious  delays  at  present  occur  at  the  following  points — 

a.  At  Grand  Central  station  and  other  express  stations; 

b.  Combined   station  and  cross-overs  at  96th   Street; 

c.  In  addition  to  these  critical  points,  there  is  a  situation  at  South  Ferry  station 
which  must  be  changed  before  the  extension  of  the  Subway  to  Brooklyn  can  be  used  . 
most  effectively. 

(a)  Grand  Central  Station  and  Other  Express  Stations: 

At  the  present  time  the  delays  at  Grand  Central  station  which  are  typical  of  the 
delays  at  all  other  express  stations  are  due  to  a  combination  of  causes,  including  con- 
fusion in  the  methods  of  handling  the  passengers,  inflexibility  in  the  signal  system  and 
defects  in  the  car  design.  These  disadvantages  have  been  pointed  out  in  detail  in 
Reports  Nos.  i,  2  and  3  in  which  it  has  been  shown  that  the  headway  between  trains 
which  now  often  reaches  2  minutes  and  10  seconds  (130  seconds)  can  be  reduced  to 
90  seconds  by  means  of  the  following  improvements — 

Saving  in 
seconds  over 
present  method. 
I — Close  the  doors  promptly  and  give  signal  for  starting  trains  to  the 

motorman  by  an  automatic  train  signal 10  seconds 

2 — Install  a  speed  control  signal  system  as  an  auxiliary  to  present  signal 
system  so  as  to  allow  the  following  train  to  reach  the  station  plat- 
form more  promptly  than  at  present 15  seconds 

3 — Provide  extra  doors  in  the  sides  of  the  cars  and  guiding  railings  on 
the  station  platforms  so  as  to  avoid  the  present  conflict  of  unload- 
ing and  loading  passengers  and  enable  both  operations  to  be  car- 
ried on  at  the  same  time 15  seconds 

These  suggested  improvements  will  make  it  possible  to  maintain  at  all  times  a  train 
movement  of  40  trains  per  hour  upon  the  express  tracks  of  the  present  Subway, 
whereas  as  at  present  operated  there  are  times  during  rush  hours  of  every  busy 
day  when  this  rate  falls  to  27  trains  per  hour  due  to  the  defects  referred  to  above,  all 
of  which  have  been  completely  analyzed  in  the  reports  previously  mentioned. 

(b)  Combined  Station  and  Cross-overs  at  gSth  Street: 

In  addition  to  the  regular  combined  local  and  express  station  platforms  at  96th  Street, 
there  are  two  cross-overs  between  the  local  and  the  express  tracks  just  north  of  the 
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station  platform.  These  cross-overs  are  used  by  every  Broadway  express  train  and 
by  every  Lenox  Avenue  local  train,  and  therefore  wherever  one  of  the  Broadway  ex- 
press trains  and  one  of  the  Lenox  Avenue  local  trains  going  in  the  same  direction 
approach  the  cross-over  at  approximately  the  same  time,  there  must  be  a  delay  foi 
one  of  the  trains  which  may  amount  to  as  much  as  40  seconds,  as  one  train  mast 
necessarily  wait  while  the  other  uses  the  cross-over.  During  rush  hours  there  is  a 
Broadway  express  train  scheduled  to  use  the  cross-over  every  4  minutes  in  one  direc- 
tion and  a  Lenox  Avenue  local  scheduled  to  cross  over  to  or  from  the  local  tracks 
in  the  same  direction  every  four  minutes,  so  that  the  opportunities  for  a  conflict  at  these 
cross-overs  are  numerous.  The  delay  in  the  train  movement  due  to  the  cross-over 
acts  exactly  like  the  delay  due  to  a  prolonged  station  wait  and  often  has  a  cumulative 
effect  upon  the  train  schedule.  The  records  show  that  the  delays  at  96th  Street  arc 
fully  twice  as  serious  as  those  at  Grand  Central  Station,  due  to  the  fact  that  at  this 
station  there  are  not  only  transfer  platforms  but  also  these  cross-overs. 
^  To  remove  the  effect  of  the  grade  crossings,  a  re-arrangement  of  tracks  has  been 
proposed  by  the  engineers  of  the  Public  Service  Commission.  This  re-arrangement 
and  the  modification  of  it,  both  showing  the  elimination  of  the  cross-overs,  are  de- 
scribed in  the  appendix  and  are  illustrated  by  Figure  i  and  Plate  No.  II.  When  the 
work,  which  has  been  authorized,  or  the  suggested  modification  of  it,  is  completed 
the  trains  passing  through  96th  Street  can  reach  their  respective  tracks  without  making 
use  of  a  grade  crossing.  When  the  same  improvements  in  regulations,  signal  system  and 
cars  which  have  been  suggested  for  improving  conditions  at  Grand  Central  Station 
and  other  express  stations  have  also  been  put  in  effect  at  96th  Street  and  the  tracks 
have  been  re-arranged  as  described,  then  96th  Street  will  cease  to  be  a  limiting  point 
and  the  proposed  90-second  headway  can  be  maintained  at  this  part  of  the  system  with- 
out difficulty. 

(c)  The  South  Ferry  Loop: 

The  two  tracks  which  pass  through  the  tunnels  under  the  East  River  to  form  the 
Brooklyn  extension  to  the  Subway,  leave  the  express  tracks  at  Bowling  Green  station. 
The  two  express  tracks  continue  to  South  Ferry  station  where  they  form  a  loop — both 
loop  and  station  being  directly  over  the  point  where  the  Brooklyn  tracks  pass  into  the 
tubes  leading  under  the  river.  Since  the  Subway  has  been  opened  to  the  Atlantic 
Avenue  station  (May  ist,  1908)  the  Lenox  Avenue  express  trains  and  the  Dyckman 
Street  express  trains  run  through  the  tunnel  to  Brooklyn  and  the  Broadway  King»- 
bridge  express  trains  continue  on  around  the  loop  at  South  Ferry.  During  rush 
hours,  the  Lenox  express  trains  are  scheduled  for  a  headway  of  three  minutes  and  the 
Dyckman  express  trains  are  scheduled  for  a  headway  of  eight  minutes  through  the 
Brooklyn  tubes;  that  is,  for  a  short  time  each  day  the  Brooklyn  schedule  calls  for  a 
headway  of  an  average  of  2  minutes  and  10  seconds.  The  Kingsbridge  express  trains 
which  continue  on  around  the  South  Ferry  loop  run  every  8  minutes  during  the  busiest 
part  of  the  rush  periods.    This  service  to  Brooklyn  will  not  be  as  satisfactory  as  the 


io83  [May  22,  1908. 

# 
service  on  the  rest  of  the  line  and  as  the  facilities  offered  by  the  complete  extension 
will  attract  a  large  patronage  through  the  Brooklyn  tubes,  there  will  be  a  demand  and 
need  for  running  all  the  express  trains  directly  through  to  Brooklyn.  To  meet  this 
demand  it  will  first  be  necessary  to  work  out  some  plan  for  serving  the  South  Ferry 
station  which  accommodates  a  certain  number  of  patrons  using  the  ferries  leaving 
Battery  Park,  for  until  some  plan  is  devised  and  adopted  for  accommodating  these 
patrons  it  will  be  impracticable  to  run  all  the  express  trains  to  Brooklyn. 

There  are  three  plans  which  should  have  consideration  in  connection  with  this 
problem — 

I — ^A  double  decked  station  at  South  Ferry.  This  plan  would  involve  changing  the 
present  3%  grades  of  the  tracks  between  the  bulkhead  of  the  tubes  and  Bawling 
Green  station  in  order  to  provide  an  approximately  level  stretch  of  track  at  the 
stopping  point  or  one  upon  which  the  grade  does  not  exceed  .5  of  1%  in  order 
that  trains  may  remain  at  rest  in  case  of  failure  of  the  brakes. 

2 — ^A  shuttle  train  service  between  South  Ferry  and  Bowling  Green  station. 

3 — A  moving  platform  either  in  the  present  Subway  between  South  Ferry  and  Bowling 
Green  station  or  in  an  area  way  just  outside  of  the  Subway. 
In  my  opinion  it  is  advisable  to  install  the  shuttle  train  service  first  in  order  to 

give  immediate  relief  as  this  can  be  done  at  moderate  expense  but  when  considering 

the  subject  in  connection  with  future  Subways  leading  to  the  Battery,  the  other  plans 

should  receive  careful  attention. 

Influence  on  Headway  of  More  Efficient  Braking. 
(See  Figures  2,.  3  and  4  and  Discussion  in  Appendix.) 
A  series  of  tests  were  made  upon  the  rate  of  braking  and  these  tests  were  com- 
pared^ to  the  results  upon  the  Boston  elevated  electric  road  and  upon  other  roads  pro- 
vided with  improved  braking  equipments.  These  tests  indicate  that  so  far  as  efficiency 
is  concerned  the  braking  equipment  of  the  Subway  cars  is  capable  of  producing  results 
as  effective  as  any  that  have  been  secured  up  to  date  with  brakes  acting  upon  the 
wheels.  The  tests  showed,  however,  that  these  results  were  not  always  actually  se- 
cured on  account  of  the  carelessness  or  timidity  of  the  motormen.  The  tendency 
seems  to  be  for  a  motorman  to  begin  to  apply  his  brakes  too  quickly — thus  prolonging 
by  perhaps  four  or  five  seconds  the  time  that  should  be  deVoted  to  bringing  the  train 
to  rest  at  the  platform.  At  least  five  seconds  can  be  taken  from  the  headway  by  in- 
structing the  motormen  to  bring  their  trains  up  to  the  express  station  platform  at  a 
speed  of  at  least  30  miles  per  hour,  which  will  require  that  the  trains  be  brought  to  a 
stop  in  from  16  to  17  seconds  instead  of  the  20  to  22  seconds  usually  required.  The 
fact  that  some  of  the  motormen  do  this  now  shows  that  it  can  be  done.  There  is 
no  improvement  which  will  show  such  effective  results  in  proportion  to  the  time  and 
expense  involved  rs  will  additional  attention  paid  to  this  detail  of  operation. 
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Should  it  be  determined  to  use  platform  railings  as  shown  in  Report  No.  3  tipon  the 
"Subway  Car,"  the  saving  of  time  which  can  be  accomplished  by  this  improTcmenft  iD 
braking  will  more  than  offset  the  few  seconds  which  may  be  required  to  accimtdy 
stop  the  trains. 

Influence  on  Headway  of  Improved  Acceleration. 
(See  Figure  5  and  Discussion  in  Appendix.) 

It  is  but  natural  to  expect  and  in  fact  it  is  contended  by  some,  that  considerable 
improvement  could  be  made  in  the  time  required  for  accelerating  the  trains  and  that 
a  number  of  seconds  could  be  saved  by  moving  the  trains  out  of  the  stations  more 
promptly. 

As  a  matter  of  fact  the  actual  acceleration  tests  show  that  in  starting  the  traios 
and  in  moving  them  a  distance  equal  to  the  length  of  the  platform,. there  is  but  aboat 
2  seconds  difference  between  the  best  acceleration  and  the  slowest  acceleration  oh- 
ncrved.  This  would  indicate  that  there  is  little  improvement  to  be  expected  frooi 
training  the  motormen  to  be  more  skillful  in  using  their  controllers. 

The  tests  indicate  that  the  acceleration  varies  between  i.i  miles  per  hour  per  sec- 
ond and  14  miles  per  hour  per  second,  and  between  these  two  figures  fall  all  of  the 
observations  which  have  been  made  with  varying  loads  and  with  different  motormea. 

The  theoretical  values  of  acceleration,  which  calculations  based  upon  the  nrator 
curves  indicate  should  be  expected,  fall  between  the  values  of  1.15  miles  per  hour  per 
second  for  trains  loaded  with  150  passengers  per  car  to  1.55  miles  per  hour  per  second 
for  all  cars  empty  and  these  theoretical  figures  agree  very  closely  with  the  results  of 
actual  observation. 

All  8-car  express  trains  are  provided  with  5  motor  cars  each  equipped  with  two 
200  horse  power  motors  and  all  5-car  express  trains  have  3  motor  cars  similarly 
equipped. 

Examination  of  other  systems  shows  the  following  values  of  acceleration  as  the 
results     of  an  average  of  a  large  number  of  observations: 

noes 

Company.  Description   of  Train.  Pier  Hovr 

Per  Snort 

Metropolitan    Elevated — Chicago 3  car  train  light,  2  motor  cars 1.41 

South  Side  Elevated — Chicago 5  car  train  light,  all  motor  cars 1.3$ 

South  Side  Elevated — Chicago 5  car  train  loaded,  all  motor  cars 1.19 

Metropolitan    Elevated — Chicago 5  car  train  loaded,  3  motor  cars i.oC 

Northwestern    Elevated — Chicago 3  car  train  loaded,  one  motor  car •.S^ 

These  tests  and  Hgures  indicate  that  the  motor  equipment  of  the  prtseni  Suhumj 
is  doing  all  that  can  be  expected  of  it. 

If  all  the  cars  of  the  Subway  trains  were  equipped  with  motors,  the  initia]  acodcn- 
tion  in  starting  could  be  increased  from  1.15  miles  per  hour  per  second  to  1.65  miks 
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per  hour  p«r  second,  with  trains  loaded  with  150  passengers  per  car.  This  improvement 
in  acceleration  would  cut  down  the  time  required  for  the  train  to  leave  the  station 
platfonn  by  about  2  seconds,  and  this  saving  of  2  seconds  is  practically  the  limit 
of  improvement  which  can  be  expected  upon  the  headway  by  equipping  all  the  cars 
with  motors.  It  is  apparent  at  cncc,  therefore,  that  as  far  as  the  effect  upon  the 
capacUy  of  the  Subway  is  concerned,  the  expense  of  increasing  the  Present  mo  to/' 
equipment  would  not  be  justified.  The  effect  upon  the  speed  of  the  trains  of  changes  in 
the  motor  equipment  will  be  discussed  in  a  separate  report. 

Furthermore,  if  the  signal  system  is  re-arranged  as  recommended  in  Report  No.  2 
upon  "The  Signal  System''  the  proceed  signal  will  be  given  to  the  following  train  very 
soon  after  the  leaving  train  starts  to  leave  the  platform  and  therefore  the  time  re- 
quired by  the  leaving  train  in  accelerating  will  have  no  influence  upon  the  cycle  which 
determines  the  station  headway. 

A  study  of  the  comparative  effect  of  improving  the  braking  and  acceleration  of 
the  trains  indicates  that  more  advantages  can  be  expected  from  increasing  the  braking 
elRciency  than  can  be  anticipated  from  increasing  the  acceleration  of  the  trains. 

More  Cars  Per  Train. 

In  order  to  obtain  the  maximum  practicable  capacity  of  the  present  Subway  it  will 
eventually  be  found  desirable  to  increase  the  express  trains  from  eight  (8)  to  ten  (10) 
cars,  and  the  local  trains  from  five  (5)  to  seven  (7)  cars. 

The  easiest  way  to  accomplish  this  change  is  to  arrange  to  handle  two  more  cars 
00  each  train,  operating  these  cars  on  the  ends  of  the  trains,  and  not  attempting  to 
load  or  unload  them  directly  from  or  to  any  platform  south  of  Ninety-sixth  street. 

These  cars  would  soon  become  known  to  the  regular  patrons  as  "through  cars" 
and  the  guard  in  charge  could  discourage  passengers  who  intended  to  stop  at  inter- 
mediate points  from  going  into  these  cars.  Passengers  getting  the  benefit  of  this  service 
should  not  complain  of  the  requirement  of  walking,  at  the  maximum,  three  car  lengths 
to  get  on  or  off,  as  the  freedom  from  crowding  should  compensate  them  for  this  extra 
trouble. 

It  would  be  necessary  to  make  a  small  number  of  changes  in  the  block  signal 
system  in  order  to  allow  one  of  these  lengthened  trains  to  push  a  similar  but  disabled 
train  to  a  terminal  yard,  an  operation  which  is  sometimes  required,  that  is  the  block 
signal  system  must  be  slightly  re-arranged,  so  that  a  double  train  of  a  total  of  twenty 
cars  on  the  express  tracks  could  be  operated  in  case  of  accident. 

Plans  have  been  prepared  to  lengthen  the  platforms  at  sixteen  local  stations  south 
of  96th  Street  from  the  present  length  of  200  feet  to  350  feet  each,  so  as  to  accom- 
modate 8-car  local  trains.  The  estimates  which  have  been  prepared  covering  the  cost 
of  these  changes  run  from  $1,900,000  to  $2,250,000.  It  is  my  opinion  that  the  ex- 
penditure of  this  amount  of  money  will  not  be  justified  at  the  present  time. 

Two  cars  out  of  every  seven  upon  the  local  trains  can  be  provided  for  throutjh 
passengers,  and  these  passengers  can  be  educated  to  take  advantage  of  this  accom- 
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modation.  Most  all  of  the  other  passengers  are  transient,  that  is,  are  traveling  only 
a  short  distance^  and  should  not  feel  it  a  hardship  during  rush  hours  to  stand  for  a 
few  stations.  On  account  of  the  extensive  use  of  the  transfer  privilege,  the  local  trains 
are  nearly  always  emptied  of  a  load  equivalent  to  their  standing  load  at  the  present 
time  at  every  express  station  stop,  and  the  standing  passengers,  therefore,  have  an 
opportunity  to  find  seats.  Judging  from  present  tendencies,  the  two  through  cars  on 
each  local  train  would  prove  attractive  to  a  number  of  passengers  who  now  use  the 
express  trains,  and  who  would  probably  be  glad  to  secure  a  scat  on  a  local  train 
running  but  a  few  minutes  slower  than  the  express  in  exchange  for  uncomfortable 
and  crowded  standing  room  upon  an  express  train. 

The  increased  car  service  on  the  local  trains,  should,  therefore,  tend  to  decrease 
the  crowded  condition  of  the  express  service.  It  would  appear,  therefore,  that,  if  the 
added  cars  on  the  local  trains  can  be  devoted  to  through  business,  which  originates 
and  ends  at  or  near  their  terminal  stations,  it  will  not  be  necessary  to  invest  approxi- 
mately $2,000,000  to  provide  an  extension  of  the  local  platforms,  which  are  now  ar- 
ranged to  accommodate  only  five  cars. 

A  similar  line  of  reasoning  will  indicate  that  ten-car  train  service  can  be  insti- 
tuted on  the  express  tracks  without  making  a  corresponding  increase  in  the  length 
of  the  platforms.  To  lengthen  these  express  stations  sufficiently  to  accommodate 
ten-car  trains  would  also  mean  the  extending  of  all  station  platforms  north  of  Q6th 
Street.  This  would  mean^  a  large  investment  in  order  to  do  this  work  without 
interfering  with  the  operation  of  the  trains.  In  my  judgment  it  is  entirely  feasible  to 
operate  ten-car  trains  on  the  express  tracks  and  seven-car  trains  on  the  local  tracks. 
A  decided  effort  should  be  made  to  do  this  first  without  extending  the  platforms. 
If  the  difficulties  attending  this  through-car  service  cannot  be  overcome  in  actnal 
operation,  then  the  platform  should  eventually  be  extended. 

Wider   Cars. 

After  the  maximum  practicable  length  of  train  has  been  reached  and  such  trains 
operated  at  the  rz^te  of  40  trains  per  hour  with  the  present  Subway,  and  through  the 
use  of  double  decked  or  reservoir  stations  at  the  rate  of  60  trains  per  hour  for  future 
Subways — there  are  apparently  but  two  ways  left  for  increasing  the  possible  capacity 
of  a  Subway  without  adding  tracks  and  that  is  to  widen  the  cars  or  to  double  deck 
them. 

With  the  present  Subway,  on  account  of  the  changes  in  stations,  tracks,  terminals 
and  in  the  cars  themselves  the  adoption  of  a  higher  or  a  wider  car  would  be  im- 
practicable. For  future  Subways  the  use  of  a  wider  car  should  be  seriously  con- 
sidered but  in  my  opinion  greater  advantages  can  be  obtained  by  double  deddng 
the  Subways  than  by  double  decking  the  cars  themselves. 

In  Report  No.  3,  "The  Subway  Car",  I  have  discussed  the  proper  design  for  a 
car  at  least  18  inches  wider  than  the  present  car  to  be  used  in  future  Subways,  and 
as  this  wider  car  will  add  at  least  25%  to  the  possible  carrying  capacity  without  add- 
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ing  materially  to  the  amount  of  the  investment,  it  should  be  used  unless  reasons  other 
than  engineering  and  operating  ones  compel  the  adoption  of  cars  having  approxi- 
mately the  same  width  as  those  in  the  present  Subway. 

Maximum  Possible  Capacity  of  Subways. 

It  has  been  shown  in  Report  No.  2  upon  the  "Signal  System"  that  the  minimum 
headway  *^o  be  expected  with  the  present  Subway  upon  tracks  equipped  with  a  block 
signal  system,  is  90  seconds,  corresponding  to  40  trains  per  hour.  It  has  been  shown 
ftirther  that  this  limitation  to  the  headway  is  due  to  the  delay  in  the  express  station 
blocks.  In  future  Subways,  this  limitation  to  capacity  should  be  eliminated  by  pro- 
viding two  station  tracks  at  each  express  station  to  serve  each  main  line  track,  so 
that  one  train  at  a  station  platform  will  not  delay  the  following  train,  as  is  the 
case  at  present.  In  this  way  the  tracks  at  the  express  stations  would  be  arranged  on 
the  reservoir  principle,  so  as  to  equalize  and  maintain  at  its  maximum  the  rate  of 
movement  of  the  trains  passing  from  one  station  to  another.  In  other  words,  the 
stations  which  represent  but  a  small  portion  of  the  cost  of  a  Subway  system  should  be 
designed  in  such  a  manner  that  the  great  investment  in  the  Subzvay  betzveen  the 
stations  could  be  utilised  to  its  fuUest  extent. 

If  the  tracks  between  stations  can  be  worked  up  to  a  capacity  of  60  trains  per 
hour  (60  second  headway)  then  the  train  capacity  of  future  Subways  will  be  100 
per  cent,  greater  than  the  capacity  obtained  under  existing  operating  conditions  in 
the  present  Subway.  If  lo-car  trains  can  be  run  every  minute,  a  car  capacity  of  600 
cars  per  hour  can  be  secured  with  each  track  of  a  future  Subway.  If  each  car  carries 
150  persons,  the  possible  carrying  capacity  of  a  single  track  will  be  75,000  passengers 
per  hour  or  150,000  passengers  for  two  tracks  whereas  the  possible  capacity  of  two 
tracks  in  the  present  Subway,  as  now  operated,  is  less  than  50,000  passengers  per 
hour. 

To  determine  the  possibility  of  running  lo-car  trains  on  a  60-second  headway, 
it  is  necessary  to  analyze  the  elements  entering  into  the  determination  of  the  "run- 
ning" headway  of  a  train. 

Running  Headway  of  Trains. 

This  analysis  which  is  included  in  detail  in  the  appendix,  (See  Figures  6,  7  and 
8)  shows  that  it  is  safe  to  operate  lo-car  trains  every  minute  even  with  the  present 
type  of  signal  system  and  brake  equipment.  This  rate  of  train  movement  will  be 
possible  however  only  with  railways  where  the  stations  are  provided  with  two  station 
tracks  for  each  main  line  track,  as  the  trains  cannot  operate  on  a  60-second  headway 
if  they  are  delayed  in  getting  up  to  and  through  each  station. 

A  study  of  the  analysis  and  curves  in  the  appendix  will  show  that  it  is  not  only 
pos.<«ible  to  operate  lo-car  trains  at  the  rate  cA  60  trains  each  hour,  but  that  improve- 
ments are  possible  which  will  allow  for  the  movement  of  trains  at  even  a  greater 
rate  with  safety.    These  improvements  will  be  sufficient  to  contribute  all  of  the  flex- 
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ibility  or  reserve  capacity  which  must  necessarily  exist  between  the  ultimate  najd- 
mum  capacity  and  the  result  to  be  expected  of  a  system  in  every  day  operation. 

To  increase  the  train  capacity  of  the  Subway  above  the  figures  indicated  by  the 
air>'es,  improvements  may  be  expected  along  the  following  lines: 

(i)  The  present  braking  data  upon  which  the  signal  system  has  been  designed 
indicate  a  rate  of  deceleration  or  rate  of  braking  of  slightly  less  than  two  miles  per 
hour  per  second.  It  is  not  improbable  that  tests  made  under  Subway  conditions  would 
show  that  an  emergency  stop  at  a  rate  somewhat  in  excess  of  this  can  be  safely 
relied  upon,  provided  the  latest  type  of  brake  is  used.  A  decrease  in  the  length 
of  the  blocks  of  from  10  per  cent,  to  20  per  cent,  might  be  possible  as  a  result  of 
this  revised  information,  and  it  is,  therefore,  important  that  a  series  of  reliable  tests, 
showing  the  actual  distance  required  to  stop  a  loaded  Subway  train  by  means  of  the 
automatic  emergency  trips  be  made  before  the  block  distances  of  future  Subways  are 
decided  upon. 

(2)  The  signal  system  should  allow  the  trains  to  run  closer  together  than  the 
minimum  distance  of  three  times  the  length  of  a  block  section,  as  is  the  case  with  the 
present  Subway.  This  can  be  done  most  effectively  by  arranging  a  series  of  caution 
signal  lights.,  which  will  follow  the  movement  of  the  preceding  train  more  doscly 
than  the  present  caution  signals  which  are  now  a  full  block  distance  apart.     A  trav- 

~  eling  caution  signal,  if  perfected,  would  allow  the  following  train  to  encroach  upon 
the  overlap  section  of  the  block  and  approach  nearer  the  danger  signal,  and  thus 
safely  reduce  the  minimum  time  interval  between  trains. 

(3)  Recent  improvements  in  the  signals  themselves,  have  been  made  by  which 
the  movable  colored  discs  have  been  replaced  by  two  sets  of  electric  lights  whereby 
the  signal  indications  become  practically  instantaneous.  In  the  figures  from  which 
the  curv-is  in  the  appendix  have  been  prepared,  a  period  of  21/2  seconds  was  included 
to  allow  for  these  signal  movements  and  the  headways  shown  can  therefore  be 
reduced  by  this  2j<2  seconds  in  considering  the  absolute  minimum  headway  possible 
for  future  Subways. 

These  various  improvements  should  make  it  possible  to  eventually  maintain  a 
4S~second  "running"  headway  corresponding  to  a  car  capacity  of  800  cars  per  hour 
with  lo-car  trains — but  as  it  is  impracticable  to  expect  any  system  to  be  kept  in 
operation  for  any  great  length  of  time  up  to  its  full  ultimate  capacity,  I  have  based 
my  calculations  for  the  capacity  of  future  Subways  upon  a  practicable  maximum 
capacity  of  600  cars  per  hour  for  each  express  track  which  would  only  require  trains 
to   run  on   a  6chsecond   headway. 

If  it  were  practicable  to  reconstruct  and  double  deck  all  of  the  express  stations 
of  the  present  Subway,  there  is  no  good  reason  why  the  above  capacity  of  60  trains 
per  hour  could  not  be  secured,  but  the  difficulties  which  would  be  encountered  in 
changing  the  stations  while  keeping  the  road  in  operation  combined  with  the  ex- 
pense  of   undermining  the    foundations   of   certain    high   buildings   under   which  the 
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Subway  niD§»  make  this  improvement  now  pralctically  prohibitive  althoug^h  the  expense 
of  this  chancre  may  some  time  prove  advisable  in  order  to  get  capacity. 

The  maximum  train  capacity,  therefore,  of  any  properly  signaled  track  of  the 
present  Svbway  is  40  trains  per  hour  as  previously  shown. 

Carrying  Capacity  of  a  Moving  Platform. 
(See  Figure  9  and  Discussion  in  Appendix.) 

It  is  possible  to  install  and  operate  a  moving  platform  for  the  transportation  of 
passengers  under  sub-surface  conditions  and  this  method  of  solving  the  transit  prob- 
lem has  been  often  advocated  but  has  never  been  put  into  practical  every  day  opera- 
tion for  city  transit.  Such  a  platform  would  have  a  number  of  loading  and  unloading 
platforms  moving  at  different  speeds,  usually  varying  in  steps  of  three  miles  per  hour. 
The  platform  carrying  the  seats  can  thus  be  made  to  move  at  either  nine  or  twelve 
miles  per  hour,  the  latter  speed  being  in  excess  of  the  average  speed  of  a  surface  car. 

A  moving  platform  can  be  arranged  to  seat  one  passenger  per  lineal  foot  or  5280 
passengers  for  each  mile  of  platform.  If  this  platform  moves  at  the  rate  of  12  miles 
per  hour  its  carrying  capacity  will  therefore  be  62,500  passengers  per  hour  and  each 
of  the  patrons  will  have  a  seat.  This  capacity  is  more  than  twice  the  possible  seating 
capacity  of  lo-car  trains  running  on  6o-second  headway  with  50  seats  per  car — ^but  the 
platform  only  moves  at  the  rate  of  12  miles  per  hour  whereas  the  train  can  move  its 
patrons  at  an  average  schedule  speed  of  25  miles  per  hour.  In  other  words,  the  train 
method  of  operation  has  the  advantage  of  having  double  the  speed  of  the  platform 
method  and  the  platform  method  on  the  other  hand  has  the  advantage  of  having  twice 
the  seating  capacity  of  the  train  method.  The  question  is,  do  patrons  of  an  under- 
ground system  of  transportation  prefer  speed  or  comfort;  that  is,  would  they  prefer  to 
patrortize  trains  traveling  at  25  miles  per  hour  but  with  only  half  enough  seats  to 
accommodate  them  in  preference  to  a  moving  platform  traveling  at  the  rate  of  12 
miles  per  hour  but  provided  with  seats  for  all. 

It  is  probable  that  for  short  distance  when  speed  is  not  an  important  element  the 
moving  platform  with  its  "seat  for  every  passenger"  would  be  preferred,  but  that  for 
comparatively  long  distance  speed,  even  at  a  sacrifice  of  some  capacity,  is  the  result 
desired  and  there  is  therefore  in  my  opinion  no  question  as  to  the  advantage  of  the 
train  method  of  operation,  for  long  haul  Subway  conditions. 

Design  of  Stations  for  Future  Subways  to  Secure  Maximum  CAPAaTY. 
It  has  been  shown  that,  with  the  present  type  of  Subway  stations  where  the  trains 
rtop  on  the  main  line,  the  train  capacity  is  limited  to  a  lo-car  train  every  90  seconds 
or  to  40  trains  per  hour,  whereas  if  each  station  is  provided  with  two  station  tracks 
for  each  main  line  track  the  trains  could  be  handled  at  the  rate  of  one  every  60  seconds 
or  60  trains  per  hour.  Therefore,  the  capacity  of  future  Subways  can  be  materially 
increased  by  double  trackfng  the  stations,  and  this  should  be  done  at  least  on  the 
express  tracks  at  all  express  stations.     Whether  or  not  the  local  tracks  should  be 
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double  tracked  depends  entirely  upon  the  use  to  which  the  local  tracks  are  to  be  put 
If,  as  in  the  present  Subway,  these  local  tracks  are  to  be  used  mere  as  a  collecting 
and  distributing  system  for  the  express  service  than  as  a  separate  system  of  trans- 
portation, then  there  will  be  but  little  need  of  increasing  the  possible  capacity  of  the 
local  tracks  above  the  capacity  which  will  be  provided  by  a  single  local  track  at  each 
station.  If,  however,  an  effort  is  to  be  made,  as  it  should  he,  to  cultivate  the  short 
haul  business  by  means  of  the  local  systems  and  at  the  same  time  encourage  the  use 
of  the  local  trains  for  a  certain  amount  of  through  travel,  then  arrangements  should 
be  made  for  double  tracking  the  local  as  well  as  the  express  tracks  at  all  transfer 
stations. 

This  arrangement  of  double  tracks  for  the  local  service  at  the  express  stations  would 
not  necessarily  mean  double  tracks  for  the  local  trains  at  intermediate  local  stations 
as  the  stops  at  these  stations  would  not  require  over  15  seconds  and  this  station  wait 
would  not  materially  affect  the  headway.  At  transfer  stations  however  the  local  trains 
are  liable  to  be  held  at  the  platforms  as  long  as  the  express  trains  are  held  and  there- 
fore if  there  is  a  demand  for  frequent  train  service  over  the  local  tracks,  these  tracks 
should  be  provided  with  double  tracks  at  the  transfer  stations  thus  making  each  transfer 
station  a  double  decked  station  with  four  tracks  on  each  deck. 

The  question  as  to  the  best  arrangement  of  the  tracks  in  a  station  provided  with 
double  tracks  for  each  main  line  track  is  an  important  one. 

In  the  first  place  such  a  station  must,  as  a  rule,  be  "double  decked";  that  is,  the 
express  track  platforms  will  be  on  a  separate  level  (preferably  a  lower  one)  from  the 
local  track  platforms. 

In  the  next  place,  a  decision  must  be  reached  as  to  whether  or  not  separate  plat- 
forms are  to  be  provided  for  loading  and  for  unloading  the  passengers.  The  policy 
of  the  extent  of  the  transfer  privilege  from  local  to  express  service,  and  vice  versa, 
must  also  be  decided  and  lastly,  the  question  as  to  how  intimate  a  connection  should 
be  arranged  between  two  intersecting  Subways  must  be  settled.  To  show  the  flexi- 
bility of  the  double  decked  station  for  furnishing  a  solution  to  these  various  demands, 
a  number  of  possible  arrangements  are  shown  as  follows: 
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Arrangement  A. 

Double  Decked  Station  with  Six  Tracks,  Four  on  Upper  Level. 

This  diagram  shows  the  simplest  form  of  a  reservoir  station.  Four  tracks  are 
shown  on  the  upper  level  and  two  tracks  on  the  lower  level  with  a  transfer  connection 
between.  The  advantage  of  this  arrangement  is  the  easy  transfer  accommodations 
between  all  trains  without  excessive  depth  of  station  or  length  of  travel  for  the  passen- 
gers. The  disadvantages  are  the  use  of  kiosks  to  receive  and  deliver  the  passengers 
from  and  to  the  street  and  the  use  of  the  upper  platform  not  only  for  loading  and 
unloading  all  of  the  passengers  patronizing  the  trains  served  by  the  upper  platform 
but  also  the  use  of  this  same  platform  by  the  passengers  passing  to  and  from  the  lower 
level  trains. 


Arrangement  B. 

Dcuble  Decked  Station  with  Six  Tracks,  Four  on  Lower  Level. 

This  diagram  shows  the  same  number  of  tracks  as  the  previous  diagram,  but  by 
placing  the  two  single  tracks  on  the  upper  level  they  can  occupy  a  space  between  the 
other  two  tracks  and  thus  cut  down  the  head  room  required  "for  the  station.  This 
makes  it  possible  to  reduce  by  about  5  feet  the  depth  from  the  street  to  the  platform 
on  the  lower  level  and  the  common  station  platform  can  be  located  so  that  the  entrance 
to  it  and  exit  from  it  n'feed  not  be  through  a  kiosk  on  the  curb  but  can  be  through  the 
basement  of  an  adjoining  building.  The  transfer  privilege  from  trains  going  in  one 
direction  to  trains  going  in  the  opposite  direction  has  not  been  provided  for  by  this 
station  design. 
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Arrangement  C. 
Double  Decked  Station  with  Eight  Tracks,  Transfer  Platform  on  Upper  Level 

If  both  the  local  tracks  and  the  express  tracks  are  to  be  provided  with  double 
tracks  at  the  transfer  stations  and  a  general  means  of  transferring  from  and  to  all 
trains  is  desired,  then  an  arrangement  similar  to  that  shown  by  this  or  the  next 
diagram  will  be  desirable. 

In  this  diagram  the  station  concourse  or  common  platform  is  shown  on  the  upper 
level  and  the  passengers  descend  to  all  trains,  the  disadvantage  being  that  the  passen- 
gers using  the  lower  trains  must  climb  or  travel  by  escalators  -further  than  the  passen- 
gers using  the  upper  trains.  This  arrangement  does  not  provide  for  loading  passengers 
ffom  one  side  of  the  car  and  unloading  them  from  the  other  side. 


Arrangement  D. 
Double  Decked  Station  with  Eight  Tracks,  Transfer  Platform  on  Intermediate  Level 

To  overcome  the  disadvantages  of  the  previous  design,  the  arrangement  shown  by 
this  dtagraiii  is  suggested. 

Ill  Lliis  station  all  passengers  are  treated  approximately  alike;  that  is,  all  passengers 
travel  about  the  same  distance  in  passing  from  and  to  the  trains.  The  common  station 
concourse  or  transfer  platform  is  reached  by  escalators  and  stairways  from  a  station 
entrance  located  back  of  the  building  line  and  from  this  platform  all  passengers  pass 
up  or  down  one  flight  of  stairs  to  reach  their  trains. 

All  trains  are  served  by  separate  island  loading  and  unloading  platforms  so 
arranged  that  cars  with  many  doors  along  the  sides  can  be  used  to  best  advantage  as 
the  loading  passengers  can  be  controlled  at  the  entrance  to  the  platforms,  instead  of 
at  the  car  rloors. 
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Arrangement  E. 

Double  Decked  Station  with  Through  Express  Tracks,  Transfer  Platforms  on  Inter- 
mediate Level. 

This  drawing  shows  the  possible  arrangement  of  an  intermediate  station  with 
provision  for  an  odd  through  express  or  rush  hour  track,  the  trains  of  which  do  not 
stop  at  the  station. 

In  the  construction  of  any  future  trunk  line  Sfibway  the  use  of  such  a  supplemental 
rush  hour  track  to  take  the  peak  long  haul  load  in  one  direction  in  the  morning  and 
in  the  opposite  direction  in  the  evening  should  receive  careful  consideration. 

Island  platforms  are  indicated  with  common  platforms  for  both  loading  and  un- 
loading but  this  is  done  only  to  show  that  the  double  deck  station  can  be  adapted  to 
the  "use  of  any  type  of  car  and  does  not  necessarily  mean  the  use  of  the  multi-sido 
door  car  shown  in  the  previous  drawing.  If  desired,  this  station  could  be  provided 
with  separate  loading  and  unloading  platforms. 

At  terminal  stations  the  through  express  tracks  must  be  provided  with  platforms 
and  these  tracks  should  also  separate  into  two  station  tracks  if  the  principle  of  using 
all  tracks  to  their  highest  carrying  capacity  during  rush  hours  is  to  be  consistently 
carried  out 
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Typical    Station    Proposed   for   Future    Subways. 
(See  Plate  No.  I.) 

If  double  tracks  are  provided  at  the  principal  stations  of  future  Subways  to 
receive  the  trains  operating  over  each  single  line,  then  much  of  the  delay  in  handling 
trains  which  occurs  at  the  stations  in  the  present  Subway  can  be  avoided.  Under  this 
arrangement,  each  station  will  act  as  a  reservoir  to  equalize  and  maintain  at  its 
maximum  the  flow  of  trains  between  stations  and  this  will  make  it  possible  to  operate 
60  trains  per  hour  over  one  line  whereas  it  is  possible  to  run  but  40  trains  an  hour 
when  the  trains  remain  upon  the  main  line  when  making  station  stops. 

This  idea  can  best  be  carried  out  by  not  only  double  decking  the  transfer  stations 
but  also,  where  practicable,  double  decking  the  Subway  itself — between  stations.  The 
express  trains  should  occupy  the  two  lower  tunnels  and  the  local  trains  the  two 
upper  tunnels  on  account  of  the  more  frequent  stops  of  the  local  trains.  Each  separate 
tunnel  between  stations  which  in  the  present  Subway  is  occupied  by  but  one  set  of  rails, 
should  preferably  be  provided  with  a  double  set  of  rails  thus  not  only  providing 
gfuard  rails  but  also  avoiding  the  complication  and  danger  in  operation  of  switch  points 
at  each  reservoir  station  turn  out. 

In  the  station,  between  the  two  levels  devoted  to  the  trains,  should  be  located  a 
main  concourse  reached  directly  by  escalators  and  stairs  from  the  station  entrances. 
From  this  large  common  station  platform,  stairways  should  lead  to  separate  loading 
and  untoading  platforms  serving  all  trains,  thus  making  it  possible  to  use  cars  with 
many  side  doors.  During  rush  hours  the  number  of  passengers  reaching  a  loading 
platform  could  be  controlled  by  gates  at  the  stairways  and  thus  this  station  design 
provides  means  of  setting  up  and  maintaining  a  circulation  of  passengers  in  and  out 
and  to  and  from  the  trains  which  would  add  much  to  the  comfort  of  Subway  travel 

The  intermediate  level  can  be  taken  advanta^  of  to  allow  crosstown  trains  to 
pass  directly  through  the  station  as  shown  by  the  drawing,  thus  providing  an  easy  way 
of  transferring  from  one  system  to  another.  Should  it  ever  become  necessary  to 
require  transfer  slips  from  passengers  transferring  from  crosstown  Subways  to  the 
North  and  South  Subways  or  vice  versa,  due  either  to  separate  operating  companies 
or  to  the  necessity  of  making  an  increased  charge  for  this  privilege,  this  type  of 
station  is  well  adapted  for  quickly  and  comfortably  handling  passengers  under  such 
a  plan. 

The  station  entrances  should  be,  wherever  possible,  from  the  inside  of  permanent 
buildings  located  back  of  the  property  line  and  not  from  kiosks  occupying  valuable 
sidewalk  space.  In  most  localities  the  diversion  of  a  stream  of  passengers  through 
a  building  as  is  now  done,  for  instance,  at  the  Times  Square  station  of  the  present 
Subway,  could  be  taken  advantage  of  to  enhance  the  commercial  value  of  the  property 
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and  this  rise  in  value  should  be  used  to  reduce  the  burden  of  the  first  cost  of  the 
station. 

Many  more  passengers  will  be  handled  each  day  througlj  many  Subway  stations 
of  this  kind  than  will  be  accommodated  by  either  the  New  York  Central  or  the  new 
Pennsylvania,  New  York  City,  terminals  and  therefore  more  importance  should  be 
attached  to  Subway  station  designs  in  the  future  than  has  been  thought  advisable  in 
the  past. 

Conclusions. 
The  facts  brought  out  in  this  report  upon  the  Capacity  of  the  Subway  may  be 
briefly  recapitulated  as  follows: 

(i)  The  present  Subway,  although  carrying  more  passengers  than  it  was 
originally  designed  to  handle,  lacks  sufficient  passenger  carrying  capacity  under  the 
conditions  that  it  is  now  operating  to  pay  a  fair  return  on  the  investment  and  at  the 
same  time  allow  for  a  suitable  depreciation  reserve. 

(2)  The  present  Subway  is  also  defective  in  not  having  sufficient  passenger 
carrying  capacity  to  take  care  of  the  demands  of  transportation  along  its  route  during 
the  two  rush-hour  periods  of  the  day;  that  is,  the  Subway  is  lacking  in  what  might  be 
termed  overload  capacity. 

(3)  The  headway  and  therefore  the  capacity  of  the  present  Subway  is  governed 
by  the  ''station  hcadzvay'* ;  that  is,  the  number  of  trains  is  limited  by  the  number  that 
can  be  passed  through  the  limiting  station.  The  capacity  of  future  Subways  should 
be  limited  only  by  the  number  that  can  safely  be  passed  over  the  tracks  between 
stations. 

(4)  The  present  rate  of  train  movement  of  30  trains  per  hour  in  one  direction 
upon  each  track  can  be  increased  to  40  trains  per  hour  by 

a — Installing  automatic  closing  door  signals  upon  the  cars; 

b~Providing  speed  control  signals  auxiliary  to  the  present  block  signal  systein 
at  the  approaches  to  the  stations ; 

c — Altering  the  cars  to  provide  more  doors  in  the  sides  of  each  car. 

These  changes  have  been  discussed  in  detail  in  Reports  Nos.  i,  2  and  3. 

(5)  To  most  effectively  secure  the  benefit  of  these  changes  the  cross-overs  in 
the  tracks  north  of  96th  Street  station  should  be  removed  in  accordance  with  the 
plans,  which  have  already  been  approved  by  the  Public  Service  Commission. 

(6)  The  96th  Street  changes  can  be  made  still  more  effective  by  adding  to  these 
plans,  the  feature  of  double  decking  described  in  this  report,  and  shown  on  Plate  II, 
thus  providing  two  additional  express  tracks  in  the  station. 
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(7)  To  secure  the  same  capacity  for  the  Brooklyn  extension  that  will  eventually 
be  obtained  for  the  Manhattan  Subway,  a  plan  for  handling  the  South  Feny  passengers 
should  be  worked  out  so  that  all  express  trains  can  be  run  through  the  Brooklyn 
tubes,  thus  increasing  their  present  capacity  at  least  33%. 

(8)  The  train  capacity  of  the  Subway  cannot  be  increased  by  increasing  the 
speed  of  the  trains  as  the  increased  length  of  the  signal  blocks  necessary  for  the  higher 
speeds  more  tkian  offsets  the  advantage  of  the  increased  speed. 

(9)  The  capacity  of  the  Subway  can  be  increased  by  greater  care  in  using  the 
brakes  at  the  stations.  Very  little  effect  upon  the  capacity  can  be  expected  by 
improving  the  acceleration  of  trains. 

(10)  Considerable  improvement  in  the  capacity  can  be  secured  by  running  longer 
trains  and  a  movement  in  this  direction  should  be  started  as  it  will  eventually  be 
found  desirable  to  run  7-car  local  trains  and  lo-car  express  trains,  both  at  the  rate 
of  40  trains  per  hour.  When  this  is  done  the  capacity  of  the  present  Subway  will  be 
increased  75%  which  is  the  maximum  increase  in  capacity  of  the  present  Subway  that 
can  be  expected  without  double  decking  the  stations  which  for  reasons  previously  given 
seems  to  be  prohibitive. 

(11)  While  double  deck  cars  in  Subways  are  impracticable,  the  possibility  of 
using  wider  cars  should  be  thoroughly  considered  in  making  plans  for  future  Subways, 
as  there  is  apparently  no  difficulty  in  the  way  of  using  wider  cars  for  such  Subways 
except  the  question  of  transferring  the  equipment  between  the  present  Subway  and 
future  ones. 

(12)  To  secure  the  maximum  possible  capacity  of  future  Subways,  tests  should 
be  made  to  determine  more  accurately  than  has  been  done,  the  braking  distance 
required  to  bring  a  Subway  train  to  rest  from  full  speed  when  the  emergency  stop  is 
used. 

(13)  An  improvement  in  the  block  signal  sysfem  which  will  have  a  material 
influence  upon  increasing  the  capacity  of  future  Subways  can  be  secured  by  developing 
a  traveling  caution  signal  to  act  in  conjunction  with  the  present  fixed  one. 

(14)  Moving  platforms  have  practically  double  the  seating  capacity  of  lo-car 
trains  running  upon  6o-second  headway,  but  on  the  other  hand  these  moving  platforms 
have  a  speed  of  only  one-half  the  schedule  speed  of  the  train,  and  therefore  the  train 
method  of  operation  is  to  be  preferred  for  long  distances. 

(15)  In  order  to  secure  maximum  capacity  for  future  Subways  these  Subways 
should  be  designed  with  double  decked  stations  provided  with  double  tracks  for  each 
main  line  and  the  cross  section  of  the  Subway  between  stations  should  also  where  prac- 
ticable be  double  decked;  this  plan  will  allow  the  operation  of  lo-car  trains  on  a  6a- 
second  headway  on  each  track  thus  providing  a  carrying  capacity  of  three  times  that 
of  the  present  Subway. 
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Recommendations. 
The  improvements  suggested  in  this  report  may  be  summarized  as  follows : 
(i)  The  changes  required  in  the  present  Subway  to  increase  its  capacity  from 
30  trains  an  hour  to  40  trains  an  hour,  with  a  marked  increase  in  its  earning  capacity, 
should  be  carried  out;  that  is,  the  block  signal  system  should  be  improved,  a  speed 
control  system  developed  and  the  cars  altered,  all  in  accordance  with  recommendations 
made  in  my  Reports  Nos.  i,  2  and  3. 

(2)  The  96th  Street  alterations  should  include  not  only  the  removal  of  the  cross- 
overs as  already  approved  by  the  Commission  but  also  the  altering  of  the  station  itself 
to  provide  a  local  track  upon  a  lower  level,  allowing  the  four  tracks  upon  the  present 
level  to  be  used  by  the  express  trains. 

(3)  A  shuttle  train  .service  for  the  South  Ferry  station  should  be  provided  at 
once  apd  a  comprehensive  study  should  be  made  of  a  plan  for  a  double  decked  station 
at  this  point  which  would  not  only  give  all  South  Ferry  passengers  a  station  on  the 
main  line,  thus  eliminating  the  shuttle  train  service,  but  also  allow  all  trains  to  run 
through  to  Brooklyn. 

(4)  The  braking  of  the  trains  at  the  stations  should  be  improved  so  as  to  save 
the  5  seconds  which  is  now  often  lost  by  lack  of  skill  in  stopping  the  trains. 

(5)  One  car  should  be  added  to  the  rear  of  each  local  train  during  rush  hours 
and  the  public  should  be  encouraged  to  use  this  extra  car  upon  the  local  trains,  which, 
although  not  reaching  the  platforms,  could  be  used  for  through  travel  with  the  idea  of 
adding  even  more  cars  to  the  trains  if  th^  public  can  be  educated  to  take  advantage  of 
this  increased  accommodation. 

(6)  A  series  of  braking  tests  showing  the  distance  required  to  stop  a  train  by 
means  of  the  emergency  stop  from  full  speed  should  be  made  in  order  to  secure  re- 
liable data  for  planning  the  block  signal  systems  for  future  Subways. 

(7)  The  manufacturers  of  block  signal  systems  should  be  encouraged  to  develop 
a  traveling  caution  signal  to  supplement  the  present  fixed  caution  signal,  as  this  signal 
could  be  installed  to  advantage  not  only  in  the  present  Subway  but  in  future  SubwJiys. 

(8)  If  future  Subways  are  to  be  built  and  operated  independently  of  the  present 
one,  the  plans  should  be  made  with  the  idea  of  using  multiple  side  door  cars  18  inches 
wider  than  the  present  cars  thus  adding  at  once  25%  to  the  capacity  of  each  car  and 
increasing  the  possible  carrying  capacity  of  such  Subways  without  proportionately  in- 
creasing their  first  cost. 

(9)  In  order  that  future  Subways  shall  not  only  pay  a  fair  return  on  their  in- 
vestment but  also  allow  for  a  satisfactory  depreciation  reserve,  it  is  essential  that 
such  Subways  be  located  where  there  is  sufficient  density  of  traffic  to  justify  their 
being  built  and  at  the  same  time  they  should  be  so  designed  as  to  handle  the  volume  of 
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traffic  which  must  be  passed  through  them  during  rush  hour  periods  in  order  to  make 
them  self  sustaining. 

(10)  All  future  trunk  line  Subways  should  be  designed  with  stations  on  the 
reservoir  principle,  that  is  with  double  tracks  in  each  station  for  each  main  line  track. 
This  can  best  be  accomplished  by  not  only  double  decking  the  stations,  but  also 
double  decking  the  Subways  between  stations  and  by  this  method  secure  the  carrying 
capacity  necessary  to  justify  the  occupancy  of  the  street  and  at  the  same  time  produce  a 
property  which  will  justify  its  cost.  Where  a  crosstown  Subway  is  to  be  provided 
for,  the  stations  should  be  triple-decked. 
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Appendix  to  Report  Upon  the  Capacity  of  the  Subway. 
The  drawings  and  diagrams  which  illustrate  graphically  the  technical  points  of  the 
report  upon  the  capacity  arc  included  in  this  appendix.    These  drawings  and  diagrams 
are  as  follows: 

Figure  i — Proposed  Changes  at  96th  Street: 

Plan  I.    Present  Arrangement  of  Tracks  at  96th  Street. 

Plan  II.    Rearrangement  of  Tracks  at  96th  Street  Approved  by  Public 
Service  Commission. 

Plan  III.    Rearrangement  of  Tracks  at  96th  Street  with  Double  Deck 
Station. 

Figure  2 — Braking  Curves. 

Figure  3 — Comparative  Deceleration  Curves. 

Figure  4 — Time  Required  to  Stop  Trains. 

Figure  5 — Comparative  Acceleration  Curves. 

Figure  6— The  Car  Capacity  of  the  Subway. 

Figure  7 — The  Value  of  One  Second. 

Figure  8 — Minimum  Headway. 

Figure  9— Car  Capacity,  Seating  Capacity  and  Carrying  Capacity  of  Trains  Compared 
to  the  Seating  Capacity  of  a  Moving  Platform. 


Plate  I. 
Section  0/  Typical  Reservoir  Station  for  Future  Comprehensive  Subway  System 
FOR  New  York  City  and  Environments.    Showing  Crosstown  Subway  Passing 
Between  High  and  Low  Level  North  and  South  Subways. 


Plate  IL 
Section  of  Proposed  Rearrangement  of  Ninety-sixth  Street  Station  of  the  Inter- 
borough  Rapid  Transit  Company  of  New  York,  to  Provide  Two  Station  Tracks 
FOR  Eac«  of  the  Present  Express  Tracks  by  Constructing  New  Tracks  on  a 
Lower  Level  for  the  Present  Local  Trains. 
(For  PIsltes  see  end  of  report.) 
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Present  Arrangement  of  Tracks  at  g6TH  Street. 
Plan  A. 
Figure  I. 
At  the  present  time,  the  96th  Street  station  is  served  by  two  express  tracks  and 
two  local  tracks,  the  general  arrangement  being  as  shown  by  Plan  A,  Figure  i. 

Just  north  of  the  station  platform,  cross-overs  are  provided,  one  cross-over  con- 
necting the  north  bound  tracks  and  the  other  cross-over  connecting  the  south  bound 
tracks. 

Of  the  four  tracks  north  of  these  cross-overs,  the  two  center  tracks  are  used  for  the 
Lenox  trains  and  the  two  outer  tracks  for  the  Broadway  trains. 

The  two  center  or  Lenox  tracks  drop  down  on  a  grade  of  about  0.5%  until  they 
pass  directly  under  the  Broadway  tracks  and  branch  off  at  103rd  Street.  ' 

At  looth  Street  on  the  Broadway  line,  a  third  track  is  introduced  upon  the  upper 
level  connected  by  means  of  a  cross-over  to  the  outside  Broadway  tracks  and  this 
third  track  is  used  for  express  trains  to  and  from  137th  Street. 

The  disadvantages  of  the  present  arrangement  are  the  two  track  crossings  or 
cross-overs  at  grade,  and  the  operation  of  both  the  Broadway  local  and  express  trains 
over  the  same  track  from  97th  to  looth  Street.  Both  of  these  defects  cause  consider- 
able delay  in  the  operation  of  the  trains  particularly  during  rush  hour  periods. 

Rearrangement  ok  Track  at  96TH  Street  Approved  by  Public  Service  Commission. 

Plan  B. 
Figure  i. 

The  change  proposed  and  approved  is  intended  to  do  away  with  the  two  grade 
crossings  and  at  the  same  time  furnish  two  additional  local  tracks,  both  North  bound 
and  South  bound.  This  arrangement  is  shown  by  Plan  B.  Figure  i.  The  tracks  for 
the  Broadway  local  trains  will  connect  with  the  Broadway  local  tracks  at  points  north 
of  the  cross-over  which  serves  the  center  express  track,  in  such  a  way  that  the  Broad- 
way local  trains  can  enter  and  leave  the  96th  Street  station  without  interfering  with 
or  being  hindered  by  the  express  trains  using  the  center  tracks. 

The  arrangement  allows  for  the  introduction  of  these  local  tracks  outside  of  the 
present  Subway  walls  and  the  two  tracks  on  each  side  are  connected  at  the  station 
end  so  as  to  cse  one  opening  in  the  wall. 

As  soon  as  the  local  tracks  pass  through  the  walls  at  96th  Street,  each  track  is 
divided  into  two  separate  tracks,  one  for  the  Lenox  local  trains  and  one  for  the  Broad- 
way local  trains.  These  two  tracks  run  side  by  side  at  the  same  grade,  which  is  that 
of  the  present  Broadway  line,  until  near  98th  Street  where  the  Lenox  Avenue  tracks 
drop  down  on  a  2.1%  grade  which  continues  until  the  difference  in  elevation  is  sufficient 
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to  allow  the  Lenox  tracks  to  pass  beneath  those  of  the  Broadway  line.    In  this  posi- 
tion with  one  set  vertically  above  the  other,  they  connect  with  their  respective  tracks. 

The  express  tracks  under  the  new  arrangement  remain  as  at  present. 

This  arrangement,  by  eliminating  the  grade  crossings,  will  add  to  the  promptness 
with  which  trains  can  at  present  be  passed  through  96th  Street  safikiently  to  justify 
the  investment  of  $850,000  which  will  be  required  to  make  the  changes.  Incidentally 
the  four  additional  tracks  will  provide  an  additional  advantage  of  a  storage  space  for 
trains,  both  North  bound  and  South  bound  which  will  add  materially  to  the  flexi- 
.  bility  of  train  movements  between  the  two  branch  lines  and  the  four  tracks  of  the 
main  stem. 

Rearrangement  of  Tracks  at  o6th   Street  With   Double  Deck   Statics. 

Plan  C. 
Figure  i. 

The  only  diflFerence  between  Plan  B  and  Plan  C  is  the  addition  of  two  extra 
tracks  in  the  96th  Street  station  itself.  It  is  proposed  to  locate  these  tracks  on  a  lower 
level  than  the  present  tracks  and  next  to  the  .building  lines  as  shown  by  the  cross 
section  drawing  in  Plate  II.  The  use  of  these  additional  tracks  for  the  local  trains 
would  allow  the  four  present  tracks  in  the  station  to  be  utilized  exclusively  for  express 
service.  It  is  proposed,  under  this  arrangement,  to  connect  the  present  outer  tracks 
to  the  central  express  tracks  directly  south  of  the  station  and  to  separate  the  Lenox 
express  trains  from  the  Broadway  express  trains  at  this  point  instead  of  as  at  present 
at  a  point  directly  north  of  the  station. 

The  local  tracks  would  start  on  a  down  grade  south  of  the  station  so  as  to 
reach  the  lower  level  by  means  of  a  grade  not  exceeding  2%.  The  two  sets  of  local 
tracks  directly  north  of  the  station  would  be  connected  as  in  Plan  B  but  instead  of 
•  breaking  through  the  wall  of  the  Subway,  would  be  connected  directly  to  the  new 
local  tracks  in  the  station  on  the  lower  level.  After  the  local  tracks  divide,  one  would 
rise  on  an  easy  grade  to  connect  with  the  Broadway  local  tracks  and  the  other  would 
remain  at  the  lower  level  and  connect  with  the  Lenox  Avenue  tracks  directly  under 
the  Broadway  connection. 

The  advantage  of  the  arrangement  shown  in  Plan  C  over  the  arrangement  shown 
in  Plan  B  is  that  additional  storage  space  would  be  provided  for  the  express  trains 
at  the  station  platforms  so  that  the  express  trains  running  in  either  direction  would 
have  ample  time  to  load  and  unload  passengers  while  waiting  for  the  signal  to 
proceed,  whereas  with  the  former  plan  if  an  express  train  were  at  the  platform  the 
following  express  train  would  have  to  wait  until  the  first  train  had  entirely  left  the 
platform.      Thus    the    improved    arrangement    would    greatly    increase    the    capacity 
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of  the  96th  Street  station  so  far  as  express  trains  are  concerned  and  leave  the  local 
track  capacity  the  same  as  it  is  at  present. 

The  fact  that  the  platform  for  local  trains  would  be  at  a  different  level  from  the 
express  platform  would  serve  to  discourage  the  large  amount  of  unnecessary  trans- 
ferring which  now  occurs  at  96th  Street.  At  the  same  time,  the  transfer  privilege 
would  not  be  removed.  < 

Note : 

By  installing  an  additional  cross -over  at  iQ2nd  Street  between  the  center  track  on 
the  Broadway  division  and  the  two  outside  tracks,  it  would  be  possible  to  run  the 
trains,  which  have  used  this  third  track,  upon  the  local  tracks  south  of  96th  Street 
This  connection  can  be  used  in  case  it  is  found  advisable  eventually  to  start  lo-car 
express  trains  at  137th  Street  on  the  Broadway  line  stopping  at  Manhattan  Street, 
Ii6th  Street,  iioth  Street,  103rd  Street  and  96th  Street  and  then  operating  these  trains 
as  express  trains  south  of  96th  Street. 
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Braking  Curves. 
Fijfure  2. 
This  diagram  shows  the  distance  in  feet  required  upon  a  straight  and  level  track 
to  bring  a  train  to  rest  from  different  initial  speeds  in  miles  per  hour  and  at  various 
rates  of  deceleration.  For  instance,  to  stop  a  train  from  26  miles  an  hour  in  26 
seconds  or  at  the  uniform  rate  of  retardation  of  one  mile  per  hour  per  second  will 
require  500  feet,  whereas  to  stop  this  same  train  in  13  seconds  or  at  the  rate  of  2 
miles  per  hour  per  second  will  require  but  250  feet.  The  dotted  lines  indicate  the 
curve  of  braking  distance  which  was  used  in  laying  out  the  Subway  signal  system 
and  it  will  be  seen  that  this  curve,  constructed  from  test  data,  corresponds  very  nearly 
to  the  theoretical  curve  of  2  miles  per  hour  per  second.  The  fact  that  with  improved 
brakes  it  is  possible  to  stop  a  train  at  the  rate  of  2^^  miles  per  hour  per  second 
or  greater  suggests  that  possibly  the  braking  distance — and  therefore  the  lengths  of 
the  blocks  and  the  headway — can  be  correspondingly  reduced. 
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Comparative  Deceleration   Curves. 
Figure  3. 

This  diagram  shows  the  number  of  seconds  required  to  stop  a  train  at  various 
rates  of  deceleration.  The  length  of  an  express  station  platform  is  350  feet.  If 
the  head  end  of  a  train  coming  to  a  stop  at  this  platform  runs  the  length  of  the 
platform  in  15J4  seconds  the  train  is  braking  at  an  average  of  2  miles  per  hour  per 
second.  If,  however,  the  time  to  run  the  length  of  the  platform  is  22  seconds,  then 
the  rate  of  retardation  or  braking  is  an  average  of  but  one  mile  per  hour  per  second. 

The  shaded  portion  of  the  diagram  covers  points  of  observation  which  were  made 
on  a  great  many  trains  and  indicate  that  the  braking  practice  in  the  present 
Subway  is  varying  through  wide  limits.  In  bringing  a  train  to  a  rest  at  the  station 
platform,  many  motormen  take  at  least  5  seconds  longer  than  other  or  more  skilled 
motormen.  The  single  curve  indicating  a  stop  in  the  length  of  the  platform  of 
14  seconds  is  the  result  of  one  observation  in  which  an  exceptionally  quick  stop 
was  made  but  this  stop  shows  the  possibilities  of  eventual  improvement. 
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Time  Required  to  Stop  Trains. 
Figure  4. 

In  this  diagram  Curve  A  shows  a  train  reaching  the  platform  at  a  speed  of  22 
miles  an  hour  and  stopping  in  22  seconds  or  at  the  rate  of  one  mile  per  hour  per 
second.  Curve  B  shows  the  train  stopping  in  isYz  seconds  from  a  speed  of  31  miles 
per  hour  or  a  deceleration  rate  of  2  miles  per  hour  per  second.  Curve  C  shows  the  first 
train  which  reached  the  platform  at  22  miles  per  hour — accelerating  first  to  about 
24  miles  per  hour  and  then  decelerating  at  the  rate  of  2  miles  per  hour  per  second 
thus  coming  to  a  stop  in  16Y2  seconds  instead  of  22  seconds.  This  latter  curve  shows 
the  method  of  stopping  which  should  be  followed  by  all  trains.  An  indicator  should 
be  located  100  feet  from  the  entering  end  of  the  platform  and  the  niotormcn  should 
be  trained  and  instructed  to  reach  this  indicator  with  their  trains  running  at  a  pre- 
determined speed.  The  motormen  become  sufficiently  expert  in  judging  the  speed 
of  the  train  to  make  this  rule  practicable  and  it  can  be  carried  out  without  the  use 
of  speed  indicators  in  the  motorman's  cab. 

A  strict  adherence  to  this  rule  would  reduce  the  operating  headway  of  the 
present  Subway  by  at  least  5  secDnds  and  there  is  no  other  improvement  possible 
which  will  add  so  much  to  the  capacity  of  the  Subway  in  proportion  to  the  amount 
of  investment  involved; 
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Figure  5. 
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COMPARATIVF.    ACCELERATION     CURVES. 

Fijfure  5- 

This  diagram  shows  the  number  of  seconds  required  to  accelerate  a  train  through 
a  distance  equal  to  the  length  of  7  cars  at  various  rates  of  acceleration.  As  in  the 
braking  curves,  if  the  rate  is  2  miles  per  hour  per  second,  it  will  require  15^  seconds 
to  start  from  rest  and  run  a  distance  of  350  feet,  whereas  if  the  rate  is  one  mile  per  hour 
per  second,  it  will  require  22  seconds  to  run  this  distance. 

In  actual  practice  the  acceleration  is  ordinarily  accomplished  within  the  limits 
covered  by  the  shaded  area;  that  is,  the  trains  are  accelerated  at  the  rates  between 
I.I  and  1.4  miles  per  hour  per  second  depending  on  the  load,  the  motormen*  and 
the  action  of  the  controllers.  It  will  be  noticed  that  the  difference  between  the  most 
rapid  acceleration  and  the  slowest  acceleration  is  very  small. 

The  only  way  that  the  acceleration  can  be  improved  to  any  great  extent  is 
to  change  the  gear  ratios  with  the  present  motors  or  to  add  more  motors  per  train. 
The  possibilities  in  these  directions  will  be  discussed  under  a  separate  part  of  the 
report  devoted  to  the  question  of  motors  and  speed. 
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Car  Capacity  of  Subway 

AS  AFFECTKO   OY 

NuMBlER  OF  Cars  per  Train  and  Headway. 


Figure  6. 
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The  Car  Capacity  of  the  Subv  , 
Figure  6. 
This  diagram  shows  the  total  number  of  cars  per  hoi 
a  single  track  in  one  direction  with  various  headways  ani  I 
The  curves  show  at  once  the  benefits  to  be  expected  by   i 
at  the  same  time  increasing  the  length  of  the  trains.    Th( 
located  on  the  diagram — 

A — Present  Local  Trains, 

S-car  train  on  120  second  headway 

B — Possible  Local  Trains, 

7-car  train  on  90  second  headway 

C — Present  Express  Trains, 

8-car  train  on  120  second  headway 

D— Possible  Express  Trains, 

lo-car  train  op  90  second  headway 

E — For  future  Subways, 

lo-car  trains  on  60  second  headway.  .> 
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The  Value  of  One  Second. 
Figure  7. 
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The  Value  of  One  Second. 
Figure  7. 

The  value  of  the  saving  of  one  second,  or  the  influence  on  the  car  capacity  of  the 
Subway  of  reducing  the  headway  one  second  from  any  given  headway  with  any  length 
of  train,  is  shown  graphically  by  Figure  7. 

The  advantage  to  be  gained  by  saving  one  second  in  the  actual,  or  operating  head- 
way, increases  as  the  headway  considered  decreases  and  as  the  number  of  cars  per 
train  increases.  For  instance,  if  an  8-car  express  service  operating  on  a  headway  of 
2  minutes  could  be  run  on  a  headway  of  one  second  less,  the  car  capacity  of  the 
Subway  would  be  increased  by  two  cars  per  hour.  If,  however,  the  headway  is  90 
seconds  with  locar  trains  a  decrease  or  saving  of  one  second  would  mean  an  increase 
in  car  capacity  of  4J^  cars  per  hour.  As  the  car  capacity  of  the  Subway  is  improved, 
the  relative  value  of  one  second  in  the  headway  is  thus  greatly  increased. 
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Minimum  Headway. 
Figure  8. 
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Minimum  Headway. 
Figure  8. 
This  diagram  shows  the  minimum  "running"  headway  with  different   length  of 
trains  running  at  various  speeds. 

The  minimum  running  headway  between  stations  in  the  present  Subway  is  the 
sum  of  the  following  factors — 

(i)  Time  required  for  the  train  to  run  through  three  block  sections,  plus 

(2)  Time  required  for  the  train  to  run  its  own  length,  plus 

(3)  Time  required  for  signals  to  operate,  plus 

(4)  Time  required  for  motormen  to  observe  signal  and  act./ 

In  Figure  8,  each  of  these  elements  has  been  plotted  showing  the  time  required 
for  each  one  at  various  maximum  speeds.  In  this  Diagram  Curve  B-i  shows  the  time 
required  for  the  train  to  run  through  three  blocks  of  the  signal  system.  Behind 
each  train  on  the  signaled  tracks  of  the  Subway  there  are  three  signals,  two  of  which 
are  danger  signals  opposite  automatic  stops  on  the  track,  and  the  third  or  last  is  a 
caution  signal.  It  requires  about  2j^  seconds  for  the  caution  signal  to  indicate  clear 
after  the  preceding  train  has  passed  out  of  a  block,  and  the  motorman  usually  follows 
the  direction  of  a  signal  at  least  five  seconds  before  the  train  actually  reaches  the 
signal,  so  that  7^  seconds'  time  has  been  added  to  Curve  B-i  to  obtain  Curve  B, 
which  represents  the  safe  time  interval  between  the  head  end  of  one  train  and  the  rear 
end  of  a  following  train.  This  time  interval  increases  nearly  directly  as  the  maximum 
speed  increases  on  account  of  the-  fact  that  the  distance,  which  determines  the  length 
of  the  signal  system  block,  increases  approximately  as  the  square  of  the  speed,  whereas 
the  velocity  of  the  train  which  overcomes  this  increasing  block  distance- varies  directly 
as  the  speed. 

On  the  other  hand,  the  time  required  for  the  train  to  run  its  full  length  decreases 
directly  with  the  speed  as  shown  by  Curves  A  for  the  different  lengths  of  trains 

The  Curves  marked  C  which  show  the  increasing  headway  are  the  result  of  adding 
the  values  shown  by  Curves  A  and  B.  Curves  C  indicate  that  there  is  a  minimum 
headway  for  each  length  of  train,  at  which  point  the  car  capacity  of  the  Subway  for 
that  particular  length  of  train  will  be  a  maximum.  For  instance,  with  a  lo-car  train,  the 
headway  will  be  a  minimum  of  about  49  seconds  when  the  maximum  speed  of  the  train 
is  15  miles  per  hour.  If  the  maximum  speed  is  decreased  below  15  miles  per  hour, 
the  length  of  the  block,  and  therefore  the  time  required  to  run  three  times  its  length 
is  decreased,  but  on  the  other  hand  the  time  required  for  the  train  to  run  its  full  length 
is  increased  at  a  greater  ratio,  and  the  corresponding  headway  is  therefore  increased. 
When  the  speed  is  increased  above  15  miles  per  hour,  the  influence  of  Curve  B  is  more 
apparent,  and  the  headway  increases  as  the  maximum  speed  is  increased. 

These  curves  show  that  as  the  maximum  speed  of  the  train  is  increased  above  the 
critical  speed,  the  minimum  headway  is  increased,  and  the  corresponding  train  capacity 
of  the  Subway,  which  is  obtained  by  dividing  the  seconds  in  one  hour  (3600)  by  the 
headway  in  seconds  is  decreased ;  that  is,  after  a  critical  maximum  speed  has  been 
passed,  the  train  capacity  of  the  Subway  cannot  be  increased  by  running  the  trains  at 
a  higher  rate  of  speed. 
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Car  CAPACiTi',  Seating  Capacity  and  Carrying  Capacity  of  Trains  Compared  to 
THE  Seating  Capacity  of  a  Moving  Platform. 

Figure  9. 

The  curves  marked  A  in  this  diagram  show  first,  the  number  of  cars  per  hour 
resulting  from  the  operation  of  different  lengths  of  trains  at  various  speeds.  These 
curves  were  obtained  by  dividing  the  seconds  in  an  hour  by  the  headway  in  seconds 
shown  by  Figure  8  and  then  multiplying  by  the  number  of  cars  in  the  train.  They 
indicate  that  although  the  headway  of  trains  at  a  given  speed  increases  with  the  length 
of  the  train,  thus  making  it  necessary  to  run.  the  longer  trains  at  greater  intervals,  the 
extra  number  of  cars  in  the  longer  train  more  than  compensates  for  the  loss  in  the 
actual  rate  of  train  movement  and  therefore  the  greater  the  length  of  the  train,  the 
greater  the  possible  car  capacity. 

The  maximum  speed  of  the  present  Subway  cars  with  motors  on  about  60%  of  the 
cars  is  40  miles  per  hour.  A  vertical  line  (a.  b.)  has  been  shown  on  the  curves  at  this 
4(>-mile  speed  to  indicate  this  limit. 

All  the  blocks  of  the  present  signal  system  are  equal  to  at  least  the  length  of  the 
longest  train.  If  this  rule  is  followed,  then  the  minimum  length  of  block  will  be  the 
length  of  the  train  and  the  minimum  distance  between  trains  will  be  three  times  this 
minimum  length.  Another  line  (x.  y.)  cutting  the  capacity  curves  and  indicating  the 
limit  of  maximum  capacity  with  blocks  shortened  to  the  length  of  the  train  is  shown 
on  Curves  A.  ^ 

Between  these  two  limit  lines  (a.  \\.  and  x.  y.)  will  be  found  the  possible  car 
capacity  of  any  Subway  with  different  lengths  of  trains  running  at  various  speeds. 

A  scale  has  been  added  to  the  right  of  the  curves  indicating  at  once  the  seating 
capacity  of  a  Subway  corresponding  to  any  given  car  capacity  on  the  basis  of  50 
seats  per  car.  These  figures  show  that  the  maximum  seating  capacity  may  vary  from 
15,000  seats  with  5-car  trains  running  on  a  maximum  speed  of  40  miles  per  hour,  to 
33,500  seats  with  lo-car  trains  running  at  a  maximum  speed  of  30  miles  per  hour  with 
signal  blocks,  in  the  latter  case  equal  in  length  to  that  of  the  train. 

Curves  B  show  the  passenger  carrying  capacity  on  the  basis  of  an  average  of  lOO 
passengers  per  car — that  is  with  as  many  passengers  standing  as  are  seated.  These 
curves  between  the  limits  of  a.  b.  and  x.  y.  indicate  that  the  maximum  passenger  carrying 
capacity  of  one  track  of  the  Subway  with  100  passengers  per  car  varies  from  a  mini- 
mum of  30,000  passengers  per  hour  with  5-car  trains  to  67,000  passengers  per  hour 
with  lO-car  trains. 

Curve  C  shows  the  capacity  of  a  moving  platform  on  the  basis  of  one  seated 
passenger  per  lineal  foot  of  platform.  This  basis  was  arrived  at  by  assuming  that 
each  seat  on  the  platform  would  accommodate  three  passengers  and  that  these  seats 
are  spaced  t^an^ve^sely  on  the  platforms  a  distance  of  3  feet  from  back  to  back. 
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Such  a  platform  moving  at  a  uniform  rate  of  12  miles  per  hour  would  have  « 
cariying  capjtcity  of  62,500  seated  passengers  per  hour.  This  capacity  (See  Figure  9) 
will  be  seen  to  be  exactly  equal  to  the  carrying  capacity  of  a  road  operated  with  lo-car  | 

trains  having  a  maximum  speed  of  34  miles  an  hour.    In  the  train  service,  however,  | 

one-half  of  the  passengers  would  be  standing  while  with  the  moving  platform  seats 
for  the  entire  nuitiber  would  be  provided.  If  the  lo-car  trains  do  not  make  too  fre- 
quent stops,  an  average  schedule  space  of  24  miles  per  hour  can  be  maintained  .and  it 
will  thus  be  seen  that  if  transportation  facilities  are  to  be  supplied  by  means  of  trains 
instead  of  moving  platforms,  each  passenger  will  be  carried  at  twice  the  speed  that 
can  be  expected  from  a  moving  platform,  but  in  order  to  secure  this  extra  speed  and 
retain  the  total  carrying  capacity  equal  to  that  of  the  moving  platform,  one-half  of  the  | 

passengers  must  stand. 
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j  Plate  I. 

Section     op     Typical     Reservoir     Station     for 

I  Future   Comprehensive   Subway    System   por 

New  York  City  and  Environments,  Show- 
ing Crosstown  Subway  Passing  Between 
High    and    Low    Level,    North    and    South 

I  Subways. 

J  Accompanying  Report  No.  4  of 

I  Bion   J.    Arnold 

I  to  the 

I       Public     Service     Commission     for     the     First 

I  District,   State  of  New   York, 

May,    1908. 
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Plate  II. 

Section    of    rROrnsEi>    RrAmtAKCEMENT    or   KiwrTY-fixTH 

S^TREET     SxATtON    n?    THE     I N  TElROltOVcK    RaUD    TWLAK- 

51  r  CoMp^s-Y  nr  N'Ew  York,  to  PaovjDg  Two  St^ti"?* 
Tracks  for  Each  of  the  Present  Exfsess  Tracks 
BY  Constructing  New  Tracks  on  a  Lower  Level 
FOR  THE  Present   Local  Trains. 

Accompanying  Report  No.  4  of 
BioN  J.  Arnold 
to   the 
Public    Service    Commission    for   the    Fimt    District, 
State   of   New  York, 
May.   1908. 
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(^) 

The  Secretary  presented  a  voucher,  the  bill  of  which  had  been  duly  approved  by 
Chairman  Willcox,  as  Committee  on  Audit  for  the  month  of  May,  whereupon  on 
motion,  duly  seconded,  it  was 

Resolved,  That  the  final  bill,  dated  May  21,  1908,  of  WilHam  M.  Ivins,  Esq., 
Special  Counsel  in  the  matter  of  Order  No.  6,  for  Fifteen  Thousand  ($iS,ooo)  Dol- 
lars, be  approved  for  payment. 

Ayes — Commissioners  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — ^Nonc. 

Carried. 
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Fourth  Avenue  Subway,  Brooklyn — Award  of  Contracts. 

The  Commission  reconvened  at  five  o'clock  to  consider  again  the  matter  of  the 
bids  on  the  so-called  "Fourth  Avenue"  subway,  Brooklyn.  The  Secretary  presented 
the  following  communication  from  the  Chief  Engineer: 

May  21,   1908. 
The  Hon.  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First 
District: 

Dear  Sir — I  transmit  herewith  tabulated  copy  of  the  bids  on  Fourth  Avenue  Sub- 
way, Brooklyn,  which  were  received  on  May  8,  1908.  The  bids  are  arranged  by  sec- 
tions, and  generally  in  order  of  the  lowest  bidder,  except  in  the  case  of  Section  11-A-3, 
where  James  P.  Graham  is  placed  last,  his  bid  not  being  complete.  I  would  call 
attention  to  the  two  low  bidders  on  11-A-4,  where  K  E.  Smith  Contracting  Company 
makes  the  lowest  total  bid  on  the  construction  of  the  railroad  and  pipe  galleries,  while 
Remington  &  Sherman  and  F.  W.  Carlin  Construction  Company  offer  the  lowest 
bid  on  the  railroad  work  alone. 

The  bids  for  Manhattan  Bridge  Extension,  and  for  the  Railroad  Section  of  11-A-3, 
by  "James  P.  Graham,  are  less  than  two-thirds  of  the  estimate.  Both  of  these  bids,  in 
my  judgment,  are  below  the  actual  cost  of  doing  the  work.  In  this  connection,  atten- 
tion should  be  called  to  the  form  in  which  the  bids  were  submitted. 

Of  the  remaining  sections,  the  bids  on  9-C-1  and  ii-E-i — ii-A-i,  are  furthest 
from  my  estimate,  but  these  are  the  most  difficult  sections  to  construct,  and  the  dif- 
ference between  the  bid  and  the  estimate  undoubtedly  indicates  the  unforeseen  con- 
tingencies which  the  contractor  apprehends.  This  bidder,  William  Bradley,  has  satis- 
factorily completed  a  large  part  of  the  present  subway. 

The  lowest  bids  of  Sections  11-A-2  and  11-A-4  are  reasonably  close  to  the  esti- 
mate and  are  from  a  contracting  company  which  has  successfully  constructed  difficult 
work  of  this  character  in  the  city  of  Philadelphia,  Pa. 

The  next  bid  above  James  P.  Graham  on  Manhattan  Bridge  Extension  No.  i,  is 
by  Rodgers  &  Hagerty.    This  is  a  young  firm,  composed  of  the  son  and  foreman  of 
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John  C.  Rodgers,  the  well-known  contractor.  Mr.  John  C.  Rodgers  ha>  called  npoo 
me  and  assures  me  that  he  will  endorse  this  Brm. 

The  Tidewater  Building  Company  and  Thomas  B.  Bryson,  who  are  the  lowest 
bidders  in  Section  11-A-3,  exclusive  of  James  P.  Graham,  have  had  extensive  ei- 
perience  with  building  construction. 

The  proposal  of  Westinghouse,  Church,  Kerr  &  Company,  provides  that  they 
do  the  work  of  construction  at  actual  cost,  giving  the  Cit>'  every  advantage  which 
their  organization  may  have  for  reduced  prices,  and  experienced  management  of  large 
work.  They  would  receive  as  compensation  a  fixed  sum  based  upon  the  magnitude 
of  the  work. 

They  further  suggest,  as  an  insurance  to  the  highest  personal  endeavor,  the 
following  provision  for  bonus  and  penalty — 

An  estimate  of  cost  will  be  agreed  upon  between  the  City  and  the  contractor 
before  commencing  work.  If  the  actual  cost  of  construction  is  less  than  this  esti- 
mate, the  saving  will  be  divided  equally  between  the  City  and  the  contractor.  If 
the  actual  cost  exceeds  the  estimate,  a  reduction  will  be  made  from  the  compensation 
to  be  received  by  the  contractor. 

This  proposition  seems  to  have  the  advantage  of  what  is  usually  termed  "per- 
centage" work,  without  its  possible  disadvantage.  In  "percentage"  -work  the  con- 
tractor undertakes  the  execution  of  the  construction,  and  receives  as  compensation 
to  cover  his  expenses  and  profits,  a  percentage  of  the  cost,  which  varies  from  I0% 
to  25%,  depending  upon  the  nature  of  the  work  managed.  It  will  thus  be  seen  that 
by  increasing  the  cost,  the  contractor  will  increase  his  own  profits.  On  the  other 
hand,  the  proposal  of  Westinghouse,  Church,  Kerr  &  Company  is  such  that  a  decrease 
of  cost  will  result  to  their  direct  advantage,  as  well  as  to  that  of  the  City. 

In  making  a  lump  sum  bid,  the  contractor  usually  adds  a  percentage  to  the  esti- 
mated cost  to  cover  his  expenses,  contingencies  and  profits.  This  will  vary  from  15^ 
to  100%,  depending  upon  the  unforeseen  contingencies  which  he  thinks  he  is  liable 
to  meet.  In  some  of  the  work  under  consideration  contingencies  are  unavoidably 
large,  although  endeavor  has  been  made  to  reduce  them  as  much  as  practicable. 

The  fee  proposed  by  Westinghouse,  Church,  Kerr  &  Company,  based  upon  the 
magnitude  of  the  work,  amounts,  for  item  I,  to  about  $1,342,829,  and  for  item  II. 
may  approximate  $300,000,  making  a  total  fee  of  $1,642,829,  upon  a  total  estimated 
cost  of  $15,813,600.  If  their  fee  be  deducted  from  this  total  estimate,  it  would  leave 
$14,170,771,  which  amount  represents  the  net  cost  of  the  work  of  construction  by 
them,  and  upon  which  the  bonus  or  penalty  may  be  based. 

The  purpose  of  this  plan  is  to  eliminate  the  speculative  element  for  both  parties 
to  the  contract.  To  this  end,  the  penalt>'  should  not  reduce  the  fee  beyond  the  point 
where  the  contractor  would  be  paid  his  actual  expenses,  though  in  my  judgment 
it  should  be  on  a  sliding  scale. 
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The  advantages  of  this  proposal  to  the  City  appear  to  be  numerous.  It  gives 
the  City  a  saving  in  ever>'  apprehended  contingency  which  does  not  materialize  in 
the  execution  of  the  contract.  It  would  therefore  be  especially  advantageous  on 
Section  9-C-1  and  ii-E-i — ii-A-i,  and  also  on  Section  11-A-4.  It  also  gives  the 
City  the  advantage  of  knowing  the  actual  cost  of  each  branch  of  operation,  which 
knowledge  may  later  be  used  in  the  execution  of  other  work,  or  in  fixing  detailed 
prices  for  future  bids,  and  thus  permitting  the  introduction  of  the  method  of  per- 
centage bidding,  which  is  now  being  gradually  introduced  in  public  work,  and  which, 
in  order  to  make  its  introduction  here  practicable,  requires  information  of  costs  which 
this  Commissibn  does  not  at  present  possess.  Further,  and  of  the  greatest  inport- 
ance,  is  the  fact  that  it  would  seem  practicable  to  undertake  extensive  work  without 
charging  the  entire  cost  of  such  work  against  the  debt  limit  of  the  City,  but  instead, 
could  be  prosecuted  under  a  budget.  This  might  enable  the  City  to  start  all  subways 
now  under  consideration,  and  so  much  needed. 

Very  truly  yours, 
(Signed)  HENRY  B.  SEAMAN. 

Chief   Engineer. 

The  Secretary  also  presented  the  following  communication  from  the  Counsel  to 
the  Commission: 

May  21,  1908! 
Public  Service  Commission  for  the  First  District: 

Sirs — I  transmit  herewith  a  schedule  showing  the  various  irregularities  in  the 
Fourth  Avenue  bids.  Most  of  those  are  mere  matters  of  form  and  do  not,  I  think, 
affect  the  legality  of  the  bids.  In  some  of  the  higher  bids,  notably  those  of  S.  Pear- 
son and  Son,  Inc.,  for  certain  of  the  sections,  there  are  certain  defects  or  reservations 
which  might  affect  the  legality  of  the  bids,  but  since  these  bids  will  probably  not  need 
to  be  seriously  considered,  I  do  not  deem  it  necessary  to  discuss  the  matter  here,  but 
I  have  had  noted  on  the  schedule  the  irregularity  in  each  case. 

The  lower  bids,  however,  notably  those  of  James  P.  Graham,  require  a  careful 
consideration.  In  his  bid  for  the  first  section  (Manhattan  Bridge,  No.  i)  Mr.  Gra- 
ham's bid  is  the  lowest  received  and  is  somewhat  irregular  in  that  no  address  is  given, 
the  statement  that  no  other  persons  are  interested  is  not  made,  it  is  signed  on  page 
208  instead  of  on  page  225,  and  is  not  verified.  In  my  opinion  these  defects  are  not 
so  serious  as  to  make  the  bid  a  nullity,  and  while  the  Commission  has  ample  authority 
to  reject  this  bid,  I  do  not  think  that  it  must  do  so.  The  underlying  purpose  of  these 
bids  is,  of  course,  to  get  an  offer  to  do  the  work  for  a  certain  price  and  when  that 
is  given  and  secured  by  the  deposit  of  a  certified  check,  it  seems  to  me  that  these 
other  matters  which  have  not  been  properly  cared  for  by  Mr.  Graham  may  be  waived 
by  the  Commission.  As  the  printed  form  on  which  the  bids  are  required  to  be  made 
is  primarily  for  the  convenience  of  the  Commission,  I  do  not  think  any  other  con- 
tractor would  have  cause  to  object  if  the  two  primary  requisites  of  price  and  security 
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are  complied  with.  The  Statute,  Section  36  of  the  Rapid  Transit  Act,  gives  the  Com- 
mission very  broad  powers  in  this  respect  and  allows  it  to  "accept  any  of  sudi  pro- 
posals as  will,  in  the  judgment  of  such  Board,  best  promote  the  public  interest,"  and 
under  it  the  Commission,  if  it  deems  the  acceptance  of  such  bid  will  best  promote  the 
public  interest,  may  ignore  mere  matters  of  form.  If  the  Commission  should  award 
the  contract  for  the  first  section  to  Mr.  Graham  and  he  should  fail  to  sign  and  de- 
liver the  contract  and  give  the  required  security,  the  Comptroller  could  cash  his 
check  and  although  it  is  probable  that  litigation  would  then  ensue,  through  an  attempt 
on  Mr.  Graham's  part  to  recover  this  money,  I  am  very  doubtful  that  such  action 
for  a  recovery  would  be  successful. 

A  different  question,  however,  presents  itself  in  regard  to  Mr.  Graham's  bid  for 
the  fifth  section  (Section  11-A-3)  in  which,  in  addition  to  all  the  other  defects,  he  has 
omitted  to  make  a  bid  for  the  construction  of  pipe  galleries.  In  my  opinion  this  is 
fatal.    In  the  Invitation  to  Contractors,  at  page  7,  it  is  stated: 

"In  the  detailed  plans  for  construction,  provisions  for  pipe  galleries  along  the  line 
of  the  tunnel  are  included.  Bids  for  the  construction  of  the  railroad  must  be  accom 
panied  by  a  separate  bid  for  the  construction  of  the  pipe  galleries  above  referred  to, 
as  it  is  essential  for  the  City  to  separate  the  cost  of  the  railroad  from  the  cost  of  the 
pipe  galleries.  The  Commission  reserves  the  right  to  accept  a  bid  for  construction  of 
the  railroad  and  at  the  same  time  to  reject  the  accompanying  bid  for  pipe  galleries." 

Although  the  matter  of  the  construction  of  the  pipe  galleries  under  the  Rapid 
Transit  Act  is  permissive  and  not  mandatory,  the  Invitations  to  Contractors  have  been 
drawn  on  the  theory  that  the  Commission  desired  to  build  both,  the  railroad  and  the 
pipe  galleries  blit  before  definitely  determining  whether  to  build  the  pipe  galleries  i^ 
desired  to  have  before  it  bids  for  their  construction,  so  that  it  might  base  its  action  on 
exact  information.  When  the  time  came  for  considering  the  bids,  the  Commission 
was  to  be  put  in  the  position  of  being  able,  if  it  so  desired,  to  make  a  contract  for  the 
construction  of  the  pipe  galleries  in  addition  to  the  railroad.  Mr.  Graham's  bid,  in 
this  case,  prevents  the  exercise  of  the  Commission's  discretion,  since  under  his  offer 
the  railroad  section  alone  could  be  built.  Aside  from  all  other  considerations,  if  Mr. 
Graham's  bid  for  the  railroad  construction  could  be  accepted  it  would  then  be  neces- 
sary if  the  Commission  desired  the  construction  of  the  pipe  galleries,  to  readvertise 
for  proposals  tor  their  construction.  I  therefore  advise  that  Mr.  Graham's  bid  for 
Section  11-A-3  is  informal  and  should  not  be  considered. 

A  further  question  has  arisen  in  regard  to  the  bids  of  the  E.  E.  Smith  Contract- 
ing Company  for  Sections  11-A-2  and  11-A-4.  The  Smith  Company  is  a  Pennsylvania 
corporation  and  I  am  informed  that  it  has  not  received  authority  under  Section  15  of 
General  Corporation  Law  to  transact  business  within  the  State  of  New  York.  On 
the  matter  being  drawn  to  its  attention  the  company  at  once  took  steps  to  obtain  this 
authority,  which  will  doubtless  be  given  within  a  day  or  two.  I  do  not  think  this 
omission  affects  the  validity  of  this  bid  but  it  seems  to  me,  if  the  Commission  is  dis- 
posed to  award  any  contracts  to  that  company,  its  action  should  be  deferred  until  the 
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necessary  authority  to  transact  business  has  been  obtained  by  the  company.  As  the 
Legislature  of  the  State  has  directed  that  no  foreign  corporation  shall  transact  busi- 
ness without  the  authorization  of  the  Secretary  of  State,  it  seems  to  me  it  would  be 
improper  for  this  Commission,  as  a  state  board,  to  enter  into  business  relations  with 
*such  a  foreign  corporation  before  such  authorization  has  been  given  by  another  state 
official. 

I  should  like  to  draw  the  attention  of  the  Commission,  for  such  action  as  it  deems 
necessar>',  to  the  following  matters,  in  addition  to  those  which  I  have  discussed.  I 
am  informed  that  the  Comptroller  has  refused  to  accept  certain  surety  companies  on 
Donds  for  municipal  work  and  I  call  this  matter  to  your  attention  in  order  that  if  you 
deem  wise,  an  examination  into  the  standing  of  the  surety  companies  proposed  by  the 
bidders  may  be  made.  There  is  also  the  question  of  the  financial  standing  of  the 
bidders.  As  will  be  seen  from  an  examination  of  the  schedule  transmitted  herewith, 
certain  of  the  corporations  bidding  have  only  a  nominal  capital  stock,  in  one  case 
as  low  as  $4,000. 

In  my  opinion  the  proposition  of  Westinghouse,  Church,  Kerr  and  Company  can- 
not be  considered  under  the  present  form  of  Invitation  to  Contractors.  The  con- 
tractors in  this  case  were  invited  to  furnish  the  Commission  with  proposals  for  the 
construction  of  the  different  sections  under  what  is  known  as  a  lump  sum  contract. 
The  proposition  of  Westinghouse,  Church,  Kerr  and  Company  is  based  on  a  radically 
different  theory,  the  contract  requisite  to  meet  their  proposition  being  what  is  known 
as  the  Master  and  Servant  type,  no  lump  sum  being  named  but  the  contractor  receiv- 
ing compensation  upon  a  basis  of  the  amount  of  work  to  be  done,  upon  what  is  akin 
to  the  percentage  basis.  The  contract,  which  has  been  already  drafted  and  which  was 
furnished  the  contractors  as  a  basis  for  their  bids,  could  not  be  used  to  carry  out  a 
scheme  such  as  that  outlined  by  Westinghouse,  Church,  Kerr  and  Company.  I  do  not 
here  deal  with  the  question  whether  such  a  contract  can  be  made  under  the  Rapid 
Transit  Act,  but  since  that  question  requires  a  careful  and  lengthy  study  of  the  Rapid 
Transit  Act  and  the  Greater  New  York  Charter,  I  shall  deal  with  it  in  a  separate 

communication. 

Respectfully  yours, 

GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

After  discussion,  Commissioner  Makbie  moved,  and  it  was  duly  seconded  and 
carried,  that  the  proposition  of  Westinghouse,  Church,  Kerr  and  Company  be  not 
considered,  in  view  of  the  opinion  of  Counsel  with  regard  thereto,  and  that  their 
check  be  returned.  It  was  understood  that  the  Secretary  in  communicating  with  said 
Company  would  state  that  the  Commission  considered  their  suggestion  a  valuable  one, 
and  would  give  the  proposition  careful  consideration  with  a  view  to  the  advisability 
of  adopting  such  a  policy  in  the  construction  of  other  rapid  transit  roads. 

After  discussion  upon  the  advisability  of  building  pipe  galleries  in  connection  with 
the  railroad,  it  was,  on  motion  duly  seconded, 
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Resolved,  That  pipe  galleries  be  constructed  in  connection  with  the  railroad,  and 
that  in  the  consideration  of  the  bids,  the  sum  of  the  bids  of  each  bidder  for  railroad 
and  pipe  galleries  be  considered. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

On  motion,  duly  seconded,  it  was  determined  that  the  bid  of  James  P.  Graham  on 
section  No.  5,  being  section  11-A-3,  be  not  considered,  in  view  of  the  opinion  of  coun-  j 

sel,  and  that  his  check  be  returned.  ' 

CbNTRACT  No.  2,  SEcnoN  9-C-1. 
After  consideration  of  the  bids  on  Contract  No.  2,  being  Section  9-C-1.  the  follow-  i 

ing  resolution  was  moved  and  duly  seconded:  , 

Resolved,  That  this  Commission  hereby  accepts  the  proposal  of  William  Bradley, 
dated  May  8,  1908,  for  the  construction  of  that  portion  of  the  proposed  Fourth  Avenue 
Rapid  Transit  Railroad  in  the  Borough  of  Brooklyn,  which  lies  in  Flatbush  Avenue  | 

Extension  private  property  and  Fulton  Street  between  Willoughby  Street  and  Ashland  1 

Place,  in  the  Borough  of  Brooklyn,  and  also  the  proposal  of  the  said  William  Bradley  | 

to  construct  pipe  galleries  in  connection  with  the  said  railroad,  the  prices  of  the  bids 
being  $3,436,019.00  for  construction  of  the  railroad  and  $58,695.00  for  the  construction 
of  the  pipe  galleries. 

Resolved,  That  the  Chairman  and  the  Secretary  be  and  they  are  hereby  authorized,  j 

on  behalf  of  the  Commission,  to  execute  a  contract  in  the  form  attached  to  the  said  | 

proposal  and  to  deliver  the  same  if  and  when  consented  to  by  the  Board  of  Estimate  | 

and  Apportionment  and  upon  compliance  by  the  said  William  Bradley  with  the  require-  | 

ments  of  the  Invitation  to  Contractors  attached  to  the  said  proposal.  | 

Resolved,  That  the  Secretary  give  notice  to  the  said  William  Bradley  that  his  | 

profposal  has  been  accepted  and  the  contract  awarded  to  him  by  this  Tx)ard,  subject 
to  its  being  consented  to  by  the  Board  of  Estimate  and  Apportionment,  as  required 
by  law.  I 

Resolved,  That  it  be  referred  to  George  S.  Coleman,  Counsel,  to  inquire 
into    the    sufficiency    of    the    sureties    proposed    to   be    given    by    the    said    William  1 

Bradley  and  in  case  sureties  named  in  the  proposal  of  the  said  William  Bradley  or  j 

any  of  them  are  not  approved,  then  to  inquire  into  the  sufficiency  of  any  other  or  j 

substitute  sureties  and  in  behalf  of  the  Commission  to  do  any  such  acts  as  may  be 
necessary  and  incidental  to  the  furnishing  of  a  proper  bond. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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Contract  No.  3,  Sections  ii-E-i  and  ii-A-i. 

After  consideration  of  the  bids  on  Contract  No.  3,  being  Sections  ii-E-i  and 
ii-A-i,  the  fallowing  resolution  was  moved  and  duly  seconded: 

Resolved,  That  this  Coflfimission  hereby  accepts  the  proposal  of  William  Bradley, 
dated  May  8,  1908,  for  the  construction  of  that  portion  of  the  proposed  Fourth  Avenue 
Rapid  Transit  Railroad  in  the  Borough  of  Brooklyn,  which  lies  in  Ashland  Place, 
private  property,  and  Fourth  Avenue  between  Fulton  Street  and  Sackctt  Street,  in 
the  Borough  of  Brooklyn,  and  also  the  proposal  of  the  said  William  Bradley  to  con- 
struct pipe  galleries  in  connection  with  the  said  railroad,  the  prices  of  the  bids  being 
$3»392,09i.5o  for  construction  of  the  railroad  and  $208,135.00  for  the  construction  of 
the  pipe  galleries. 

Resolved,  That  the  Chairman  and  the  Secretary  be  and  they  are  hereby  authorized, 
on  behalf  of  the  Commission,  to  execute  a  contract  in  the  form  attached  to  the  said 
proposal  and  to  deliver  the  same  if  and  when  consented  to  by  the  Board  of  Estimate 
and  Apportionment  and  upon  compliance  by  the  said  William  Bradley  with  the  require- 
ments of  the  Invitation  to  Contractors  attached  to  the  said  proposal. 

Resolved,  That  the  Secretary  give  notice  to  the  said  William  Bradley  that  his 
proposal  has  been  accepted  and  the  contract  awarded  to  him  by  this  board,  subject 
to  its  being  consented  to  by  the  Board  of  Estimate  and  Apportionment,  as  required 
by  law. 

Resolved,  That  it  be  referred  to  George  S.  Coleman,  Counsel,  to  inquire 
into  the  sufficiency  of  the  sureties  proposed  to  be  given  by  the  said  William 
Bradley  and  in  case  sureties  named  in  the  proposal  of  the  said  William  Bradley  or 
any  of  them  are  not  approved,  then  to  inquire  into  the  sufficiency  of  any  other  or 
substitute  sureties  and  in  behalf  of  the  Commission  to  do  any  such  acts  as  may  be 
necessary  and  incidental  to  the  furnishing  of  a  proper  bond. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

Contract  No.  4,  Section  11-A-2. 
After  consideration  of  the  bids  on  Contract  No.  4,  being  Section  11-A-2,  the  fol- 
lowing resolution  was  moved  and  duly  seconded: 

Resolved,  That  this  Commission  hereby  accepts  the  proposal  of  E.  E.  Smitli  Con- 
tracting Company,  dated  May  8,  1908,  for  the  construction  of  that  portion  of  the  pro- 
posed Fourth  Avenue  Rapid  Transit  Railroad  in  the  Borough  of  Brooklyn,  which  liet 
in  Fourth  Avenue  between  Sackett  Street  and  Tenth  Street,  in  the  Borough  of 
Brooklyn,  and  also  the  proposal  of  the  said  E.  E.  Smith  Contracting  -Company  to 
construct  pipe  galleries  in  connection  with  the  said  railroaid,  the  prices  of  the  bids 
being  $2,283,553.30  for  construction  of  the  railroad  and  $206,672.00  for  the  construction 
of  the  pipe  galleries. 
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Resolved,  That  the  Chairman  and  the  Secretary  be  and  they  are  hereby  authorized, 
on  behalf  of  Ihe  Commission,  to  execute  a  contract  in  the  form  attached  to  the  said 
proposal  and  to  deliver  the  same  if  and  when  consented  to  by  the  Board  of  Estimate 
and  Apportionment  and  upon  compliance  by  the  said  £.  £.  Smith  Contracting  Company 
with  the  requirements  of  the  Invitation  to  Contractors  attached  to  the  said  proposal 

Resolved,  That  the  Secretary  give  notice  to  the  said  E.  E.  Smith  Contracting 
Company  that  its  proposal  has  been  accepted  and  the  contract  awarded  to  tt  by  this 
board,  subject  to  its  being  consented  to  by  the  Board  of  Estimate  and  Apportionment, 
as  required  by  law. 

Resolved,    That    it    be    referred    to    George    S.    Coleman,    Counsel,    to    inquire 
into  the  sufficiency  of  the  sureties  proposed  to  be  given  by  the  said  E.  E.   Smith 
Contracting  Company  and  in  case  sureties  named  in  the  proposal  of  the  said  E.  E 
Smith  Contracting  Company  or  any  of  them  are  not  approved,  then  to  inquire  into 
the  sufficiency  of  any  other  or  substitute  sureties  and  in  behalf  of  the  Commission  to 
do  any  such  acts  as  may  be  necessary  and  incidental  to  the  furnishing  of  a  proper  bond. 
Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 
Nays — None. 
Carried. 

Contract  No.  5,  Section  11-A-3. 
After  consideration  of  the  bids  on   Contract  No.  5,  being  Section   11-A-3,  the 
following  resolution  was  moved  and  -duly  seconded : 

Resolved,  That  this  Commission  hereby  accepts  the  proposal  of  Tidewater  Build- 
ing Company  and  Thomas  B.  Bryson,  dated  May  8,  1908,  for  the  construction  of  that 
portion  of  the  proposed  Fourth  Avenue  Rapid  Transit  Railroad  in  the  Borough  of 
Brooklyn,  which  lies  in  Fourth  Avenue  between  Tenth  Street  and  Twenty-seventh 
Street,  in  the  Borough  of  Brooklyn,  and  also  the  proposal  of  the  said  Tidewater 
Building  Company  and  Thomas  B.  Bryson  to  construct  pipe  galleries  in  connection 
with  the  said  railroad,  the  prices  of  the  bids  being  $1,945,640.50  for  construction 
of  the  railroad  and  $251,076.00  for  the  construction  of  the  pipe  galleries. 

Resolved,  That  the  Chairman  and  the  Secretary  be  and  they  are  hereby  authorized, 
on  behalf  of  the  Commission,  to  execute  a  contract  in  the  form  attached  to  the  said 
proposal  and  to  deliver  the  same  if  and  when  consented  to  by  the  Board  of  Estimate 
and  Apportionment  and  upon  compliance  by  the  said  Tidewater  Building  Company 
and  Thomas  B.  Bryson,  with  the  requirements  of  the  Invitation  to  Contractors 
attached  to  the  said  proposal. 

Resolved,  That  the  Secretary  give  notice  to  the  said  Tidewater  Building  Com- 
pany and  Thomas  B.  Bryson  that  their  proposal  has  been  accepted  and  the  contract 
awarded  to  them  by  this  board,  subject  to  its  being  consented  to  by  the  Board  of 
Estimate  and  Apportionment,  as  required  by  law. 

Resolved,  That  it  be  referred  to  George  S.  Coleman,  Counsel,  to  inquire  into 
the  sufficiency  of  the  sureties  proposed  to  be  given  by  the  said  Tidewater  Building 
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Company  and  Thomas  B.  Bryson,  and  in  case  sureties  named  in  the  proposal  of  the 
said  Tidewater  Building  Company  and  Thomas  B.  Bryson,  or  any  of  them  are  not 
approved,  then  to  inquire  into  the  sufficiency  of  any  other  or  substitute  sureties  and 
in  behalf  of  the  Commission  to  do  any  such  acts  as  may  be  necessary  and  incidental 
to  the  furnishing  of  a  proper  bond. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

Contract  No.  6,  Section  11-A-4. 

After  consideration  of  the  bids  on  Contract  No.  6,  being  Section  11-A-4,  the  fol- 
lowing resolution  was  moved  and  duly  seconded: 

Resolved,  That  this '  Commission  hereby  accepts  the  proposal  of  E.  E.  Smith 
Contracting  Company,  dated  May  8,  1908,  for  the  construction  of  that  portion  of  the 
proposed  Fourth  Avenue  Rapid  Transit  Railroad  in  the  Borough  of  Brooklyn,  which 
lies  in  Fourth  Avenue  between  Twenty-seventh  Street  and  Forty-third  Street,  in  the 
Borough  of  Brooklyn,  and  also  the  proposal  of  the  said  E.  E.  Smith  Contracting  Com- 
pany to  construct  pipe  galleries  in  connection  with  the  said  railroad,  the  prices  of  the 
bids  being  $2,808,982.80  for  construction  of  the  railroad  and  $173,665.00  for  the  con- 
struction of  the  pipe  galleries. 

Resolved,  That  the  Chairman  and  the  Secretary  be  and  they  are  hereby  author- 
ized, on  behalf  of  the  Commission,  to  execute  a  contract  in  the  form  attached  to  the 
said  proposal  and  to  deliver  the  same  if  and  when  consented  to  by  the  Board  of  Esti- 
mate and  Apportionment  and  upon  compliance  by  the  said  K  E.  Smith  Contracting 
Company  with  the  requirements  of  the  Invitation  to  Contractors  attached  to  the  said 
proposal. 

Resolved,  That  the  Secretary  give  notice  to  the  said  E.  E.  Smith  Contracting 
Company  that  its  i)roposal  has  been  accepted  and  the  contract  awarded  to  it  by  this 
board,  subject  to  its  being  consented  to  by  the  Board  of  Estimate  and  Apportionment, 
as  required  by  law. 

Resolved,  That  it  be  referred  to  George  S.  Coleman,  Counsel,  to  inquire  into 
the  sufficiency  of  the  sureties  proposed  to  be  given  by  the  said  E.  E.  Smith  Con- 
tracting Company  and  in  case  sureties  named  in  the  proposal  of  the  said  E.  E.  Smith 
Contracting  Company  or  any  of  them  are  not  approved,  then  to  inquire  into  the  suf- 
ficiency of  any  other  or  substitute  sureties  and  in  behalf  of  the  Commission  to  do 
any  such  acts  as  may  be  necessary  and  incidental  to  the  furnishing  of  a  proper  bond. 

Ayes — Commissioners  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretaey. 
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PROCEEDINGS    OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

2^IoNDAY.  May  25,  1908, 

Tribune  Building,   154   Nassau  Street, 

Borough  of  Manhattan.  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  ^IcCarroll,  Ed- 
ward M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(I) 

The  Commission  took  up  the  matter  of  awarding  the  contract  on  the  first  section 
of  the  Fourth  Avenue  subway,  Brooklyn,  and  after  consideration,  the  following 
resolution  was  moved  and  duly  seconded: 

Contract  No.  i.  (M.  B. — i). 
Resolved,  That  this  Commission  hereby  accepts  the  proposal  of  James  P.  Graham, 
dated  May  8,  1908,  for  the  construction  of  that  portion  of  the  proposed  Fourth  Ave- 
nue Rapid  Transit  Railroad  in  the  Borough  of  Brooklyn,  which  lies  under  Flatbush 
Avenue  extension  between  Nassau  Street  and  Willoughby  Street,  in  the  Borough  of 
Brooklyn,  and  also  the  proposal  of  the  said  James  P.  Graham  to  construct  pipe  gal- 
leries in  connection  with  the  said  railroad,  the  prices  of  the  bids  being  $1,020,476.55 
for  construction  of  the  railroad  and  $101,374.55  for  the  construction  of  the  pipe  gal- 
leries. 

Resolved,  That  the  Chairman  and  the  Secretary  be  and  they  are  hereby  author- 
ized, on  behalf  of  the  Commission,  to  execute  a  contract  in  the  form  attached  to  the 
said  proposal  and  to  deliver  the  same  if  and  when  consented  to  by  the  Board  of 
Estimate  and  Apportionment  and  upon  compliance  by  the  said  James  P.  Graham  with 
the  requirements  of  the  Invitation  to  Contractors  attached  to  the  said  proposal. 

Resolved,  That  the  Secretary  give  notice  to  the  said  James  P.  Graham  that  his 
proposal  has  been  accepted  and  the  contract  awarded  to  him  by  this  board,  subject 
to  its  being  consented  to  by  the  Board  of  Estimate  and  Apportionment,  as  required 
by  law. 

(38) 

[Form  2047] 
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Resolved,  That  it  be  referred  to  George  S.  Coleman,  Counsel,  to  inquire  into  the 
sufficiency  of  the  sureties  proposed  to  be  given  by  the  said  James  P.  Graham  and  in 
case  .sureties  named  in  the  proposal  of  the  said  James  P.  Graham  or  any  of  them  are 
not  approved,  then  to  inquire  into  the  sufficiency  of  any  other  or  substitute  sureties 
and  in  behalf  of  the  Commission  to  do  any  such  acts  as  may  be  necessary  and  incidental 
to  the  furnishing  of  a  proper  bond. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie,  Eustis. 

Nays — Commissioner  McCarrolI. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

TH£    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT, 

Tuesday,  May  26,  1908, 

Tribune  Building,   154  Nassau  Street, 

Borough  of  Manhattan.  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  William  McCarroll,  Ed' 
ward  M.  Bassett,  Milo  R.  Maltbie,  John  E.  Eustis. 

(i)  253^ 

The  Secretary  presented  the  following  notice  of  deposit  from  N.  Taylor  Phillips, 
Deputy  Comptroller,  Department  of  Finance,  which  was  ordered  filed: 

May  20,  1908. 
Dear  Sir— I  beg  to  advise  you  that  on  May  14,  1908,  the  sum  of  ten  thousand 
dollars  ($10,000)  was  deposited  to  the  credit  of  Revenue  Bond  Fund — For  the  Public 
Service  Commission  for'  the  First  District  New  York,  Expenses  of.  Authorized  Janu- 
ary 10,  1908,  pursuant  to  the  provisions  of  Section  10  of  Chapter  4,  Laws  of  1891  as 
amended  by  Section  14,  Chapter  429,  Laws  of  1907. 

(2)  1070 

Rapid  Transit  Routes — Extension  of  Time  to  Construct.  ' 

The  Secretary  presented  a  communication  dated  May  22,  1908,  from  the  Counsel 

to  the  Commission,  transmitting  the  following  opinion  of  Court  granting  an  extension 

♦  of  three  years  for  the  construction  of   rapid  transit   railroads  under  the  consents 

granted  by  the  Appellate  Division  of  the  Supreme  Court,  which  was  ordered  filed: 
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Supreme  Court,  Appellate  DmsiON, 

FIRST   DEPARTMENT,    MAY,    I908. 

George  L.  Ingraham, 
Frank  C.  Laughlin, 
John  Proctor  Clarke, 
James  W.  Houghton, 
Francis  M.  Scott, 
JJ. 


In  the  Matter 
of 


No.  34. 


The    application    of   the    Board    of    Rapid 
Transit  Railroad  Commissioners  of  The  , 

City  of  New  York,  etc. 

Per  Curiam — The  Public  Service  Compiission,  which  has  succeeded  to  the  duties 
of  the  Board  of  Rapid  Transit  Railroad  Commissioners  of  the  City  of  New  York,  have 
applied  in  these  {proceedings  for  a  modification  of  the  order  confirming  the  report  of 
commissioners  to  determine  whether  or  not  certain  railroads  should  be  constructed  and 
operated,  notwithstanding  the  refusal  of  the  owners  of  abutting  property  to  consent 
thereto.  No  objection  has  been  made  to  the  granting  of  the  petition  except  in  relation 
to  the  Third  Avenue  route,  where  opposition  is  made  to  the  abrogation  of  the  provi- 
sion in  the  order  and  to  an  extension  of  time  for  over  two  years  and  the  Lexington 
Avenue  route,  where  objection  is  made  to  either  the  abrogation  of  the  provision  or  to 
any  extension. 

The  Court  has  considered  these  objections  and  has  concluded  that  the  circum- 
stances justify  a  reasonable  extension  of  the  time  within  which  the  City  of  New  York 
should  enter  into  a  contract  for  the  construction  of  a  substantial  portion  of  these  pro- 
posed roads.  The  difficulties  of  the  Board  of  Rapid  Transit  Railroad  Commissioners 
and  its  successor,  the  Public  Service  Commission,  which  have  existed  since  the  entry 
of  the  orders  in  these  proceedings,  have  made  it  impossible  for  any  contract  to  be 
made  within  the  time  originally  limited.  The  Court  is  therefore  of  the  opinion  that  an 
extension  of  three  years  will  enable  the  Public  Service  Commission  to  determine  which 
of  these  roads  should  be  constructed  and  an  extension  of  the  time  to  that  extent  will  be 
granted.  The  question  is  presented  as  to  the  proper  method  of  accomplishing  this  re- 
sult ;  whether  by  an  order  extending  the  time  or  by  an  amendment  of  the  order  of  the 
I2th  of  July,  1906,  which  approved  the  report  of  the  commissioners  and  that  question 
will  be  determined  upon  the  settlement  of  the  orders  which  will  be  upon  notice  to  those 
who  have  appeared  in  the  proceeding.  Counsel  for  the  Public  Service  Commission 
should  prepare  an  order  as  to  each  method  suggested  and  submit  them  to  the  court  for  « 
settlement. 
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(3) 

The  Secretary  presented  a  lease  for  rental  of  Rooms  613,  614,  1812,  1813,  1814, 
1815, 1816, 1817, 1819  and  1821,  1901, 1903, 1904, 1905, 1906, 1915  and  1916  in  the  Tribune 
Building,  for  the  term  of  three  years  beginning  May  ist,  1908,  at  a  yearly  rental  of 
$6,550,  and  a  letter  from  George  S.  Coleman,  Counsel,  stating  that  such  lease  was  in 
proper  form.    On  motion,  duly  seconded,  it  was 

Resolved,  That  the  lease  be  approved,  and  that  the  Chairman  be  authorized  to  sign 
it  in  behalf  of  the  Commission. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassctt,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(4)  0-524 

Ccmmissioner  Eustis  presented  the  following  opinion  in  the  matter  of  service  on 

the  Putnam  Division  of  the  New  York  Central  and  Hudson  River  RaHroad  Company: 

.    In  the  Matter 
of 

Service,   Regulations  and  Practises  of  the 

New    York   Central   and   Hudson   River 

Railroad  Company. 

Restoration  of    Putnam    Division    Service. 

Unde?r  Order  for  Hearing  (No.  252)  dated 

February  ii,  1908. 

OriNioN. 

On  January  17th,  1908,  order  No.  311  of  this  Commission  was  issued  requiring  the 
New  York  Central  and  Hudson  River  Railroad  Company  to  make  answer  giving  the 
reasons  for  the  proposed  discontinuance  of  trains  on  the  Putnam  Division  after  mid- 
night. The  company  made  answer  thereto  on  February  3,  1908,  stating  that  the  trains 
discontinued  on  said  division  were  as  fellows : 

Train  No.  103,  leaving  155th  Street  Station  at  2:00  A.  M. 

Train  No.  105,  leaving  155th  Street  Station  at  3:00  A.  M. 

Train  No.  107,  leaving  155th  Street  Station  at  4:00  A.  M, 

Train  No.  106,  leaving  Yonkers  Station  at  2:25  A.  M. 

Train  No.  108,  leaving  Yonkers  Station  at  3  125  A.  M.,  and 

Train  No.  no,  leaving  Yonkers  Station  at  4:25  A.  M. 

The  company  further  stated  in  said  answer  that 

"the  discontinuance  of  said  trains  was  ordered  by  the  defendant  by  reason  of  the 
fact  that  the  average  number  of  passengers  carried  upon  such  trains  was  so  small 
during  a  long  period  of  time  prior  to  their  discontinuance  that  the  revenue  gained 
therefrom  did  not  justify  the  expense  incurred  in  the  running  of  said  trains." 

Upon  the  hearing  the  company's  witnesses  stated  that  the  only  reason  for  the  dis- 
continuance of  the  train  mentioned  was  that  the  revenue  gained  from  the  running  of 
said  trains   did  not  justify  the  expense  incurred.     It  appeared,  however,   from  their 
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testimony  that  since  the  Putnam  Division  passed  into  the  hands  of  the  defendant  rail- 
road company  in  or  about  1893,  this  entire  Division  had  always  been  run  at  a  loss, 
the  entire  receipts  therefrom  being  far  less  than  the  cost  of  operating  the  road,  so 
that,  if  the  fact  of  a  road  not  being  a  financial  success  were  to  excuse  the  discon- 
tinuance of  trains,  the  defendant  would  be  justified  in  abandoning  this  Division  en- 
tirely. It  does  not  do  this,  however,  but  discontinues  a  few  of  its  trains,  to  the  great 
inconvenience  of  the  traveling  public  and  sets  up  as  its  reason  the  fact  that  these  trains 
do  not  pay.  The  evidence  shows  that  a  large  number  of  persons  are  accommodated 
by  these  trains,  and  it  would  appear  reasonable  to  require  that  the  service  thus  dis- 
continued be  restored.  In  fact,  it  appears  that  after  the  first  order  herein  was  issued 
and  on  or  about  January  30,  1908,  the  defendant  of  its  own  volition  restored  the  train 
leaving  155th  Street  for  Yonkers  at  4:00  A.  M.,  and  returning  leaving  Yonkers  for 
155th  Street  at  4:25  A.  M.,  and  has  since  continued  said  train,  although  the  testimony 
is  to  the  effect  that  the  train  mentioned  is  less  profitable  to  the  company  than  any  of 
the  trains  that  have  not  been  restored,  and  if  it  was  reasonable  to  restore  the  train 
mentioned  which  is  less  profitable  to  the  company  than  either  of  the  other  trains 
which  have  been  discontinued,  then  it  would  not  seem  imreasonable  to  require  that  the 
other  discontinued  trains  be  restored. 

It  is  claimed  by  the  defendant  that  the  patronage  of  these  trains  has  largely  fallen 
off  since  the  construction  of  trolleys  and  subways,  which  have  reduced  the  income  of 
the  company  on  this  Division.  However,  there  is  nothing  to  show  that  if  the  defendant 
would  meet  these  changed  conditions  by  running  more  trains  and  charging  a  rate  of 
fare  that  would  enable  them  to  compete  with  the  trolleys  and  subways,  they  would  not 
recover  a  large  amount  of  their  patronage  and  do  business  at  a  profit  instead  of  (as 
they  say)  at  a  loss,  and  it  is  altogether  likely  that  the  inauguration  of  the  changes 
suggested  would  bring  about  the  result  indicated,  as  a  large  part  of  the  traveling  public 
would  prefer  to  ride  in  defendant's  cars  if  the  expense  were  no  greater  than  on  the 
trolleys  and  subways. 

The  defendant  raises  the  question  of  jurisdiction,  and  claims  that  jurisdiction  of 
the  matter  in  hand  belongs  to  the  Public  Service  Commission  of  the  Second  District, 
as  the  line  mentioned  runs  from  a  point  within  one  district  to  a  point  within  the  other 
district.  Without  deciding  the  question  presented,  I  am  of  the  opinion  that  under  subdi- 
vision 3  of  Section  5  of  the  Public  Service  Commissions  Law,  the  Public  Service  Com- 
mission for  the  First  District  has  clearly  jurisdiction  and  power  to  make  an  order  in 
this  matter  providing  for  the  restoration  of  said  trains  between  points  l3ring  wholly 
within  the  First  District.    That  subdivision  is  as  follows : 

*The  jurisdiction,  supervision,  powers  and  duties  of  the  Public  Service  Commission 
in  the  First  District  shall  extend  under  this  act  to  such  portion  of  the  lines  of  any 
other  railroad  (than  a  street  railroad)  as  lies  within  that  district,  and  to  the  person 
or  corporation  owning,  leasing,  operating  or  controlling  the  same,  so  far  as  concerns 
the  construction,  maintenance,  equipment,  terminal  facilities,  and  local  transportation 
facilities,  and  local  transportation  of  persons  or  property  within  that  district." 
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As  all  stations  on  said  Putnam  Division  from  155th  Street  to  Van  Cortlandt,  both 
inclusive,  are  within  the  First  District,  let  an  order  be  drawn  directing  and  requiring 
the  restoration  of  said  trains  between  said  points. 

On  motion,  duly  seconded,  a  Final  Order  (No.  524)  was  adopted,  vacating  Order 
(No.  311)  above  mentioned. 

(5)  0-525 

Rehearing  Order  (No.  525). 

Commissioner  Bassett  presented  a  communication  from  the  Brooklyn  Union  Ele- 
vated Railroad  Company,  under  date  of  May  21st,  1908,  for  a  stay  and  rehearing  in  the 
matter  of  Final  Order  No.  471  with  respect  to  service  on  the  Broadway  Elevated  Line, 
and  on  his  motion,  duly  seconded,  a  Rehearing  Order,  including  a  stay  (No.  525)  was 
adopted,  directing  a  rehearing  on  May  29,  1908  at  2 130  o'clock  in  the  afternoon. 

Hearing  Order  (No.  526). 
On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Hearing  Order  (No.  526) 
was  adopted  directing  a  hearing  on  June  8,  1908  at  2:30  o'clock  P.  M.  in  the  matter 
of  the  complaint  of  E.  Alexander  Williams  against  the  South  Brooklyn  Railway  Com- 
pany with  respect  to  the  extension  of  the  surface  trolley  line  on  Surf  Avenue  from  West 
I2th  Street  to  West  37th  Street,  Coney  Island. 

(7)  0-527 

Complaint  Order  (No.  527). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  a  Complaint  Order  (No. 

527)  was  adopted  for  satisfaction  or  answer  within  ten  days  by  the  New  York  City 

Railway  Company  or  its  Receivers,  in  the  matter  of  the  complaint  of  C.  M.  DeLa- 

Vergne,  with  respect  to  turning  back  of  cars  marked  *Tolo  Grounds"  at  155th  Street 

on  the  Eighth  Avenue  surface  line. 

(8^  0-528 

Extension  Order  (No.  528). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  an  Extension  Order  (No. 
.528)  was  adopted,  extending  to  June  15th,  1908,  the  time  of  the  Brooklyn  Union  Ele- 
vated Railroad  Company  to  comply  with  the  terms  of  Order  No.  156  with  respect  to 
the  p'focuring  and  placing  of  one  hundred  and  forty-three  additional  station  signs. 

(0)  0-529 

Extension  Order  (No.  529). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  an  Extension  Order  (No. 

529)  was  adopted,  extending  to  June  ist,  1908,  the  time  of  the  Interborough  Rapid 

Transit  Company ^to  notify  the  Commission  whether  the  terms  of  Order  No.  494  aie 

accepted  and  will  be  obeyed  with  respect  to  the  construction  of  additions  to  92nd 

Street  Station  on  the  Second  Avenue  Elevated  Road. 
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(10)  0-530 
Discontinuance  Order  (No.  530). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Discontinuance  Order 

(No.  530)  was  adopted,  discontinuing  proceedings  on  the  complaint  of  Aaron  Rabino- 

witz,  upon  which  Order  No.  446  was  issued,  with  respect  to  insufficient  service  over 

the  Williamsburg  Bridge  between  the  hours  of  11  p.  m.  and  3  a.  m.,  the  complainant 

having  expressed  himself  as  satisfied  with  the  action  of  the  Company  in  reducing  the 

headway  from  yVi  minutes  to  6  minutes. 

(11)  0-531 

He.\rinc  Order  (No.  531). 

On  motion  by  Commissioner  McCarroll,  duly  seconded,  a  Hearing  Order  (Xo. 

531)  was  adopted,  directing  a  hearing  on  July  8th  at  J 130  o'clock  in  the  afternoon,  in 

the  matter  of  the  complaint  of  the  Fifth  Ward   Improvement  Association  of  the 

Borough  of  Richmond,  New  York  City,  against  The  Staten  Island  Rapid  Transit 

Railway  Company  and  the  Staten  Island  Railway  Company,  in  respect  to  passenger 

rates  on  Staten  Island. 

(12)  0-532 

Hearing  Order  (No.  532). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Hearing  Order  (No.  532) 
was  adopted,  directing  a  hearing  on  June  5,  igo8  at  2:30  o'clock  p.  m.  in  the  matter 
of  the  complaint  of  the  West  End  Board  of  Trade  through  D.  B.  Seaver,  Second  Vice- 
President,  against  the  Brooklyn  Union  Elevated  Railroad  Company,  the  Brooklyn 
Heigbts  Railroad  Company  and  the  Nassau  Electric  Railroad  Company  with  respect 
to  the  operation  of  trains  and  surface  cars  at  Sixty-fifth  Street  and  Third  Avenue 
Termmal,  Brooklyn. 

(13)  0-533 
Extension  Order   (No.  533). 

On  molion  by  Commij>sir)ncr  Bassett,  duly  seconded,  an  Extension  Order  (No. 

533)    was  a(loi)ted   extending  to  June  5th,   igoS,  the  time  of  the   Brooklyn,   Queens 

County  and  Suburban  Railroid  Company  to  answer  Complaint  Order  No.  493  with 

respect  to  the  service  on  the  Broadway  Line  between  Alabama  Avenue  and  Cypress 

Hills. 

(;6)  ^         C-1989 

The  Secretary  presented  a  resolution  of  the  Board  of  Aldermen  adopted  May  19th, 
i^oS,  requesting  the  Public  Service  Commission  for  the  First  District  to  order  the 
New  York  City  Railway  Company  to  refrain  from  stalling  cars  on  the  railroad  tracks 
on  Lexington  Avenue  from  ii6th  Street  to  129th  Street  in  the  Borough  of  Manhat- 
tan, and  to  require  said  Company  to  operate  its  cars  over  said  tracks  at  required  inter- 
vals all  night  for  the  benefit  of  the  traveling  public.  The  communication  was  referred 
to  Commissioner  Maltbie. 
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(17) 

Contract  No.  i — Bowling  Green-South  Ferry  Shuttle  Service. 

The  Secretary  presented  the  following  communication  from  E.  P.  Bryan,  President 
of  the  Interborough  Rapid  Transit  Company,  which  was  referred  to  the  Chief  En- 
gineer and  the  Counsel  to  the  Commission : 

New  York,  May  22nd,  1908. 

Public  Service  Commission,  First  District,  Tribune  Building,  New  York: 

Gentlemen — The  Brooklyn  extension  has  now  been  in  operation  for  a  sufficient 
length  of  time  to  indicate  generally  the  traffic  requirements,  and  it  has  been  demon- 
strated that  much  better  facilities  can  be  afforded  both  to  the  Brooklyn  traffic  and  to 
the  South  Ferry  traffic  if  a  shuttle  service  be  established  between  Bowling  Green 
station  and  South  Ferry.  In  order  to  do  this  an  additional  platform  will  be  required 
on  the  west  side  of  the  Bowling  Green  station,  and  an  additional  spur  track  will 
have  to  be  buiit,  all  at  an  estimated  cost  of  $75,000.00. 

I  herewith  hand  you  Drawing  No.  8123,  May  13,  1908,  showing  more  in  detail 
the  plan  which  seems  to  us  best  suited  to  meet  the  situation.  Upon  completion  of 
these  changes  all  of  the  express  trains  now  operated  in  Manhattan  can  be  continued 
to  Atlantic  Avenue  station  in  Brooklyn,  thereby  providing  during  rush  hours  a  two 
minute  headway  to  that  point.  This  plan  practically  extends  the  two  express  tracks 
to  Brooklyn,  relieving  the  two  tracks  south  of  Brooklyn  Bridge  of  local  trains  now 
operated  to  South  Ferry  to  provide  transit  between  Bowling  Green  and  South  Ferry 
only. 

This  Company,  therefore,  asks  your  Honorable  Board's  approval  and  action,  to 
the  cncl  that  the  changes  and  additions  outlined  may  be  made,  and  for  that  purpose 
a  supplemental  contract  executed  so  that  the  work  may  be  done  as  additional  work 
under  Principal  Contract  No.  2. 

I  am  authorized  to  say  that  Rapid  Transit  Subway  Construction  Company  ap- 
proves the  proposed  changes  and  assents  to  this  application. 

Very  respectfully  yours, 
INTERBOROUGH  RAPID  TRANSIT  COMPANY. 

By     (Signed)     E.   P.   Bryan,   President. 

Proposed  Subway  Spur  Tr.\ck  and  Platform  for  Shuttle  Train  Service  Between 
Bowling  Green  and  South  Ferry,  Broadway  Subway. 
The  proposed  improvement  comprises  a  subway  station  under  the  surface  of  Bat- 
tery Park  near  the  southwest  corner  of  Slate  Street  and  Battery  Place,  and  immedi- 
ately adjoining  the  present  subway  on  the  west,  having  a  platform  10  feet  wide  by 
130  feet  long,  at  the  north  end  of  which  a  stairway  8  feet  wide  descends  to  an  under- 
grade passageway  10  feet  wide  which  extends  east  to  a  point  under  the  present  plat- 
form of  the  Bowling  (ireen  station  with  which  it  is  connected  with  two  stairways, 
one  leading  north,  having  a  width  of  6  feet,  and  one  leading  south,  having  a  width  of 
5  feet. 
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On  the  easterly  side  of  the  proposed  platform  and  immediately  to  the  west  of  the 
present  subway  wall  a  spur  track  is  provided  beginning  at  about  station  No.  30  of 
the  present  subway  alignment  and  running  to  a  connection  with  the  present  southbound 
subway  loop  track  at  about  station  33  plus  50,  at  which  point  a  double  slip  switch 
connection  will  be  made  with  the  present  inside  track  of  the  loop  to  provide  for  double 
track  shuttle  service  between  Bowling  Green  and  South  Ferry.  All  as  shown  on 
drawing  8123. 

(18) 

The  Secretary  presented  a  commimication  dated  May  23,  1908^  from  Albert  Firmin, 
Secretary  of  the  Allied  Boards  of  Trade  and  Taxpayers*  Association  of  Brooklyn, 
transmitting  a  resolution  requesting  the  consideration  by  the  Commission  of  a  report 
made  to  their  organization  by  a  special  committee  in  respect  to  the  Manhattan  Bridge, 
which  was  referred  to  the  Committee  on  Flatbush  Avenue  Extension. 

(19)  1072 

The  Secretary  presented  a  communication  dated  May  16,  1908,  from  William  H. 
McBeath,  Secretary  of  the  East  Flatbush  Taxpayers'  Association  of  Brooklyn,  trans- 
mitting a  resolution  adopted  by  that  Association  on  May  15th  requesting  the  Public 
Service  Commission  to  construct  the  approach  to  the  Brooklyn  end  of  the  Manhattan 
Bridge  on  Flatbush  Avenue  instead  of  using  side  streets,  as  advocated  by  certain  other 
organizations,  which  was  referred  to  the  Committee  on  Flatbush  Avenue  Extension. 

(20) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  this  Commission  hereby  make  the  following  appointments  from 
the  Civil  Service  List: — 

Monthly  Take 

Salary.  Effect 

Mrs.  Willie  D.  House,  Filing  Clerk $75. 00  June    1,  1908 

Mary  E.  McEntee,  Filing  Clerk 60.00  June    ii  190^ 

Helen  E.  Clark,  Filing  Clerk 75 .00  June    x,  1908 

William  M.  Hallcy,  Architectural  Draftsman 108.00  June    i,  190S 

Provisional  Appointments. 

W.  E.  Jackson,  Structural  Draftsman 125.00  May  25.  »9o8 

Nixon  Lee,   Engineering  Draftsman xoo. 00  May  25,  1908 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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(21)  1073 

The  Secretary  presented  the  following  letter  from  the  President  of  the  Inter- 
borough  Rapid  Transit  Company,  which  was  referred  to  the  Committee  of  the  Whole : 

Interborough    Rapid   Transit    Company,] 

Nos.   13-21    Park  Row,  r 

New  York,  May  26th,  1908.        J 

Public  Service  Commission,  First  District,  Tribune  Building,  New  York: 

Gentlemen — Interborough  Rapid  Transit  Company  is  prepared  to  construct, 
equip,  and  operate  a  rapid  transit  railroad  to  connect  with  the  existing  Brooklyn 
subway  at  or  near  the  junction  of  Fulton  Street  and  Flatbush  Avenue,  extending 
thence  along  Flatbush  Avenue  to  and  over  Manhattan  Bridge  to  the  Third  Avenue 
elevated  railway  at  the  Bowery  and  Canal  Street. 

The  Company  is  prepared  to  do  the  construction  work,  or  procure  it  to  be  done, 
for  the  sum  of  $1,200,000.00,  and  when  the  road  is  completed  to  operate  it  under 
lease  in  connection  with  and  as  part  of  the  present  subway  and  elevated  system, 
carrying  passengers  for  a  single  fare  of  five  cents  from  Atlantic  and  Flatbush  Ave- 
nues over  the  new  road  and  the  Manhattan  Elevated  Railway. 

The  general  plan  of  construction  would  be  in  conformity  with  the  existing  sub- 
way in  Brooklyn.  The  two  outer  tracks  of  the  present  subway  in  Flatbush  Avenue 
could  be  used  from  Atlantic  Avenue  to  Fulton  Street.  The  present  Atlantic  Avenue 
and  Flatbush  Avenue  stations  are  now  provided  with  platforms  to  serve  these  tracks, 
and  an  undergrade  connection  has  already  been  provided  for  the  construction  and 
operation  now  proposed.  From  the  connection  at  the  intersection  of  Flatbush  Ave- 
nue and  Fulton  Street,  the  proposed  line  would  continue  in  a  double  track  subway 
under  Flatbush  Avenue  to  the  Bridge  plaza  between  Nassau  and  Sands  Streets, 
where  it  would  emerge  from  the  ground  and  continue  across  the  Manhattan  Bridge 
on  the  lower  grade  bridge  tracks  to  the  Bowery  and  Canal  Street  in  Manhattan,  at 
which  point  a  terminal  elevated  railway  station  could  be  provided  on  the  grade  of 
the  present  Third  Avenue  Elevated  Railroad,  having  stairways  and  passages  con- 
necting the  terminal  station  with  the  present  Canal  Street  station  of  the  Manhattan 
Elevated  Railway.  Stations  are  proposed  at  Myrtle  Avenue  and  Sands  Street  in 
Brooklyn. 

The  junction  of  Atlantic  and  Flatbush  Avenues  in  the  Borough  of  Brooklyn  will 
undoubtedly  become  a  great  traffic  center  and  the  distributing  point  for  a  very  large 
population  which  must  find  its  way  to  Manhattan,  not  only  to  the  lower  part  of  the 
island,  but  to  all  portions  of  it. 

The  present  running  time  from  the  Atlantic  Avenue  terminal  to  Canal  Street,  by 
way  of  the  existing  subway  through  Bowling  Green  is  135^  minutes;  by  thfe  proposed 
route  over  the  Manhattan  Bridge  the  time  between  the  terminal  and  the  Canal 
Street  station  of  the  Third  Avenue  elevated  railway  would  not  exceed  7^2  minutes. 
Passengers   at   the   Atlantic   Avenue   terminal   for   uptown   in   Manhattan,   especially 
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those  wishing  to  use  the  elevated  lines  in  Manhattan,  would  undoubted!}'  avail  them- 
selves of  the  new  route  and  thus  relieve  the  East  River  tunnel  and  the  Brooklvii 
Bridge. 

The  use  of  the  Manhattan  Railway  system  south  of  Canal  Street  by  Brookhn 
passengers  for  a  single  fare  would  he  a  great  advantage;  for  example,  in  7^2  minutes 
a  passenger  could  be  delivered  from  Atlantic  Avenue,  Brooklyn,  to  Canal  Street, 
Manhattan.  Transferring  south,  two  minutes  later  he  would  be  at  Franklin  Square 
station,  throe  minutes  later  at  Fulton  Street  station,  and  ^Vi  minutes  later  at  Hanover 
Square  station,  or  twelve  minutes  to  the  eastern  Wall  Street  district.  The  time  by 
the  present  Fast  River  tunnel  route  to  Wall  Street  is  8^^  minutes,  and  to  Fulton 
Street*  gj^  minutes,  but  there  is  a  large  territory  east  of  there,  to  reach  which  a 
subway  passenger  must  now  walk  a  long  distance.  That  territory  would  be  covered 
by  the  proposed  route  and  the  use  of  the  Manhattan  Railway  south  of  Canal  Street. 
In  addition  to  this,  Brooklyn  passen.^ers  could  continue  on  the  Manhattan  Railway  to 
South  Ferry,  tliencc  north  on  the  Sixth  and  Ninth  Avenue  lines,  thus  reaching  the 
shopping  districts,  ocean  steamer  piers,  parks,  and  the  ball  grounds  in  Manhattan 
for  a  sir.gle   fare. 

Interboroiij^h  Rapid  Transit  Company  deems  it  proper  that  your  Honorable 
Commission  should  ])e  advised  of  the  Company's  willingness  to  construct  this  road, 
in  order  that  the  prcposal  may  be  taken  into  consideration  in  connection  with  the 
Rapid   Transit    situation   generally    in    Brooklyn. 

Very  respectfully  yours, 

ixti:rborc)ugh  r.^pid  transit  company, 

By  (Signed)   E.  P.  Bryan,  President. 

(22)  2092 

Brooklyn  Loop  Lines — Sale  of  Property. 

The  Secretary  presented  a  communication  from  the  Coimsel  to  the  Commission, 
relative  to  the  matter  of  selling  certain  property,  and  the  following  resolution  was 
therei.iDon  moved  and  duly  seconded: 

Whereas,  The  Public  Service  Commission  for  the  First  District  having  deemed  it 
to  be  necessary  and  proper  that  The  City  of  New  York  should  acquire  certain  parcels 
of  property  situated  in  The  City  of  New  York,  Borough  of  Manhattan,  required  for 
the  construction,  maintenance  and  operation  of  a  part  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  to  be  constructed  by  the  Degnon  Contracting  Com- 
pany in  pursuance  of  a  contract  bearing  date  the  gth  day  of  May,  1907,  made  between 
it  and  The  City  of  New  York,  acting  by  the  Board  of  Rapid  Transit  Railroad  Com- 
missioners, said  parcels  of  property  consisting  of  certain  lots  known  as  Lot  No.  3. 
No.  142  Centre  Street;  Lot  No.  4,  No.  144  Centre  Street;  Lot  No.  5,  Nos.  146,  148 
and  150  Centre  Street  and  N(>s.  in,  113  and  115  Walker  Street;  Lot  No.  7,  No.  117 
Walker  Street  and  Lot  Nos.  8  and  9,  Nos.  119  and  121  Walker  Street;  and  the  Com- 
mission  having   for  the   purpose   of   acquiring  said  parcels   of  property  duly  made 
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maps  or  plans  and  a  memorandum  specifying  and  defining  said  parcels  of  property 
so  to  be  acquired,  and  having  duly  certified,  filed  and  transmitted  the  several  copies 
of  said  maps  or  plans,  and  having  duly  directed  the  Corporation  Counsel  to  take 
legal  proceedings  to  acquire  said  parcels  of  property  for  The  City  of  New  York,  and 
said  Corporation  Counsel  having  thereupon  duly  taken  legal  proceedings  to  acquire 
the  same  and  such  proceedings  having  been  duly  had  that  on  the  13th  day  of  April, 
1908,  an  order  was  duly  made  and  entered  at  a  Special  Term  of  the  Supreme  Court, 
in  and  for  the  County  6f  New  York,  appointing  three  disinterested  freeholders,  resi- 
dents of  The  City  .of  New  York,  as  commissioners  of  appraisal  to  ascertain  and 
appraise  the  compensation  to  be  made  to  the  owners  of  said  parcels  of  property,  and 
fixing  the  time  and  place  for  the  first  meeting  of  the  commissioners,  and  said  com- 
missioners having  duly  taken  and  subscribed  the  oath  required  by  the  Twelfth  Article 
of  the  Constitution  of  the  State  of  New  York,  and  having  forthwith  filed  the  same 
in  the  office  of  the  Clerk  of  the  County  of  New  York,  and  the  City  of  New  York 
having  thereupon  become  seized  and  possessed  in  fee  or  absolute  ownership  of  all  of 
said  parcels  of  property,  and 

Whereas,  Certain  of  said  property,  so  acquired  2s  aforesaid,  has  become  unneces- 
sary for  rapid  transit  purposes,  to  wit,  the  buildings  erected  on  said  parcels  of  prop- 
erty, which  in  order  to  construct  said  Brooklyn  Loop  Lines  must  be  torn  down  and 
the  materials  thereof  removed,  and  for  that  purpose  the  Commission  desires  to  sell 
said  buildings,  on  condition  that  the  same  be  torn  down  and  the  materials  thereof  re- 
moved; nov.-  therefore,  it  is 

Resolved,  That  said  buildings  erected  on  said  parcels  of  property  and  the  ap- 
purtenances thereto  be  sold  at  public  auction,  subject  to  the  approval  of  the  Commis- 
sioners of  the  Sinking  Fund  of  The  City  of  New  York;  and  it  is  further 

Resolved,  That  notice  of  said  sale  be  published  in  the  City  Record  daily  for  a 
period  of  fifteen  days,  said  notice  being  in  the  form  hereto  annexed,  which  the  Chair- 
man and  Secretary  are  hereby  directed  to  execute. 

Ayes — Commissioners  Willcox,   McCarroll,   Bassett,   Maltbie,  Eustis. 

Nays — None. 

Carried. 

The  notice  referred  to  is  not  inserted  in  the  minutes. 

Fourth  Avenue  Subway,  Brooklyn. 
The  Secretary  presented  the  following  communication  from  the  Counsel  to  the 
Commission  with  respect  to  contracts  for  the  construction  of  rapid  transit  roads: 

May  II,  1908. 
Hon.  William  McCarroll,  Commissioner: 

Sir — In  answer  to  your  oral  request  for  an  opinion  whether  the  Comptroller  of 
the  City  is  required  to  certify  contracts  for  the  construction  of  rapid  transit  rail- 
roads, I  desire  to  advise  you  as  follows: 
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Certification  of  contracts  entered  into  by  the  various  city  departments  is  required 
by  Section  149  of  The  Greater  New  York  Charter,  which  in  part  provides: 

"No  contract  hereafter  made,  the  expense  of  the  execution  of  which  is  not  by  Isw 
or  ordinance,  in  whole  or  in  part,  to  be  paid  by  assessments  upon  the  property  bene- 
fited, shall  be  binding  or  of  any  force,  unless  the  comptroller  shall  endorse  thereon 
his  certificate  that  there  remains  unexpended  and  unapplied,  as  herein  provided,  a  bal- 
ance of  the  appropriation  or  fund  applicable  thereto,  sufiicient  to  pay  the  estimated 
expense  of  executing  such  contract,  as  certified  by  the  officer  making  the  same." 

Rapid  Transit  contracts  are,  however,  expressly  excepted  from  the  operation  of  this 
provision  by  virtue  of  amendments  to  Section  149,  adopted  as  part  of  the  revision  of 
1901,  and  to  Section  45  adopted  as  Chapter  7  of  the  Laws  of  1900,  and  any  duty  the 
Comptroller  may  be  under  to  certify  rapid  transit  contracts  cannot  rest  upon  the 
authority  given  him  by  Section  149,  but  is  dependent  on  Section  45  of  The  Greater 
New  York  Charter  and  Section  37  of  the  Rapid  Transit  Act.  The  history  of  these 
provisions  throws  such  a  light  on  this  question  that  it  is  necessary  to  review  it  at 
some  length. 

Prior  to  1891  the  power  to  construct  rapid  transit  railroads  was  in  rapid  transit 
commissions  which  were  appointed  from  time  to  time  by  the  Mayor,  but  this  was 
changed  as  regards  The  City  of  New  York  by  the  enactment  of  the  Rapid  Transit  Act 
of  that  year,  which  contemplated  the  creation  of  a  single  permanent  commission,  and 
even  more  radically  by  the  amendments  of  1894  to  that  act  which  took  the  control 
of  such  construction  out  of  the  hands  of  the  local  authorities  and  lodged  it  in  a 
board  appointed  by  the  legislature.  To  make  the  board's  authority  complete  the 
legislature  gave  it  ample  power  to  carry  on  the  work  independently  of  other  boards 
or  officials,  and  itself  prescribed  the  limit  of  the  amount  of  indebtedness  which  the 
board  could  incur  on  behalf  of  the  City  at  fifty-five  million  dollars.  The  only  prov- 
ince therefore  of  the  municipal  authorities  after  the  form  of  the  contract  had  been 
approved  by  the  Corporation  Counsel  was  to  advance  the  necessary  means  upon  the 
requisition  of  the  Rapid  Transit  Board. 

Section  2>7  of  the  Rapid  Transit  Act,  as  amended  by  Chapter  519  of  the  Laws  of 
1895,  provided  in  part: 

"For  the  purpose  of  providing  the  necessary  means  for  such  construction  *  *  ♦ 
the  board  of  estimate  *  *  *  from  time  to  time,  and  as  the  same  shall  be  necessary, 
and  upon  the  nequisition  of  said  board  of  rapid  transit  railroad  commissioners  shall 
direct  the  comptroller,  *  *  *  and  it  shall  thereupon  become  his  duty,  to  issue  the 
bonds  of  said  city  at  such  a  rate  of  interest,  not  exceeding  three  and  one-half  per 
centum  per  annum,  as  said  board  of  estimate  and  apportionment  *  *  *  may  pre- 
scribe. *  *  *  The  amount  of  bonds  authorized  to  be  issued  and  sold  by  this  section 
shall  not  exceed  fifty  millions  of  dollars,  par  value,  without  the  consent  of  the  legisla- 
ture first  had  and  obtained,  provided,  hozvcver,  that  such  amount  shall  be  increased  by 
a  sum  not  exceeding  five  millions  of  dollars,  if  the  board  of  rapid  transit  railroad  com- 
missioners shall  certify  that  such  increase  is  made  necessary  by  payments  required 
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for  any  lands,  property,  rights,  terms,  easements  or  privileges  which  shall  be  acquired 
by  the  said  city  as  hereinafter  provided." 

This  was  the  financial  provision  of  the  Rapid  Transit  Act  as  it  existed  in  1900  at 
a  time  immediately  prior  to  the  execution  of  the  contract  with  Mr.  McDonald  for 
the  construction  of  the  present  Manhattan-Bronx  Rapid  Transit  Railroad.  It  will  be 
noted  that  the  maximum  amount  of  bonds  to  be  issued  was  fixed  by  legislative  enact- 
ment, and  the  only  duty  of  the  board  of  estimate  was  "from  time  to  time,  and  as  the 
same  shall  be  necessary,"  to  "direct  the  comptroller  *  *  *  to  issue  *  ♦  * 
bonds,"  the  theory  of  the  act  evidently  being  that  the  maximum  expenditure  being 
fixed,  the  rapid  transit  board  should  call  on  the  board  of  estimate  for  funds  as  they 
were  needed,  the  intention  being  to  provide  for  carrying  on  the  work  without  coming 
into  conflict  with  the  debt  limit  provision  of  the  Constitution.  The  provision  for  the 
construction  of  the  railroad  by  sections  was  drawn  with  this  end  in  view,  and  it  seems 
to  me  the  framers  of  the  act  contemplated  the  requisitioning  of  funds  as  the  work 
progressed  without  perhaps  embarrassing  the  city  by  an  appropriation  at  the  outset 
of  the  many  million  dollars  necessary  to  complete  the  work. 

At  that  time  Section  149  of  The  Greater  New  York  Charter  was  in  force  but 
without  the  proviso  excepting  the  rapid  transit  board  from  its  provisions,  and  when 
the  time  came  for  making  the  contract  with  Mr.  McDonald  the  question  of  certifica- 
tion proved  most  embarrassing.  To  obviate  this  difficulty  a  bill  was  presented  to  and 
passed  by  the  legislature  which  was  explained  in  a  memorial  addressed  to  Governor 
Roosevelt,  printed  in  full  at  pages  876  to  880  of  Volume  II  of  tTie  Minutes  of  the 
Rapid  Transit  Board.    On  page  878  it  is  stated: 

"On  looking  into  the  statutes,  the  Comptroller  saw  two  apparent  difficulties: 

A.'  The  Rapid  Transit  act  plainly  provided  that  the  bonds  should  be  issued  by 
the  Beard  of  Estimate  and  Apportionment  or  'other  local  authority'  so  that  it  wa5 
tolerably  apparent  that  the  vote  of  the  Municipal  Assembly  would  be  necessary  for 
the  issuance  of  the  bonds  required  to  pay  for  the  road. 

B.  The  Greater  New  York  Charter  in  general  terms  provided  that  no  contract 
should  be  valid  unless  endorsed  with  a  certificate  which  the  Comptroller  could  not 
truthfully  give  in  respect  to  the  Rapid  Transit  contract,  and  doubted  whether  the 
proviso  of  section  45  covered  this  point. 

Accordingly,  the  bill  recently  passed  by  both  Houses  of  the  Legislature  was 
drafted.  To  meet  the  first  point  above  the  bill  provides  in  express  terms  that  the  vote 
of  the  Municipal  Assembly  shall  not  be  necessary,  thus  doing  away  with  this  objec- 
tion. 

As  to  the  second  point,  the  Comptroller  is  of  the  opinion  that  for  the  orderly 
"conduct  of  the  business  of  his  office  it  is  very  important  that  the  system  established 
by  the  Greater  New  York  Charter  of  making  his  certificate  essential  to  the  validity 
of  each  contract,  and  of  keeping  a  record  of  each  contract,  shall  be  maintained.  This 
is  a  matter  of  the  routine  of  his  office.  In  order  to  meet  these  views,  in  which  the 
Mayor  fully  concurs,  the  bill  was  drawn  in  its  present  form,  so  as  to  provide  that  the 
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Rapid  Transit  Commissioners  in  The  City  of  New  York  might  make  one  requisition 
for  the  entire  amount  of  bonds  necessary  to  the  completion  of  the  contract.  This  they 
coilld  not  do  under  the  existing  act  which  provides  (Laws  of  1895,  chapter  519,  sec- 
tion 12)  that  the  Board  shall  make  requisition  for  bonds  *from  time  to  time  as  the 
same  shall  be  necessary.'  It  is  further  provided  by  the  bill  now  before  you  that  when 
such  requisition  is  approved  by  the  Board  of  Estimate  and  Apportionment,  the  Comp* 
trollcr  shall  certify  the  contract,  and  that  no  further  certificate  shall  be  necessary,  but 
that  the  bonds  shall  only  be  disposed  of  from  time  to  time  as  may  be  necessary  to 
meet  the  patmcfits  due  to  the  contractors.'* 

The  bill  which  was  enacted  into  law  as  Chapter  7  of  the  Laws  of  1900  took  the  form 
of  an  amendment  to  Section  45  of  the  Charter,  which  although  changed  by  later  amend- 
ments is,  in  so  far  as  it  affjcts  this  question,  the  same  as'  originally  drawn,  and  pro- 
vided : 

"The  lioard  of  estimate  and  apportionment  and  the  comptroller  of  The  City  of  New 
York  shall,  anytliing  herein  contained  to  the  contrary  notwithstanding,  be  subject  to 
all  the  duties  and  obligations  prescribed  in  said  chapter  four  of  the  laws  of  eighteen 
hundred  and  ninety-one  as  amended  for  the  board  of  estimate  and  apportionment  and 
comptroller  therein  mentioned.  U/>on  the  execution  of  any  contract  made  pursuant  to 
chapter  four  of  tlie  laws  of  eighteen  hundred  and  ninety-one  as  amended,  the  hoard  of 
rapid  transit  railroad  conunissioucrs  inay,  in  its  discretion,  make  request  upon  the  board 
of  estimate  and  apportionment  for  the  authorization  of  such  corporate  stock,  either  for 
such  amounts  froffi  time  to  time  as  they  shall  deem  the  progress  of  the  work  to  re- 
quire, or  for  the  full  amount  sufficient  to  pay  the  entire  estimated  expense  of  executing 
such  contract.  In  case  they  shall  make  requisition  for  the  entire  amount,  the  comp- 
troller shall  endorse  on  the  contract  his  certificate  that  funds  are  available  for  fhc  en- 
tire contract  whenever  such  stock  shall  have  been  authorized  to  be  issued  by  said 
board  of  estimate  and  apportionment;  and  in  such  case  such  stock  may  be  issued  from 
time  to  time  thereafter  in  such  amounts  as  may  be  necessary  to  meet  the  requirements 
of  such  contract.  The  certificate  of  the  comptroller,  mentioned  in  section  one  hundred 
and  forty-nine  of  this  act,  shall  not  be  necessary  to  make  such  contract  binding  on  The 
City  of  New  York." 

It  will  therefore  be  seen  that  to  meet  the  wishes  of  the  city  officials  the  Rapid 
Transit  Board  was  empowered  to  make  requisition  for  the  full  amount,  but  at  the  same 
time  retaining  tlie  right  given  both  by  Section  S7  and  by  the  amendment  to  Section  45 
to  requisition  funds  as  they  were  needed.  If  the  full  amount  was  asked  for,  a  certifi- 
cate, different  however  from  that  required  for  the  usual  city  contract,  was  provided  for; 
but  if  the  full  amount  was  not  asked  for,  then  no  certificate  was  necessary. 

Since  1900  Section  37  of. the  Rapid  Transit  Act  has  been  the  subject  of  impo^tan^ 
amendments,  the  one  most  affecting  this  question  being  the  one  introduced  by  Chapter 
562  of  the  Laws  of  1904,  which  removed  the  legislative  restriction  upon  the  amount  of 
bonds  to  be  issued,  and  left  the  matter  of  fixing  the  maximum  amount  of  rapid  transit 
expenditures  in  the  board  of  estimate.    Section  37  now  provides  in  part : 
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"The  amount  of  bonds  authorized  to  be  issued  and  sold  by  this  section  shall  not 
exceed  the  limit  of  amount  which  shall  be  prescribed  by  the  board  of  estimate  and  ap- 
portionment  or  such  other  local  authority  having  power  to  make  appropriations  of 
moneys  to  be  raised  by  taxation;  and  no  contract  *  *  *  shall  be  made  unless  and 
until  such  board  of  estimate  and  apportionment  or  such  other  local  authority 
shall  have  consented  thereto  and  prescribed  a  limit  to  the  amount  of  bonds 
available  for  the  purposes  of  this  section  which  shall  be  sufficient  to  meet  the  require* 
ments  of  such  contract  in  addition  to  all  obligations  theretofore  incurred  and  to  be 
satisfied  "from  such  bonds/' 

Although  it  has  been  the  practise  of  the  Rapid  Transit  Board  to  make  requisition 
for  the  full  amount  of  each  contract,  and  although  it  might  seem  from  a  first  reading 
of  this  provision  that  to  prescribe  a  limit  to  the  amount  to  be  expended  required  such  a 
course  to  be  followed,  I  deem  it  clear  from  the  history  of  this  legislation  and  from  the 
other  provisions  of  this  section,  requiring  the  board  of  estimate  to  make  appropria* 
tions  from  time  to  time,  and  the  further  provision  that  the  limit  prescribed  shall  be 
sufficient  to  meet  the  requirements  of  such  contract  in  addition  to  all  other  outstanding 
obligations,  that  the  intention  was  to  allow  the  board  of  estimate  to  exercise  the  right 
previously  exercised  by  the  legislature  and  put  a  limit  on  all  rapid  transit  expenditures 
irrespective  of  the  contract  or  the  route  for  which  the  money  was  intended.  My  con- 
clusion is  therefore,  that  the  discretion  of  the  rapid  transit  board  as  to  the  character 
of  their  requisitions  has  remained  undisturbed  and  the  commission  may  now  make  re- 
quisition for  all  or  any  part  of  the  money  necessary.  It  therefore  seems  to  me,  unless 
there  are  some  practical  objections  to  such  a  course  to  which  my  attention  has  not  been 
called,  that  when  the  time  comes  for  submitting  the  Fourth  Avenue  contracts  to  the 
board  of  estimate  the  Commission  can  ask  that  board  to  set  a  limit  to  rapid  transit  ex- 
penditures, and  under  Section  45  ask  for  such  part  of  the  total  amount  called  for  by 
the  contract  as  may  be  presently  necessary.  If  less  than  the  full  amount  is  requisitioned 
Section  45  clearly  provides  that  the  Comptroller's  certificate  is  not  necessary. 

Respectfully  yours, 
(Signed)  GEO.  S.  COLEMAN, 

Counsel  to  the  Commission. 

1 100 
The  Secretary  also  presented  the  following  letter  "from  the  Counsel  to  the  Com- 
mission : 

May  26,  1908. 
Public  Service  Commission  for  the  First  District: 

Sirs — I  transmit  herewith  for  your  consideration  forms  of  resolutions  and  requi- 
sitions for  each  of  the  six  sections  of  the  Fourth  Avenue  Subway.  I  also  send  you 
a  copy  of  the  contract  for  each  of  the  six  sections  for  transmittal  to  the  Board  of 

Estimate. 

Respectfully  yours, 

(Signed)  GEO.  S.  COLEMAN. 

Counsel  to  the  Commission. 
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IIOI 

Contract  No.  i.  Section  M.  B.  No.  i. 

The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  The  Commission  has,  subject  to  the  consent  of  the  Board  of  Estimate 
and  Apportionment  of  The  City  of  New  York  being  obtained,  accepted  the  proposal 
of  James  P.  Graham  for  the  construction  of  that  portion  of  the  proposed  rapid  transit 
railroad  in  Fourth  Avenue  and  other  streets  in  the  Borough  of  Brooklyn,  known  as 
the  Manhattan  Bridge  Connection  No.  i,  which  extends  under  Flatbush  Avenue  Ex- 
tension from  Nassau  Street  to  Willoughby  Street,  for  the  sum  of  One  Million, 
Twenty  Thousand  Four  Hundred  and  Seventy-six  and  55/100  Dollars  ($i/)i20476.55) 
and  did  also  accept  the  proposal  of  the  said  James  P.  Graham  for  the  construction 
of  pipe  galleries  embraced  within  the  said  section,  for  the  sum  of  One  Hundred  One 
Thousand  Three  Hundred  Seventy- four  and  S5/ioo  Dollars   ($101,374.55), 

Now,  therefore,  be  it 

Resolved,  That  the  Chairman  and  Secretary  be  and  they  are  hereby  authorized 
and  directed  to  request  the  Board  of  Estimate  and  Apportionment  of  The  City  of 
New  York  to  consent  to  the  said  contract  and  to  prescribe  a  liniit  to  the  amount 
of  bonds  available  for  the  purposes  of  the  said  contract,  and  to  request  said  Board  of 
Estimate  and  Apportionment  of  The  City  of  New  York  to  direct  the  Comptroller 
to  issue  bonds  of  The  City  of  New  York  for  the  purpose  of  providing 
the  necessary  means  for  the  construction  of  the  railroad  and  the  pipe  galleries,  and  to 
make  request  on  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York 
for  the  authorization  of  corporate  stock  to  the  amount  of  Two  Hundred  Thousand 
Dollars  ($200,000.00)  for  railroad  construction  and  Twenty  Thoufiandi  Dollars 
($20,000.00)  for  pipe  gallery  construction,  those  being  the  amounts  which  the  (Com- 
mission deems  now  necessary  for  the  said  contract  and  the  progress  of  the  work  to 
require  at  the  present  time. 

Ayes— Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

IIOI 

The  form  of  communication  to  the  Board  of  Estimate  and  Apportionment,  making 
requisition  as  above  set  forth,  was  as  follows: 
To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

The  Public  Service  Commission  for  the  First  District  now  transmits  to  you  for 
your  consent  as  required  by  law  a  proposed  contract,  for  the  construction  of  Manhat- 
tan Bridge  Connection  No.  i  of  the  proposed  Fourth  Avenue  Rapid  Transit  Railroad, 
which  section  extends  under  Flatbush  Avenue  Extensiqn  from  Nassau  Street  to 
Willoughby  Street,  and  also  for  the  construction  of  the  pipe  galleries  embraced 
within  such  section.  The  form  of  the  proposed  contract  is  for  construction  alone, 
in  accordance  with  the  resolution  adopted  by  your  Board  on  the  4th  day  of  June, 
iv>07. 
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The  route,  of  which  the  portion  of  the  railroad  to  be  constructed  under  this 
contract  forms  a  part,  was  adopted  by  the  former  Rapid  Transit  Board  on  the  i8th 
day  of  April,  1907,  and  was  thereafter  consented  to  by  the  local  authorities  and  by  a 
majority  in  value  of  the  owners  of  abutting  property.  The  Public  Service  Commis- 
sion for  the  First  District  pursuant  to  law  prepared  detailed  plans  and  specifications 
for  the  construction  of  such  Rapid  Transit  Railway  and  included  in  said  plans  pro- 
visions for  galleries,  ways,  subways  or  tunnels,  for  gas  or  water  pipes,  electric  wires 
and  other  subsurface  structures  and  conductors  proper  to  be  placed  underground 
(hereinafter  in  this  communication  referred  to  as  pipe  galleries)  and  determined  to 
make  a  separate  contract  for  the  construction  of  a  part  of  the  said  route  under 
Flatbush  Avenue  Extension  from  Nassau  Street  to  Willoughby  Street.  The  form 
of  the  said  contract  as  duly  adopted  by  the  Commission  was  submitted  to  the  Corpora* 
^ion  Counsel,  and  the  Commission  was  advised  by  him  in  a  communication  dated 
March  30,  1908,  that  it  is  correct  in  form,  and  such  contract  was  approved  by  your 
Honorable  Board  on  the  27th  day  of  March,  1908. 

Thereafter  the  Commission  duly  advertised  for  proposals  by  notices  printed  twice 
a  week  for  three  successive  weeks  in  four  of  the  daily  newspapers  published  in  the 
City  of  New  Yorjc  and  also  continuously  from  day  to  day  in  the  City  Record,  which 
notices  stated  that  said  proposals  would  be  opened  at  the  office  of  the  Commission  on 
Friday,  the  8th  day  of  May,  1908,  at  12:00  o'clock  noon.  At  the  said  time  and  place 
the  proposals  were  publicly  opened,  and  those  received  were  as  follows: — 

For  For  Pipe 

Name  of  Bidder.  Railroad  Galler:^  ToUl. 

Constniction.  Construction. 

James   P.    Graham $1,020,476.55 

Rodgcrs   &   Hagerty 1,374,000.00 

Borough  Const.  Co.  &  Chas.  Cranford 1,464,705. la 

S.  Pearson  &  Son,  Incorp 1,476,459.00 

The  Degnon  Contracting  Co 1,506,190.00 

Millard  Construction  Co 1iSI7p9I9.72 

Gore  Eng*ng.  &  Cont'ng.  Co 1,685,427.80 

William  Bradley    1,690,903 .00 

Cranford   Company   1,941,978.00 

An  informal  proposal  was  also  received  from  Westinghouse  Church  Kerr  &  Com- 
pany, which  was  based  upon  what  is  known  as  the  master  and  servant  type  of  con- 
tract, and  which  differed  so  radically  from  the  proposals  requested  by  the  invitation 
to  contractors  that  the  Commission  was  advised  by  its  Counsel  that  such  proposal 
could  not  be  considered. 

The  Commission  having  duly  considered  the  said  proposals  did  accept  the  pro- 
posal of  Janies  P.  Graham,  who  has  had  some  experience  in  sewer  construction  in 
the  Korouglis  of  Brooklyn  and  Queens,  both  for  railroad  construction  and  for  pipe 


►101,374.55 

$1,121,851.10 

X  18,000.00 

1,492,000.00 

150,015.36 

1,614,720.48 

162,763.00 

1,639,222.00 

136,590.00 

1,642,580.00 

1 53.305. 00 

1,671,224.72 

232.572:00 

1. 9 1 7.999. 80 

189,150.00 

1,880,053.00 

200,864.00 

^,142,842.00 
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gaileries,  and  accordingly  awarded  the  contract  for  the  construction  of  the  same  to 
the  said  James  P.  Graham,  subject  to  your  consent  as  required  by  law.  A  copy  of 
^aid  contract  as  so  adopted  and  awarded  is  herewith  transmitted. 

The  Commission  therefore,  pursuant  to  the  provisions  of  Section  37  of  the  Rapid 
Transit  Act,  being  Chapter  4  of  the  Laws  of  1891,  as  amended,  and  pursuant  also  to 
the  provisions  of  Section  45  of  the  Greater  New  York  Charter,  requests  your  Honor- 
able Board  to  consent  to  thd  said  contract  herewith  transmitted  and  to  prescribe  a 
limit  to  the  amount  of  bonds  available  for  the  purposes  of  the  said  contract,  and 
requests  you  to  direct  the  Comptroller  to  issue  bonds  of  The  City  of  New  York 
for  the  purpose  of  providing  the  necessary  means  for  the  construction  of  the  rail- 
road and  the  pipe  galleries,  and  the  Commission  does  hereby  make  request  for  the 
authorization  o^  corporate  stock  to  the.  amount  of  Two  Hundred  Thousand  Dollars 
($206,000.)  for  railroad  construction  and  Twenty  Thousand  Dollars  ($20/xx>.)  for 
pipe  gallery  construction,  those  being  the  amounts  which  the  Commission  deems 
necessary  for  the  said  contract  and  the  progress  of  the  work  to  require  at  the  present 
time. 

In  witness  whereof,  the  Public  Service  Commission  for  the  First  District  has 
caused  these  presents  to  be  signed  by  its  Chairman  and  its  official  seal  to  be  hereto 
affixed  and  attested  by  its  Secretary,  this  26th  day  of  May,  1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

By  Chairman. 

Attest: 

By  Secretary. 

1102 
Contract  No.  2,  Section  9-C-1. 

The  following  resolution  was  also  moved  and  duly  seconded: 

Whereas,  The  Commission  did,  on  the  22nd  day  of  May,  1908,  subject  to  the  con- 
sent of  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  being 
obtained,  accept  the  proposal  of  William  Bradley  for  the  construction  of  that  por- 
tion of  the  proposed  rapid  transit  railroad  in  Fourth  Avenue  and  other  streets  in  the 
Borough  of  Brooklyn,  known  as  Section" 9- C-i,  which  extends  under  Flatbush  Avenue 
Extension  and  Fulton  Street  from  Willoughby  Street  to  Ashland  Place,  for  the  sura 
of  Three  Million,  Four  Hundred  Thirty-six  Thousand  and  Nineteen  Dollars  ($3434- 
019.00),  and  did  also  accept  the  proposal  of  the  said  William  Bradley  for  the  con- 
struction of  pipe  galleries  en«braced  within  the  said  section,  for  the  svsn  of  Fifty-eight 
Thousand  Six  Hundred  and  Ninety-five  Dollars  ($58,695.00). 

Now,  therefore,  be  it 

Resolved,  That  the  Chairman  and  Secretary  be  and  they  are  hereby  Authorized  and 
directed  to  request  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New 
York  to  consent  to  the  said  contract  and  to  prescribe  a  limit  to  the  amount  of  bonds 
availalle  for  ihe  purposes  of  the  said  contract,  and  to  request  said  Board  of  Estimate 
and  Apportionment  of  The  City  of  New  York  to  direct  the  Comptroller  to  issue  bonds 
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of  The  City  of  New  York  for  the  purpose  of  providing  the  necessary  means  for  the 
construction  of  the  railroad  and  the  pipe  galleries,  and  to  make  request  on  the  Board 
of  Estimate  and  Apportionment  of  The  City  of  New  York  for  the  authorization  of 
corporate  stock  to  the  amount  of  Five  Hundred  Thousand  Dollars  ($500,000.00)  for 
railroad  construction  and  Ten  Thousand  Dollars  ($10,000.00)  for  pipe  gallery  con- 
struction, those  being  the  amounts  which  the  Commission  deems  now  necessary  for 
the  said  contract  and  the  progress  of  the  work  to  require  at  the  present  time. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassctt,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

1102 

The  form  of  communication  to  the  Board  of  Estimate  and  Apportionment,  mak- 
ing requisition  as  above  set  forth,  was  as  follows: 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

The  Public  Service  Commission  for  the  First  District  now  transmits  to  you  for 
your  consent  as  required  by  law  a  proposed  contract  for  the  construction  of  Section 
9-C-1  of  a  proposed  rapid  transit  railroad  in  Fourth  Avenue  and  other  streets  in  the 
Borough  of  Brooklyn  which  section  extends  under  Flatbush  Avenue  Extension  and 
Fulton  Street  from  Willoughby  Street  to  Ashland  Place,  and  also  for  the  construc- 
tion of  the  pipe  galleries  embraced  within  such  section.  The  proposed  contract  is  for 
construction  alone,  in  accordance  with  the  resolution  adopted  by  you  on  the  4th  day 
of  June,  1907. 

The  route  of  which  the  portion  of  the  railroad  to  be  constructed  under  this  con^ 
tract  forms  a  part  was  adopted  by  the  former  Rapid  transit  Board  by  resolutions 
adopted  on  the  25th  day  of  May,  1905,  and  thereafter  consented  to  by  the  local  authori- 
.  ties  and  by  the  Appellate  Division  of  the  Supreme  Court  in  the  Second  Judicial  De- 
partment. The  Public  Service  Commission  for  the  First  District  pursuant  to  law 
prepared  detailed  plans  and  specifications  for  the  construction  of  such  Rapid  Transit 
Railway  and  included  in  said  plans  provisions  for  galleries,  ways,  subways  or  tunnels, 
for  gas  or  water  pipes,  electric  wires  and  other  subsurface  structures  and  conductors 
proper  to  be  placed  underground  (hereinafter  in  this  communication  referred  to  as 
pipe  galleries)  and  determined  to  make  a  separate  contract  for  the  construction  of  a 
part  of  the  said  route  along  Flatbush  Avenue  Extension  and  Fulton  Street  from 
Willoughby  Street  to  Ashland  Place.  The  form  of  the  said  contract  as  duly  adopted 
by  the  Commission  was  submitted  to  the  Corporation  Counsel,  and  the  Commission 
was  advised  by  him  in  a  communication  dated  the  50th  day  of  March,  1908  that  it  it 
correct  in  form,  and  such  contract  was  approved  by  you  on  the  27th  day  of  March, 
1908. 

Thereafter  the  Commission  duly  advertised  for  proposals  by  notices  printed  twice 
a  week  for  three  successive  weeks  in  four  of  the  daily  newspapers  published  in  the 
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City  of  New  York  and  also  continuously  from  day  to  day  in  the  City  Recorix 
which  notices  stated  that  said  proposals  would  be  opened  at  the  office  of  the  Com- 
mission on  Friday,  the  8th  day  of  May,  1908,  at  12:00  o'clock  noon.  At  the  said  time 
the  proposals  were  publicly  opened,  and  those  received  were  as  follows: 


Name  of  Bidder. 


For 

Railroad 

Construction. 

For  Pipe 

Gallery 

Construction. 

TotaL 

$3»436,oi9.oo 

$58,695.00 

$3»494.7i4-oo 

3,729.344.08 

38,987.00 

3.768,331.08 

5>230,49S-35 

80,507.00 

5,311,002.2$ 

5»7So.o8s.oo 

34,750.00 

5.784,835.00 

William  Bradley    

Millard   Construction   Company.. 

Cranf ord   Company   

Degnon  Contracting  Company... 


An  informal  proposal  was  also  received  from  Westinghouse  Church  Kerr  & 
Company,  which  was  based  upon  what  is  known  as  the  master  and  servant  type  of 
contract,  and  which  differed  so  radically  from  the  proposals  requested  by  the  invita- 
tion to  contractors  that  the  Commission  was  advised  by  its  Counsel  that  such  pro- 
posal could  not  be  considered. 

The  Commission  having  duly  considered  the  said  proposals  did,  on  the  22d  day  of 
May,  1908,  accept  the  proposal  of  the  lowest  bidder,  William  Bradley,  for  both  the 
construction  of  the  railroad  and  the  pipe  galleries,  and  accordingly  awarded  the 
contract  for  the  construction  of  the  same  to  the  said  William  Bradley,  subject  to 
your  consent,  as  required  by  law.  A  copy  of  said  contract  as  so  adopted  and  awarded 
is  herewith  transmitted. 

William  Bradley,  the  bidder  whose  proposal  was  so  accepted,  has  had  consider- 
able experience  in  the  constftiction  of  Rapid  Transit  Railroads,  and  is  at  present  the 
contractor  for  three  sections  of  the  Manhattan  Loop  Lines  now  building  in  Centre 
and  other  streets  in  the  Borough  of  Manhattan,  and  the  Commission  believes  him  to' 
be  competent  to  perform  this  work. 

The  Commission  therefore,  pursuant  to  the  provisions  of  Section  2H  of  the  Rapid 
Transit  Act,  being  Chapter  4  of  the  Laws  of  1891,  as  amended,  and  pursuant  also  to 
the  provisions  of  Section  45  of  the  Greater  New  York  Charter,  requests  you  to  consent 
to  the  amount  of  bonds  available  for  the  purposes  of  the  said  contract,  and  requests 
you  to  direct  the  Comptroller  to  issue  bonds  of  The  City  of  N«ew  York  for  the  pur- 
pose of  providing  the  necessary  means  for  the  construction  of  the  said  railroad  and 
pipe  galleries,  and  the  Commission  does  hereby  make  request  for  the  authorization  of 
corporate  stock  to  the  amount  of  Five  Hundred  Thousand  Dollars  ($500,000)  for 
railroad  construction  and  Ten  Thousand  Dollars  ($10,000)  for  pipe  gallery  construc- 
tion, these  being  the  amounts  which  the  Commission  deems  now  necessary  for  the 
said  contract  and  the  progress  of  the  work  to  require  at  the  present  time. 
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In  witness  whereof,  the  Public  Service  Commission  for  the  First  District  has 

caused  these  presents  to  be  signed  by  its  Chairman  and  its  official  seal  to  be  hereto 

affixed  and  attested  by  its  Secretary,  this  26th  day  of  May,  1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

By 

Chairman. 

Attest:, 

By 

Secretary. 

1103 
Contract  No.  3,  Sections  ii-E-i  and  ii-A-i. 

The  following  resolution  was  also  moved  and  duly  seconded: 

Whereas,  The  Commission  did,  on  the  22nd  day  of  May,  1908,  subject  to  the 
consent  of  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York 
being  obtained,  accept  the  proposal  of  William  Bradley  for  the  construction  of  that 
portion  of  the  proposed  rapid  transit  railroad  in  Fourth  Avenue  and  other  streets  in 
the  Borough  of  Brooklyn,  known  as  Section  ii-E-i  and  il-A-i,  which  extends  under 
Ashland  Place  and  Fourth  Avenue  from  Fulton  Street  to  Sackett  Street,  for  the 
sum  of  Three  Million,  Three  Huadred  and  Ninety-two  Thousand  and  Ninety-one  Dol- 
lars and  fifty  cents  ($3,392,091.50)  and  did  also  accept  the  proposal  of  the  said  William 
Bradley  for  the  construction  of  pipe  galleries  embraced  within  the  said  section,  for 
the  sum  of  Two  Hundred  and  Eight  Thousand  One  Hundred  and  Thirty-five  Dollars 
($208,135.00). 

Now,  therefore,  be  it 

Resolved,  That  the  Chairman. and  Secretary  be  and  they  are  hereby  authorized 
and  directed  to  request  the  Board  of  Estimate  and  Apportionment  of  The  City  of 
New  York  to  consent  to  the  said  contract  and  to  prescribe  a  limit  to  the  amount  of 
bonds  available  for  the  purposes  of  the  said  contract,  and  to  request  said  Board  of 
Estimate  and  Apportionment  of  The  City  of  New  York  to  direct  the  Comptroller  to 
issue  bonds  of  The  City  of  New  York  for  the  purpose  of  providing  the  necessary 
means  for  the  construction  of  the  railroad  and  the  pipe  galleries,  and  to  make  request 
on  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  for  the 
authorization  of  corporate  stock  to  the  amount  of  Five  Hundred  Thousand  Dollars 
($500,000.00)  for  railroad  construction  and  Thirty  Thousand  Dollars  ($30,000.00)  for 
pipe  gallery  construction,  those  being  the  amounts  which  the  Commission  deems  now 
necessary  for  the  said  contract  and  the  progress  of  the  work  to  require  at  the  present 
time. 

Ayes — Commissioners  Willcox,  McCarroU,  Bassett,  Maltbie,  Eustis. 

Nayis — None. 

Carried. 
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The  form  of  communication  to  the  Board  of  Estimate  and  Apportionment,  making 
requisition  as  above  set  forth,  was  as  follows: 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

The  Piiblic  Service  Commission  for  the  First  District  now  transmits  to  you  for 
your  consent  as  required  by  law  a  proposed  contract  for  the  construction  of  Section 
ii-E-i  and  ii-A-i  of  the  proposed  Fourth  Avenue  Rapid  Transit  Railroad  in  the  Bor- 
ough of  Brooklyn,  which  section  extends  under  Ashland  Place  and  Fourth  Avenue 
from  Fulton  Street  to  Sackett  Street,  and  also  for  the  construction  of  the  pipe  galleries 
embraced  within  such  section.  The  form  of  the  proposed  contract  is  for  construction 
alone,  in  accordance  with  the  resolution  adopted  by  your  Board  on  the  4th  day  of 
June,  I9P7. 

The  route  of  which  the  portion  of  the  railroad  to  be  constructed  under  this  con- 
tract forms  a  part  was  adopted  by  the  former  Rapid  Transit  Board  by  resolutions 
adopted  on  the  ist  day  of  June,  1905,  and  thereafter  consented  to  by  the  local  authori- 
ties and  by  the  Appellate  Division  of  the  Supreme  Court  in  the  Second  Judicial  De- 
partment. The  Public  Servjce  Commission  for  the  First  District  pursuant  to  law  pre- 
pared detailed  plans  and  specifications  for  the  construction  of  such  Rapid  Transit  Rail- 
way and  included  in  said  plans  provisions  for  galleries,  ways,  subways  or  tunnels,  for 
gas  or  water  pipes,  electric  wires  and  other  subsurface  structures  and  conductors 
proper  to  be  placed  underground  (hereinafter  in  this  communication  referred  to  as 
pipe  galleries)  and  determined  to  make  a  separate  contract  for  the  construction  of  a 
part  of  the  said  route  under  Ashland  Place  and  Fourth  Avenue  from  Fulton  Street  to 
Sackett  Street.  The  form  of  the  said  contract  as  duly  adopted  by  the  Commission  was 
submitted  to  the  Corporation  Counsel,  and  the  Commission  was  advised  by  him  in  a 
communication  dated  the  30th  of  March,  1908,  that  it  is  correct  in  form,  and  such  con- 
tract was  approved  by  your  Honorable  Board  on  the  27th  day  of  March,  190& 

Thereafter  the  Commission  duly  advertised  for  proposals  by  notices  printed  twice 
a  week  for  three  successive  weeks  in  four  of  the  daily  newspapers  published  in  the  City 
of  New  York  and  also  continuously  from  day  to  day  in  the  City  Record,  which  notices 
stated  that  said  proposals  would  be  opened  at  the  office  of  the  Commission  on  Friday, 
the  8th  day  of  May,  1908,  at  12  :oo  o'clock  noon.  At  the  said  time  and  place  the  pro- 
posals were  publicly  opened,  and  those  received  were  as  follows: 


Name  of  Bidder. 


For 

Railroad 

Construction. 


For  Pipe 

Galler:|r 

Construction. 


TotaL 


William  Bradley    $3>39a,o9X.5o  $208,135.00  $3,600,226.50 

The  Degnon  Contracting  Co 4.766,587<oo  121,2x0.00  4.887,797-00 

Cranford  Company   4,8o9,574*oo  250,935.00  5*060,509-00 
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An  informal  proposal  was  also  received  from  Westinghouse  Church  Kerr  &  Com- 
pany, which  was  based  upon  what  is  known  as  the  master  and  servant  type  of  contract, 
and  which  differed  so  radically  from  the  proposals  requested  by  the  invitation  to  con- 
tractors that  the  Commission  was  advised  by  its  Counsel  that  such  proposal  could  not 
be  considered. 

The  Commission  having  duly  considered  the  said  proposals  did,  on  the  22nd  day 
of  May,  1908,  accept  the  proposal  of  the  lowest  bidder,  William  Bradley,  both  for  the 
construction  of  the  railroad  and  the  pipe  galleries,  and  accordingly  awarded  the  con- 
tract for  the  construction  of  the  same  to  the  said  William  Bradley,  subject  to  your 
consent,  as  required  by  law.  A  copy  of  said  contract  as  so  adopted  and  awarded  is 
herewith  transmitted. 

William  Bradley,  the  bidder  whose  proposal  was  accepted,  has  had  considerable 
experience  in  the  construction  of  Rapid  Transit  Railroads,  and  is  at  present  the  con- 
tractor for  three  sections  of  the  Manhattan  Loop  Lines  now  building  in  Centre  and 
other  streets  in  the  Borough  of  Manhattan,  and  the  Commission  believes  him  to  be 
competent  to  perform  this  work. 

The  Commission  therefore,  pursuant  to  the  provisions  of  Section  37  of  the  Rapid 
Transit  Act,  being  Chapter  4  of  the  Laws  of  1891,  as  amended,  and  pursuant  also  to  the 
provisions  of  Section  45  of. the  Greater  New  York  Charter,  requests  your  Honorable 
Board  to  consent  to  the  said  contract  and  to  prescribe  a  limit  to  the  amount  of  bonds 
available  for  the  purposes  of  the  said  contract,  and  requests  you  to  direct  the  Comp- 
troller to  issue  bonds  of  The  City  of  New  York  for  the  purpose  of  providing  the  neces- 
sary means  for  the  construction  of  the  railroad  and  the  pipe  galleries,  and  the  Com- 
mission does  hereby  make  request  for  the  authorization  of  corporate  stock  to  the 
amount  of  Five  Hundred  Thousand  Dollars  ($500,000)  for  railroad  construction  and 
Thirty  Thousand  Dollars  ($30,000)  for  pipe  gallery  construction,  those  being  the 
amounts  which  the  Commission  deems  now  necessary  for  the  said  contract  and  the  pro- 
gress of  the  work  to  require  at  the  present  time. 

In  witness  whereof,  the  Public  Service   Commission  for  the  First  District  has 

caused  these  presents  to  be  signed  by  its  Chairman  and  its  official  seal  to  be  hereto 

affixed  and  attested  by  its  Secretary,  this  26th  day  of  May,  1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

By  Chairman. 

Attest: 

By  Secretary. 

1 104 
Contract  No.  4,  Section  11-A-2, 

The  following  resolution  was  also  moved  and  duly  seconded: 
Whereas,  The  Conmiission  did,  on  the  22nd  day  of  May.  1908,  subject  to  the  con- 
sent of  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  being 
obtained,  accept  the  proposal  of  £.  E.  Smith  Contracting  Company  for  the  construc- 
tion of  that  portion  of  the  proposed  rapid  transit  railroad  in  Fourth  Avenue  and 
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other  streets  in  the  Borough  of  Brooklyn,  known  as  Section  11-A-2,  which  extends 
under  Fourth  Avenue  from  Sackett  Street  to  Tenth  Street,  for  the  sum  of  Two 
Million  Two  Hundred  Eighty-three  Thousand  Five  Hundred  Fifty-three  Dollars  and 
thirty  cents  ($2,283,553.30)  and  did  also  accept  the  proposal  of  the  said  E.  K  Smith 
Contracting  Company  for  the  "construction  of  pipe  galleries  embraced  within  the  said 
section,  for  the  sum  of  Two  Hundred  Six  Thousand  Six  Hundred  Seventy-two  Dol- 
lars ($206,672.00). 

Now,  therefore,  be  it 

Resolved,  That  the  Chairman  and  Secretary  be  and  they  are  hereby  authorized 
and  directed  to  request  the  Board  of  Estimate  and  Apportionment  of  The  City  of 
New  York  to  consent  to  the  said  contract  and  to  prescribe  a  limit  to  the  amount  of 
bonds  available  for  the  purposes  of  the  said  contract,  and  to  request  said  Board  of 
Estimate  and  Apportionment  of  The  City  of  New  York  to  direct  the  Comptroller  to 
issue  bonds  of  The  City  of  New  York  for  the  purpose  of  providing  the  necessary 
means  for  the  construction  of  the  railroad  and  the  pipe  galleries,  and  to  make  request 
on  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  for  the 
authorization  of  corporate  stock  to  the  amount  of  Five  Hundred  Thousand  Dollars 
($500,ooo.oo>  for  railroad  construction  and  Thirty  Thousand  Dollars  ($30^000.00)  for 
pipe  gallery  construction,  those  being  the  amounts  which  the  Commission  deems  now 
necessary  for  the  said  contract  and  the  progress  of  the  work  to  require  at  the  present 
time. 

Ayes — Commissioners  Willcox,  McCarrolI,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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The  form  of  communication  to  the  Board  of  Estimate  and  Apportionment,  making 
requisition  as  above  set  forth,  was  as  follows: 

To  the  Board  of  Estimate  and  Apportiofifnent  of  The  City  of  New  York:^ 

The  Public  Service  Commission  for  the  First  District  now  transmits  to  you  for 
your  consent  as  required  by  law  a  proposed  contract,  for  the  construction  of  Section 
ii-A-2  of  the  proposed  Fourth  Avenue  Rapid  Transit  Railroad  in  the  Borough  of 
Brooklyn,  which  section  extends  under  Fourth  Avenue  from  Sackett  Street  to  Tenth 
Street,  and  also  for  the  construction  of  the  pipe  galleries  embraced  within  such  sec- 
tion. The  form  of  the  proposed  contract  is  for  construction  alone,  in  accordance  with 
the  resolution  adopted  by  your  Board  on  the  4th  day  of  June,  1907. 

The  route,  of  which  the  portion  of  the  railroad  to  be  constructed  under  this  con- 
tract forms  a  part,  was  adopted  by  the  former  Rapid  Transit  Board  on  the  ist  day 
of  June,  1905,  .and  was  thereafter  consented  to  by  the  local  authorities  and  by  the 
Appellate  Division  of  the  Supreme  Court  in  the  Second  Judicial  Department.  The 
Public  Service  Commission  for  the  First  District- pursuant  to  law  prepared  detailed 
plans  and  specifications  for  tho  construction  of  such  Rapid  Transit  'Railway  and  in- 
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eluded  in  said  plans  provisions  for  galleries,  ways,  subways  or  tunnels,  for  gas  or 
water  pipes,  electric  wires  and  other  subsurface  structures  and  conductors  proper  to 
be  placed  underground  (hereinafter  in  this  communication  referred  to  as  pipe  gal- 
leries) and  determined  to  make  a  separate  contract  for  the  construction  of  a  part  of 
the  said  route  under  Fourth  Avenue  from  Sackett  Street  to  Tentl^  Street.  The  form 
of  the  said  contract  as  duly  adopted  by  the  Commission  was  submitted  to  the  Cor- 
poration Counsel,  and  the  Commission  was  advised  by  him  in  a  communication  dated 
March  30,  1908,  that  it  is  correct  in  form,  and  such  contract  was  approved  by  your 
Honorable  Board  on  the  27th  day  of  March,  1908. 

Thereafter  the  Commission  duly  advertised  for  proposals  by  notices  printed  twice 
a  week  for  three  successive  weeks  in  four  of  the  daily  newspapers  published  in  the 
City  of  New  York  and  also  continuously  from  day  to  day  in  the  City  Record,  which 
notices  stated  that  said  proposals  would  be  opened  at  the  office  of  the  Commission 
on  Friday,  the  8th  day  of  May,  1908,  at  12:00  o'clock  noon.  At  the  said  time  and 
place  the  proposals  were  publicly  opened,  and  those  received  were  as  follows : — 

For  For  Pipe 

Name  of  Bidder.  Railroad  Gallery  Total. 

Construction.  Construction. 

£.  E.  Smith  Contracting  Co $2»283,S53.3o  $206,672.00  $2,490,225.30 

Millard   Construction   Co 2,456,155.02  280,383.00  2,736,538.02 

S.  Pearson  &  Son,  Incorp 2,659*631.00  258,790.00  2,918,421.00 

Gore.Eng'ng.   &  Cont'ng.   Co 2,828,195.50  308,877.50  3.i37i073.oo 

William  Bradley   2,851,620.60  325,805.00  3*i77»435*6o 

Washington   Contracting  Co 3,090,000.00  215,000.00  3,305,000.00 

An  informal  proposal  was  also  received  from  Westinghouse,  Church,  Kerr  & 
Company,  which  was  based  upon  what  is  known  as  the  master  and  servant  type  of 
contract,  and  which  differed  so  radically  from  the  proposals  requested  by  the  invita- 
tion to  contractors  that  the  Commission  was  advised  by  its  Counsel  that  such  proposal 
could  not  be  considered. 

The  Commission  having  duly  considered  the  said  proposals  did,  on  the  22d  daj 
of  May,  I908»  accept  the  proposal  of  the  lowest  bidder,  the  E.  E.  Smith  Contracting 
Company,  both  for  the  railroad  construction  and  the  pipe  galleries,  and  accordingly 
awarded  the  contract  for  the  construction  of  the  same  to  the  said  E.  E.  Smith  Con- 
tracting Company,  subject  to  your  consent,  as-  required  by  law.  A  copy  of  said  con- 
tract as  so  adopted  and  awarded  is  herewith  transmitted. 

The  Commission  is  advised  that  ihe  E.  E.  Smith  Contracting  Company  has  been 
Engaged  in  important  subway  work  in  the  City  of  Philadelphia  and  believes  it  com- 
petent to  perform  this  work. 

The  Commission  therefore,  pursuant  to  the  provisions  of  Section  37  of  the  Rapid 
Transit  Act,  being  Chapter  4  of  the  Laws  of  1891,  as  amended,  and'  pursuant  also 
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to  the  provisions  of  Section  45  of  the  Greater  New  York  Charter,  requests  yott  to 
consent  to  the  said  contract  and  to  prescribe  a  limit  to  the  amount  of  bonds  available 
for  the  purposes  of  the  said  contract,  and  requests  you  to  direct  the  comptroller  to 
issue  bonds  of  the  City  of  New  York  for  the  purpose  of  providing  the  necessary  means 
for  the  construction  of  the  railroad  and  the  pipe  galleries,  and  the  Commission  does 
hereby  make  reqpest  for  the  authorization  of  corporate  stock  to  the  amount  of  Five 
Hundred  Thousand  QoUars  ($500,000)  for  railroad  construction  and  Thirty  Thousand 
Dollars  ($30,000)  for  pipe  gallery  construction,  those  being  the  amounts  which  the 
Commission  deems  now  necessary  for  the  said  contract  and  the  progress  of  the  work 
to  require  at  the  present  time. 

In  witness  whereof,  the  Public  Service  Commission  for  the  First  District  has 
caused  these  presents  to  be  signed  by  its  Chairman  and  its  official  seal  to  be  hereto 
affixed  and  attested  by  its  Secretary,  this  26th  day  of  May,  1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT. 

By  Chairman. 

Attest: 

By  Secretary. 

1105 
Contract  No.  5,  Section  11-A-3. 

The  following  resolution  was  also  moved  and  duly  seconded : 

Whereas,  The  Commission  did,  on  the  22nd. day  of  May,  1908.  subject  to  the  consent 
of  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  being  obtained, 
accept  the  proposal  of  Tidewater  Building  Company  and  Thomas  B.  Bryson  for  the 
construction  of  that  portion  of  the  proposed  rapid  transit  railroad  in  Fourth  Avenue 
and  other  streets  in  the  Borough  of  Brooklyn,  known  as  Section  11-A-3,  which  extends 
under  Fourth  Avenue  from  Tenth  Street  to  Twenty- seventh  Street,  for  the  sum  of  One 
Million  Nine  Hundred  and  Forty-five  Thousand  Six  Hundred  and  Forty  Dollars  and 
fifty  cents  ($i,945f640.5o)  and  did  also  accept  the  proposal  of  the  said  Tidewater  Build- 
ing Company  and  Thomas  B.  Bryson  for  the  construction  of  pipe  galleries  embraced 
within  the  said  section,  for  the  sum  of  Two  Hundred  and  Fifty-one  Thousand  and 
seventy-six  Dollars  ($251,076). 

Now,  therefore,  be  it 

Resolved,  That  the  Chairman  and  Secretary  be  and  they  are  hereby  authorized  and 
directed  to  request  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New 
York  to  consent  to  the  said  contract  and  to  prescribe  a  limit  to  the  amount  of  bonds 
available  for  the  purposes  of  the  said  contract,  and  to  request  said  Board  of  Estimate 
and  Apportionment  of  The  City  of  New  York  to  direct  the  Comptroller  to  issue  bonds 
of  The  City  of  New  York  for  the  purpose  of  providing  the  necessary  means  for  the 
construction  of  the  railroad  and  the  pipe  galleries,  and  to  make  request  on  the  Board 
of  Estimate  and  Apportionment  of  The  City  of  New  York  for  the  authorization  of 
corporate  stock  to  the  amount  of  Five  Hundred  Thousand  Dollars  ($500^000.00)  for 
railroad  construction  and  Thirty  Thousand  Dollars  ($30,000.00)  for  pipe  gallery  con- 
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struction,  those  being  the  amounts  which  the  Commission  deems  now  necessary  for 
the  said  contract  and  the  progress  of  the  work  to  require  at  the  present  time. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie»  Eustis. 

Nays— None. 

Carried. 

lies 
The  form  of  communication  to  the  Board  of  Estimate  and  Apportionment,  making 
requisition  as  above  set  forth,  was  as  follows : 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

The  Public  Service  Commission  for  the  First  District  now  transmits  to  you  for 
your  consent  as  required  by  law  a  proposed  contract  for  the  construction  of  Section 
11-A-3  of  the  proposed  Fourth  Avenue  Rapid  Transit  Railroad,  which  section  extends 
under  Fourth  Avenue  from  Tenth  Street  to  Twenty-seventh  Street,  and  also  for  the 
construction  of  the  pipe  galleries  embraced  within  such  section.  The  form  of  the 
proposed  contract  is  for  construction  alone,  in  accordance  with  the  resolution  adopted 
by  your  Board  on  the  4th  day  of  June,  1907. 

The  route,  of  which  the  portion  of  the  railroad  to  be  constructed  under  this  contract 
forms  a  part,  was  adopted  by  the  former  Rapid  Transit  Board  on  the  ist  day  of  June, 
I905»  and  was  thereafter  consented  to  by  the  local  authorities  and  by  the  Appellate 
Division  of  the  Supreme  Court  in  the  Second  Judicial  Department.  The  Public  Service 
Commission  for  the  First  District  pursuant  to  law  prepared  detailed  plans  and  specifica- 
tions for  the  construction  of  such  Rapid  Transit  Railway  and  included  in  said  plans 
provisions  for  galleries,  ways,  subways  or  tunnels,  for  gas  or  water  pipes,,  electric  wires 
and  other  subsurface  structures  and  conductors  proper  to  be  placed  underground 
(hereinafter  in  this  communication  referred  to  as  pipe  galleries)  and  determined  to 
make  a  separate  contract  for  the  construction  of  a  part  of  the  said  route  under  Fourth 
Avenue  from  Tenth  Street  to  Twenty-seventh  Street.  The  form  of  the  said  contract 
as  dulv  adopted  by  the  Commission  was  submitted  to  the  Corporation  Counsel,  and  the 
Commission  was  advised  by  him  in  a  communication  dated  March  30,  1906,  that  it  is 
correct  in  form,  and  such  contract  was  approved  by  your  Honorable  Board  on  the 
27th  day  of  March,  1908. 

Thereafter  the  Commission  duly  advertised  for  proposals  by  notices  printed  twice 
a  week  for  three  successive  weeks  in  four  of  the  daily  newspapers  published  in  the 
City  of  New  York  and  also  continuously  from  day  to  day  in  the  City  Record^  which 
notices  stated  that  said  proposals  would  be  opened  at  the  office  of  the  Commission  on 
Friday,  the  8th  day  of  May,  1908,  at  12:00  o'clock  noon.  At  the  said  time  and  place 
the  proposals  were  publicly  opened,  and  those  received  were  as  follows ; — 
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Name  of  Bidder. 


For 

Railroad 

Construction. 


For  Pip« 

Gallenr 

Construction. 


Total. 


James    Graham    $x>4i3i635.oo 

Tidewater  Building  Co.  &  Thomas  B.  Bryson.  x,945>640.5o 

E.  E.  Smith  Contracting  Co 3,218,566.00 

S.  Pearson  &  Son,  Incorp 2,508,031.00 

Millard    Construction    Co 3>595*503  .oa 

Gore  Eng'ng.   &   Cont*ng.   Co 2,837,908 . 1 5 

William   Bradley   3.057,764. 10 

The   Phoenix   Construction   Co 3,128,000.00 


$251,076.00 
303,512.00 
327,229.00 
415,180.00 
414,969.50 
428,715.00 
481,000.00 


$2,196,7x6.50 

2,522,078. M 
2,835.260.00 
3,0x0,683.02 
3,252^7765 
3,486,479.10 
3,609,000.00 


An  informal  proposal  was  also  received  from  Westinghouse  Church  Kerr  &  Com- 
pany, which  was  based  upon  what  is  known  as  the  master  and  servant  type  of  contract, 
and  which  differed  so  radically  from  the  proposals  requested  by  the  invitation  to  con- , 
tractors  that  the  Commission  was  advised  by  its  Counsel  that  such  proposal  could  not 
be  considered.  The  lowest  bid  for  railroad  construction  received,  that  of  James  P. 
Graham,  was  not  accompanied  by  a  bid*  for  the  construction  of  the  pipe  galleries  as  was 
required  by  the  invitation,  and  on  the  advice  of  the  Counsel  to  the  Commission  this 
bid  was  rejected  as  defective. 

The  Commission  having  duly  considered  the  said  proposals  did,  on  the  22nd  day 
of  May,  1908,  accept  the  proposal  of  Tidewater  Building  Company  and  Thomas  B. 
Bryson,  both  for  railroad  construction  and  for  pipe  galleries,  and  accordingly  awarded 
the  contract  for  the  construction  of  the  same  to  the  said  Tidewater  Building  Company 
and  Thomas  B.  Bryson,  subject  to  your  consent  as  required  by  law.  A  copy  of  said 
contract  as  so  adopted  and  awarded  is  herewith  transmitted. 

The  Commission  is  informed  that  the  said  Tidewater  Building  Company  and 
Thomas  B.  Bryson  have  had  extensive  experience  in  building  operations  and  believes 
them  competent  to  perform  this  work. 

The  Commission  therefore,  pursuant  to  the  provisions  of  Section  2i7  of  the  Rapid 
Transit  Act,  being  Chapter  4  of  the  Liaws  of  1891,  as  amended,  and  pursuant  also  to 
the  provisions  of  Section  45  of  the  Greater  New  York  Charter,  requests  your  Honorable 
Board  to  consent  to  the  said  contract  herewith  transmitted  and  to  prescribe  a  limit  to 
the  amount  of  bonds  available  for  the  purposes  of  the  said  contract,  and  requests  you 
to  direct  the  Comptroller  to  issue  bonds  of  The  City  of  New  York  for  the  purpose  of 
providing  the  necessary  means  for  the  construction  of  the  railroad  and  the  pipe  galleries, 
and  the  Commission  does  hereby  make  request  for  the  authorization  of  corporate  stock 
to  the  amount  of  Five  Hundred  Thousand  Dollars  ($500,000.)  for  railroad  construc- 
tion and  Thirty  Thousand  Dollars  ($30,000.)  for  pipe  gallery  construction,  those  being 
the  amounts  which  the  Commission  deems  necessary  for  the  said  contract  and  the 
progress  of  the  work  to  require  at  the  present  time. 
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In  witness  whereof,  the  Public  Service  Commission  for  the  First  District  has  caused 
these  presents  to  be  signed  by  its  Chairman  and  its  official  seal  to  be  hereto  affixed  and 
attested  by  its  Secretary,  this  26th  day  of  May,  1908. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

By 

Chairman, 
Attest; 

^*' 

Secretary. 

1 106 
Contract  No.  6,  Section  11-A-4. 

The  following  resolution  was  also  moved  and  duly  seconded: 

Whereas,  The  Commission  did,  on  the  22nd  day  of  May,  1908,  subject  to  the 
consent  of  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  being 
obtained,  accept  the  proposal  of  E.  E.  Smith  Contracting  Company  for  the  con- 
struction of  that  portion  ot  the  proposed  rapid  transit  railroad  in  Fourth  Avenue  and 
other  streets  in  the  Borough  of  Brooklyn,  known  as  Section  11-A-4,  which  extends 
under  Fourth  Avenue  from  Twenty-seventh  Street  to  Forty-third  Street,  for  the  sum 
of  Two  Million  Eight  Hundred  Eight  Thousand  and  Nine  Hundred  Eighty-two  and 
80/100  Dollars  ($2,808,962.80),  and  did  also  accept  the  proposal  of  the  said  E.  E. 
Smith  Contracting  Company  for  the  construction  of  pipe  galleries  embraced  within 
the  said  section,  for  the  sum  of  One  Hundred  Seventy-three  Thousand  Six  Hundred 
Sixty-five  Dollars  ($i73»66s.oo). 

Now,  therefore,  be  it 

Resolved,  That  the  Chairman  and  Secretary  be  and  they  are  hereby  authorized 
and  directed  to  request  the  Board  of  Estimate  and  Apportionment  of  The  City  of 
New  York  to  consent  to  the  said  contract  and  to  prescribe  a  limit  to  the  amount  of 
bonds  available  for  the  purposes  of  the  said  contract,  and  to  request  said  Board  of 
Estimate  and  Apportionment  of  The  City  of  New  York  to  direct  the  Comptroller 
to  issue  bonds  of  The  City  of  New  York  for  the  purpose  of  providing  the  necessary 
means  for  the  construction  of  the  railroad  and  the  pipe  galleries,  and  to  make  re- 
quest on  the  'Board  of  Estimate  and  Apportionment  of  The  City  of  New  York  for 
the  authorization  of  corporate  stock  to  the  amount  of  Five  Hundred  Thousand  Dol- 
lars ($500,000.00)  for  railroad  construction  and  Thirty  Thousand  Dollars  ($30,000.00) 
for  pipe  gallery  construction,  those  being  the  amounts  which  the  Commission  deems 
now  necessary  for  the  said  contract  and  the  progress  of  the  work  to  require  at  the 
present  time. 

Ayes — 'Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 
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The  form  of  communication  to  the  Board  of  Estimate  and  Apportionment,  mak- 
ing requisition  as  above  set  forth,  was  as  follows: 

To  the  Board  of  Estimate  and  Apportionment  of  The  City  of  New  York: 

The  Public  Service  Commission  for  the  First  District  now  transmits  to  you  for  yonr 
consent  as  required  by  law  a  proposed  contract  for  the  construction  of  Section  11-A-4  of 
the  proposed  Fourth  Avenue  Rapid  Transit  Railroad  in  the  Borough  of  Brooklyn, 
which  section  extends  under  Fourth  Avenue  from  Twenty-seventh  Street  to  Forty* 
third  Street,  and  also  for  the  construction  of  the  pipe  galleries  embraced  within  such  j 

section.    The  form  of  the  proposed  contract  is  for  construction  alone,  in  accordance 
with  the  resolution  adopted  by  your  Board  on  the  4th  day  of  June,  1907. 

The  route,  of  which  the  portion  of  the  railroad  to  be  constructed  under  this  con- 
tract forms  a  part,  was  adopted  by  the  former  Rapid  Transit  Board  on  the  ist  day 
of  June,  1905,  and  was  thereafter  consented  to  by  the  local  authorities  and  by  the 
Appellate  Division  of  the  Supreme  Court  in  the  Second  Judicial  Department  The 
Public  Service  Commission  for  the  First  District  pursuant  to  law  prepared  detailed 
plans  and  specifications  for  the  construction  of  such  Rapid  Transit  Railway  and  in- 
cluded in  said  plans  provisions  for  galleries,  ways,  subways  or  tunnels,  for  gas  or 
water  pipes,  electric  wires  and  other  subsurface  structures  and  conductors  proper  to  be  ' 

placed  underground  (hereinafter  in  this  communication  referred  to  as  pipe  galleries) 
and  determined  to  make  a  separate  contract  for  the  construction  of  a  part  of  the 
said  route  under  Fourth  Avenue  from  Twenty-seventh  Street  to  Forty-third  Street 
The  form  of  the  said  contract  as  duly  adopted  by  the  Commission  was  submitted  to 
the  Corporation  Counsel,  and  the  Commission  was  advised  by  him  -in  a  communica- 
tion dated  MsTrch  30,  1908,  that  it  is  correct  in  form,  and  such  contract  was  approved  1 
by  your  Honorable  Board  on  the  27th  day  of  March,  1908. 

Thereafter  the  Commission  duly  advertised  for  proposals  by  notices  printed  twice 
a  week  for  three  successive  weeks  in  four  of  the  daily  newspapers  published  in  the 
I  City  of  New  York  and  also  continuously  from  day  to  day  in  the  City  Record,  which 
notices  stated  that  said  proposals  would  be  opened  at  the  ofiiice  of  the  Commission 
on  Friday,  the  8th  day  of  May,  1908^  at  12:00  o'clock  noon.  At  the  said  time  and 
place  the  proposals  were  publicly  opened,  and  those  received  were  as  follows: 

Fof  For  Pipe 

Name  of  Bidder.  Railroad  Gallei^  Total. 

Construction.  Construction. 

'      — 

RemiuRton  &  Sherman  &  F.  W.  Carlin  Const 

Co $2,799,000.00  $299,000.00  13,098,000.00 

£.  E.   Smith  Contracting  Co 9,808,982.80  173,665.00  2,982,647-^ 

Millard    Construction    Co 3,326,4x2.25  300,205.00  3,5^6.617.2$ 

William   Bradley   3*523,435*05  2x7,950.00  3f74i,sSS-oS 

S.   Pearson  &   Son,   Incorp 3,53^^4.00  184,3x6.00  3»7x6,940*m 
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An  informal  proposal  was  also  received  from  Wcstinghouse,  Church,  Kerr  & 
Company,  which  was  based  upon  what  is  known  as  the  master  and  servant  type  of 
contract,  and  which  differed  so  radically  from  the  proposals  requested  by  the  invitation 
to  contractors  that  the  Commission  was  advised  by  its  Counsel  that  such  propo<«al 
could  not  be  considered. 

The  Commission  having  duly  considered  the  said  proposals  did,  on  the  22nd  day 
of  May,  1908,  accept  the  proposal  of  the  lowest  bidder  for  the  combined  amount  of  the 
railroad  and  pipe  gallery  bids,  the  E.  E.  Smith  Contracting  Company,  both  for  the  rail- 
road construction  and  the  pipe  galleries,  and  accordingly  awarded  the  contract  for  the 
construction  of  the  same  to  the  said  E.  E.  Smith  Contracting  Company,  subject  to  your 
consent,  as  required  by  law.  A  copy  of  said  contract  as  so  adopted  and  awarded  is 
herewith  transmitted. 

The  Commission  is  advised  that  the  E.  E.  Smith  Contracting  Company  has  been 
engaged  in  important  subway  work  in  the  City  of  Philadelphia  and  believes  it  compe- 
tent to  perform  this  work. 

The  Commission  therefore,  pursuant  to  the  provisions  of  Section  y;  of  the  Rapid 
Transit  Act,  being  Chapter  4  of  the  Laws  of  1891,  as  amended,  and  pursuant  also  to 
the  provisions  of  Section  45  of  the  Greater  New  York  Charter,  requests  you  to  con- 
sent to  the  said  contract  and  to  prescribe  a  limit  to  the  amount  of  bonds  available  for 
the  purposes  of  the  said  contract,  and  requests  you  to  direct  the  Comptroller  to  issue 
bonds  of  The  City  of  New  York  for  the  purpose  of  providing  the  necessary  means  for 
the  construction  of  the  railro»d  and  the  pipe  galleries,  and  the  Commission  does  here- 
by make  request  for  the  authorization  of  corporate  stock  to  the  amount  of  Five  Hundred 
Thousand  Dollars  ($500,000)  for  railroad  construction  and  Thirty  Thousand  Dollars 
($30,000)  for  pipe  gallery  construction,  those  being  the  amounts  which  the  Commission 
deems  now  necessary  for  the  said  contract  and  the  progress  of  the  work  to  require  at 
the  present  time. 

In  witness  whereof,  the  Public  Service  Commission  for  the  First  District  has 
caused  these  presents  to  be  signed  by  its  Chairman  and  its  official  seal  to  be  hereto 
affixed  and  attested  by  its  Secretary,  this  26th  day  of  May,  1908. 

PUBUC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 

By  Chairman. 

Attest : 

By  Secretary. 

(24)  0-257 

Brooklyn  Union  Elevatei>— Non-Compliance  With  Order. 

Commissioner  Bassctt  presented  the  following  report  on  non-compliance  by  Brook- 
lyn Union  Elevated  Railroad  Company  with  order  requiring  a  wrecking  car  to  be 
placed  at  or  near  the  Brooklyn  terminal  of  the  Brooklyn  Bridge. 

On  February  nth,  1908  the  Commission  made  final  order  No.  257  directed  to  the 
Brooklyn  Union  Elevated  Railroad  Company  and  duly  served  the  same  upon  it.    The 
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order  required  among  other  things  that  the  company  should  station  at  or  near  the 
Brooklyn  terminal  of  the  Brooklyn  Bridge  a  wrecking  car  or  wrecking  train  ready  "for 
use  by  said  company.    On  the  13th  day  of  February,  igo8  the  said  company  duly  ac- 
knowledged the  service  of  said  order,  accepted  the  same  and  agreed  to  obey  its  pro- 
visions.   Under  the  provisions  of  the  order  certain  tool  boxes  were  to  be  put  in  posi- 
tion near  the  bridge  on  or  before  March  ist,  1908,  and  the  same  date  was  fixed  for 
placing  the  wrecking  car.    At  the  same  time  that  the  company  accepted  the  order  it 
asked  for  an  extension  of  time  for  placing  the  tool  boxes.    On  Fehruary  21st,  1908  the 
Commission  adopted  extension  order  No.  280,  extending  the  time  of  the  company  to  in- 
stall the  tool  boxes  to  and  including  the  first  day  of  April.    The  date  for  the  placing  of 
the  wrecking  car  was  not  altered  and  remained  March  ist.     The  company  failed  to 
comply  with  that  part  of  the  order  which  required  the  wrecking  car  to  be  placed  at  the 
bridge  terminal,  but  on  March  i6th  applied  for  an  extension  of  time  within  which  to 
comply  with  the  portion  of  the  order  relating  to  the  wrecking  car.    As  the  company 
was  then  in  default  in  this  regard,  it  was  deemed  right  that  no  extension  should  be 
made.    The  Commission  does  not  consider  that  it  is  any  part  of  its  duty  to  bring  it  to 
the  attention  of  public  service  corporations  that  the  time  has  expired  within  which  they 
should  comply  with  its  orders,  intending  that  companies  should  accept  full  responsibility 
for  defaults.    Action  was  thereupon  taken  by  the  Commission,  declaring  the  company 
to  be  in  default  for  non-compliance  with  the  order  regarding  the  wrecking  car  and  di- 
recting counsel  to  institute  an  action  for  the  penalty  under  the  law  for  those  days  that 
the  company  was  clearly  in  default;  i.  e.,  -from  March  1st,  1908  to  March  i6th,  1908. 
The  Commission  further  directed  counsel  to  communicate  to  the  company  his  intention 
of  beginning  an  action  in  order  that  the  company  might  present  such  excuses  as  it 
wished.    As  soon  as  the  company  learned  of  the  action  of  the  Commission  it  complied 
with  the  order  by  immediately  placing  a  wrecking  car  at  the  bridge  terminal,  showing 
that  it  was  not  willfully  resisting  the  order.    The  company  has  also  admitted  that  the 
car  has  been  of  service  in  its  present  position  and  that  earlier  non-compliance  was  due 
to  a  misapprehension  on  its  part.    The  following  letter  was  in  due  course  received  from 

the  company: 

"April  24,  1908. 

"Replying  to  your  favor  of  the  21st  instant,  in  which  you  kindly  suggest  that  any 
statement  we  have  to  make  respecting  the  resolution  adopted  by  the  Public  Service 
Commission  for  the  First  District  on  April  17,  1908,  directing  Counsel  to  the  Commis- 
sion to  commence  an  action  against  the  Brooklyn  Union  Elevated  Railroad  Company  to 
recover  a  fine  for  failure  to  comply  with  the  terms  of  final  order  to  station  or  retain 
a  wrecking  car  at  or  near  the  Brooklyn  Terminal  of  the  New  York  and  Brooklyn 
Bridge,  should  be  verified,  I  beg  to  submit  the  following: 

"The  order  of  the  Public  Service  Commission  above  referred  to  specified,  in  para- 
graph I,  six  large  tool  boxes  of  wrecking  tools,  and  in  paragraph  2,  a  wrecking  car  or 
wrecking  train,  both  to  be  installed  as  of  the  ist  day  of  March,  1908. 
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"As  to  the  tool  boxes,  an  extension  was  granted  to  April  ist,  and  it  was  mis- 
takenly assumed  by  this  Company  that  the  extension  of  time  applied  also  to  the  wreck- 
ing car.  It  was  under  this  assumption  that  my  letter  under  date  of  April  14th  was 
written  to  the  Commission,  suggesting  that  the  time  of  the  order  taking  effect  be 
further  postponed  to  May  ist,  owing  to  the  condition  of  yard  and  tracks  at  the  Brook- 
lyn Bridge  Terminus,  from  reconstruction  work  going  on  at  that  point,  and  there  being 
no  suitable  standing  room  for  the  car. 

"No  reply  to  this  communication  being  received  from  the  Commission,  it  was 
further  assumed  that  the  Commission  agreed  with  the  management  on  this  point  and 
assented  to  the  suggestion. 

"An  examination  of  the  record  shows  that  the  management  was  mistaken  in  its 
understanding  that  Order  of  the  Commission  deferring  the  date  of  placing  the  tool 
boxes  included  the  car,  and  that  it  was  not  in  fact  warranted  in  this  assumption,  aside 
from  the  bare  fact  that  certain  physical  conditions  rendered  the  storage  of  the  car  at 
that  point  for  the  time  being  impracticable. 

"The  sum  of  the  case  is  simply  this — ^the  management  of  the  Company  was  in  error, 
and  that  without  the  least  intention  to  deviate  from  the  expressed  wishes  and  order  of 
the  Commission,  it  was  led  into  the  commission  of  a  technical  offense,  which  should 
not  have  occurred. 

"We  regret  the  circumstances,  for  which  no  excuse  can  be  offered  other  than  the 
foregoing.  We  trust  that  the  Commission  itself  will  not  deem  us  chargeable  with  any 
spirit  of  indifference  to  their  orders,  which  at  all  times  in  the  past  we  have  endeavored 
to  fully  comply  with." 

Under  all  the  circumstances,  and  inasmuch  as  the  wrecking  car  was  immediately 
placed  at  the  bridge  terminal  when  the  company  learned  that  it  was  considered  to  be 
in  default,  and  inasmuch  as  non-compliance  with  the  order  was  caused  by  mistake  and 
misapprehension  on  the  part  of  the  company,  I  recommend  that  the  resolution  of  the 
Commission  directing  that  the  counsel  bring  an  action  for  the  penalty  be  rescinded. 

Commissioner  Bassett  thereupon  moved  the  following  resolution,  which  was  duly 
seconded : 

Resolved,  That  the  resolution  directing  the  counsel  to  begin  action  against  the 
Brooklyn  Union  Elevated  Railroad  Company  to  collect  the  penalty  incurred  by  it  by 
reason  of  its  non-compliance  with  final  order  No.  257  be,  and  the  same  hereby  is, 
rescinded. 

Ayes — Commissioners  Willcox,  McCarroll,  Bassett,  Maltbie,  Eustis. 

Nays — None. 

Carried. 

(25)  2090 

Brooklyn  Portion  of  Brooklyn  Loop  Lines — Report  of  Special  Committee. 
The   Secretary  presented  the   following  report  of  the  special   committee   on  the 
Brooklyn  portion  of  the  Brooklyn  Loop  lines,  which  was  approved  and  ordered  filed: 
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The  Manhattan  portion  of  the  Brooklyn  loop  lines  now  in  course  of  consunrda 
will  be  completed  in  about  one  year.  No  contract  has  been  made  for  equipmect  iad 
operation.  The  Board  of  Rapid  Transit  Railroad  Commissioners  let  the  contrani 
for  the  construction,  but  instead  of  proceeding  with  the  construction  of  the  Brvwkhi: 
portion  gave  their  attention  to  the  Fourth  Avenue  subway  in  the  Borough  of  Brooklju 
Probably  our  predecessors  considered  that  the  Brooklyn  Union  Ele\^ted  Railroad 
Company  would  equip  and  operate  the  Manhattan  portion  of  the  Brookh-n  loop  Hues 
and  that  the  completion  of  the  Brooklyn  portion  could  be  deferred  for  some  tisst 
This  is  shown  by  the  fact  that  on  February  7th,  1907,  one  week  after  the  Rapid  Trinsi: 
Board  by  resolution  approved  the  construction  of  the  Centre  Street  subway,  the 
following  resolution  was  passed : 

"Resolved,  That  the  character  of  the  rolling  stock  which  will  be  allowed  in  4e 
portion  of  Subway  Route  No.  9,  connecting  the  Manhattan  terminals  of  the  Williams- 
burg and  Brooklyn  bridges,  shall  be  at  least  as  good  as  the  most  modern  now  operated 
on  the  elevated  railway  tracks  of  the  Brooklyn  Rapid  Transit  Company." 

Your  committee  has  had  a  number  of  conferences  with  the  president  and  oifacr 
officers  of  this  company  and  has  now  been  informed  by  them  that  the  company  is 
unwilling  to  consider  equipping  or  operating  the  Manhattan  portion  of  the  Brooklyn 
loop  lines  under  the  existing  requirements  of  the  law.  It  is  but  fair  to  say  that  the 
company  has  not  at  any  time  so  far  as  your  committee  can  learn  assented  to  the 
operation  of  this  subway  by  it.  The  reasons  of  its  officers  for  taking  this  position 
are  that  fhe  operation  of  their  cars  across  the  bridges  is  carried  on  at  a  loss  and  that 
operation  of  trains  by  it  in  the  Manhattan  subway  would  bring  no  appreciable  increase 
in  income  but  would  on  the  contrary  result  in  such  a  loss  as  to  impair  the  ability  of 
the  company  to  perform  its  obligations  to  the  public  within  the  Borough  of  BrookUii. 
Your  committee  considers  that  it  is  now  definitely  settled  that  the  Brooklyn  Rapid 
Transit  Company  will  not  be  willing  to  secure  rights  in  the  subway  so  that  it  can 
operate  its  Broadway-Brooklyn  trains  over  the  Williamsburg  Bridge  and  through  the 
Dclancey  and  Centre  Street  subway  to  the  City  Hall. 

The  authorities  are  therefore  confronted  with  two  serious  questions:  first,  how 
shall  such  subway  be  utilized  to  divert  part  of  the  BrookljTi  Bridge  traffic  to  the 
Williamsburg  Bridge  and,  secondly,  how  shall  the  Centre  Street  subway  be  utilized 
in  the  meantime. 

In  the  opinion  of  your  committee  the  full  use  of  the  Williamsburg  Bridge  can 
be  obtained  in  connection  with  the  subway  now  in  course  of  construction  in  Manhattan 
by  building  all  or  part  of  the  Brooklyn  portion  of  the  loop  lines.  If  the  resources  of 
the  city  would  permit,  it  would  be  very  desirable  to  complete  the  Broadway-Lafayette 
Avenue  subway  loop  at  once,  or  to  extend  the  Broadway  subway  to  East  New  York, 
but  inasmuch  as  funds  for  municipal  construction  appear  to  be  limited  and  the  greatest 
possible  usefulness  and  earning  capacity  of  every  mile  of  subway  constructed  must 
he  considered,  your  committee  has  come  to  the  conclusion  that  construction  should 
first  extend  out  Broadway-Brooklyn,  from  the  Williamsburg  Bridge  to  the  corner  of 
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Broadway  and  Lafayette  Avenue.  This  route  has  already  been  laid  out  and  con- 
sents have  been  duly  obtained.  It  would  serve  the  most  populous  part  of  Brooklyn 
and  divert  to  the  Williamsburg  Bridge  and  away  from  the  Brooklyn  Bridge  a  large 
part  of  the  population  that  is  now  using  the  Lexington  Avenue  and  Ridgewood  ele- 
vated lines  and  causing  great  congestion  on  part  of  the  Brooklyn  Bridge  surface 
lines.  Such  an  important  relief  to  the  Brooklyn  Bridge  would  allow  more  elevated 
and  surface  cars  to  operate  across  Brooklyn  Bridge  to  every  other  part  of  Brooklyn 
and  would  tend  to  relieve  the  present  overcrowding  of  through  trains  on  every 
Brooklyn  elevated  line. 

The  proposed  portion  of  the  Brooklyn  loop  lines  is  laid  out  for  four  tracks  and 
from  the  Williamsburg  Bridge  Plaza  to  Lafayette  Avenue  measures  11,000  feet.  Its 
estimated  cost  including  terminal  construction  at  the  Williamsburg  Bridge  is  $10,- 
000,000.00.  No  real  estate  with  the  possible  exception  of  stations  or  station  entrances 
needs  to  be  taken.  The  fact  that  it  is  now  definitely  settled  that  the  Brooklyn  Rapid 
Transit  Company  will  not  be  willing  to  operate  its  Broadway-Brooklyn  trains  in  the 
Centre  Street  subway  brings  this  subject  into  a  much  more  important  place  than  it 
held  during  the  last  months  of  the  existence  of  the  Rapid  Transit  Board.  No  small 
stretch  of  subway  in  Brooklyn  will  divert  so  many  passengers  from  the  Brooklyn 
Bridge.  Without  it  the  Centre  Street  subway  is  almost  useless.  At  some  later  time 
the  Lafayette  Avenue  portion  of  the  loop  lines  can  be  built,  or  construction  extended 

further  out  Broadway. 

(Signed)        EDWARD     M.     BASSETT, 

(Signed)        WM.     McCARROLL. 
May  23,  1908.  ^ 

(26)  0-534 

Complaint  Order  (No.  534). 

On  motion  made  and  duly  seconded  a  Complaint  Order  (No.  534)  was  adopted 

for  satisfaction  or   answer  within   five  days   by  the  Flatbush   Gas   Company   in  the 

matter  of  the  complaint  of  the  Central  Flatbush  Taxpayers*  Association  with  respect 

to  the  location  of  a  gas  tank  on  the  south  side  of  Winthrop  Street  near  Nostrand 

Avenue. 

(27)  0-535 

Dismissal  Order  (No.  535). 

Upon  motion  made  and  duly  seconded  a  Dismissal  Order  (No.  535)  was  adopted 

in  the  matter  of  the  ferr>''  operated  by  the  Long  Island  Railroad  Company  between 

Long  Island  City  and  Thirty-fourth  Street,  Manhattan. 


TRAVIS  K.  WHITNEY,  Secretary. 
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PROCEEDINGS   OF 

THE    PUBLIC    SERVICE   COMMISSION 
FOR  THE  FIRST  DISTRICT. 

Friday,  May  29,  1908, 

Tribune  Building,  154  Nassau  Street, 

Borough  of  Manhattan,  City  of  New  York. 


Present — Chairman  William  R.  Willcox,  Commissioners  Edward  M.  Bassett,  Milo 
R.  Maltbie. 

(I) 

On  motion,  the  record  of  the  proceedings  of  the  Commission  for  May  22,  1908, 
as  printed  in  the  City  Record  for  May  28,  1908,  was  approved. 

(2) 

The  Secretary  presented  the  following  notice  of  issue  of  corporate  stock  from  N. 
Taylor  Phillips,  Deputy  Comptroller,  Department  of  Finance,  which  was  ordered  filed : 

May  23,  1908. 

Dear  Sir — At  a  meeting  of  the  Board  of  Estimate  and  Apportionment,  held  May 
15th,  1908,  the  Comptroller  was  authorized  to  issue  Corporate  Stock,  to  the  amount  of 
$204,825.18  which  was  approved  by  the  Mayor 190  . 

I  beg  to  advise  you  that  in  accordance  with  the  above  authorization,  an  account  has 
been  established  upon  our  records  from  which  all  vouchers  properly  chargeable  against 
this  authorization  should  be  drawn,  entitled  Rapid  Transit  Construction  F^und — Man- 
hattan—Bronx  (Sub-Title  7). 

(3) 

The  Secretary  presented  the  following  communication  -from  the  Secretary  of  the 
Sinking  Fund  Commissioners,  which  was  ordered  filed: 

Department  of  Finance-^ity  of  New  York.  ) 

May  25,  1908.        ) 

Public  Service  Commission,  154  Nassau  Street,  City: 

Gentlemen — If  there  are  any  matters  you  desire  the  Commissioners  of  the  Sinking 
Fund  to  pass  on  before  the  summer  vacation  sets  in,  it  will  be  necessary  for  you  to 

(39) 
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make  application  at  once,  so  that  they  can  be  looked  into  and  reported  on  before  the 
last  meeting.    Otherwise  they  will  have  to  go  over  until  Fall. 

Very  truly  yours, 

(Signed)  N.  TAYLOR  PHILLIPS, 

Secretary,  Commissioners  of  the  Sinking  Fund. 

(4)  ^077 

The  Secretary  presented  a  communication,  dated  May  29,  1908,  from  the  Counsel 
to  the  Commission,  transmitting  two  proposed  forms  of  resolutions  in  regard  to  secur- 
ing the  approval  of  the  Commissioners  of  the  Sinking  Fund  for  the  sale  of  buildings 
on  land  acquired  or  to  be  acquired.  The  following  resolution  was  thereupon  moved 
and  duly  seconded: 

Whereas,  The  Public  Service  Commission  for  the  First  District,  having  deemed 
it  to  be  necessary  and  proper  that  The  City  of  New  York  should  acquire  certain  par- 
cels of  property  situated  in  The  City  of  New  York,  Borough  of  Manhattan,  required 
for  the  construction,  maintenance  and  operation  of  a  part  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  to  be  constructed  in  part  by  the  Degnon  Contracting 
Company,  in  pursuance  of  a  contract  bearing  date  the  9th  day  of  May,  1907,  made 
between  it  and  The  City  of  New  York,  acting  by  the  Board  of  Rapid  Transit  Railroad 
Commissioners,  and  in  part  by  the  Cranford  Company,  in  pursuance  of  a  contract 
bearing  date  May  27,  1907,  made  between  it  and  The  City  of  New  York,  acting  by  the 
Board  of  Rapid  Transit  Railroad  Commissioners,  and  in  part  by  the  Bradley  Con- 
tracting Company,  in  pursuance  of  a  contract  known  as  9-0-4,  bearing  date  the  27th 
day  of  June,  1907,  made  between  it  and  The  City  of  New  York,  acting  by  the  Board 
of  Rapid  Transit  Railroad  Commissioners,  and  in  part  by  tfie  Bradley  Contracting 
Company,  in  pursuance  of  a  contract  known  as  9-0-1,  bearing  date  June  27,  1907,  made 
between  it  and  The  City  of  New  York,  acting  by  the  Board  of  Rapid 
Transit  Railroad  Commissioners,  which  said  parcels  of  property  consist  of  cer- 
tain lots  known  as  Lot  No.  17,  Nos.  133,  135,  and  137  Centre  Street  and  112  and  114 
White  Street;  Lot  No.  14,  Nos.  139,  141  and  143  Centre  Street;  Lot  No.  11,  Nos. 
145,  147  and  149  Centre  Street  and  Nos.  105,  107  and  109  Walker  Street;  Lot  Nos. 
26,  27  and  28,  Nos.  151,  153  and  155  Centre  Street,  Nos.  106  and  108  Walker  Street 
and  No.  240  Canal  Street;  Lot  No.  36,  corner  of  Centre  and  LaFayette  Streets;  Lot 
No.  I,  Xc.  166  Centre  Street;  Lot  No.  19,  Nos.  157,  159,  161  and  163  Centre  Street 
and  No.  239  Canal  Street;  Lot  No.  16,  Nos.  193,  195  and  197  Centre  Street;  Lot  No. 
14,  Nos.  191  and  201  Centre  Street  and  No.  i  Howard  Street;  Lot  No.  9,  No.  156 
Elizabeth  Street;  Lot  No.  8,  No.  154  Elizabeth  Street;  Lot  No.  3i»  Nos.  170  and  170H 
Bowery;  Lot  Xo.  32,  No.  168  Bowery;  Lot  No.  29,  No.  174  Bowery;  Lot  No.  28,  No. 
176  Bowery;  Lot  No.  it,  No.  162  Elizabeth  Street;  Lot  No.  12,  No.  164  Elizabeth 
Street;  Lot  Xo.  4,  Xos.  7,  9  and  11  Cleveland  Place;  Lot  No.  i,  Nos.  3 and 5 Cleve- 
land Place;  Lot  Xo.  43,  Xos.  i  Cleveland  Place  and  404  Broome  Street;  Lot  No.  42, 
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No.  402  Broome  Street;  Lot  No.  41,  No.  400  Broome  Street;  Lot  No.  40,  No.  398 
Broome  Street;  Lot  No.  39,  No.  396  Broome  Street;  Lot  No.  33,  No.  185  Mulberry 
Street ;  Lot  Nos.  31  and  32,  Nos.  187  and  189  Mulberry  Street ;  and  a  certain  Plot  X, 
situate  on  the  south  side  of  Delancey  Street  Extension  between  Cleveland  Place  and 
Mulberry  Street. 

And  the  Commission  having  acquired  certain  of  said  parcels  of  property  or  ease- 
ments therein  at  private  sale  and  having,  for  the  purpose  of  acquiring  said  other 
parcels  of  property,  duly  made  maps  or  plans  and  memoranda  specifying  and  defining 
said  parcels  of  property  so  to  be  acquired  and  having  duly  certified,  filed  and  trans- 
mitted the  several  copies  of  the  said  maps  or  plans  and  having  duly  directed  the 
Corporation  Counsel  to  take  legal  proceedings  to  acquire  said  parcels  of  property,  or 
certain  easements  therein,  for  The  City  of  New  York,  which  said  easements  include 
the  right  to  tear  down  the  buildings  erected  thereon  or  certain  parts  thereof,  and 
the  said  Corporation  Counsel  having  thereupon  duly  taken  legal  proceedings  to  acquire 
said  "parcels  of  property"  on  said  easements  therein  which  said  proceedings  are  now 
pending;  and 

Whereas,  Certain  of  said  property  so  acquired,  or  to  be  acquired  as  aforesaid,  is 
or  will  be  unnecessary  for  Rapid  Transit  purposes,  to  wit,  the  buildings  erected  on 
said  parcels  of  property,  or  certain  parts  of  said  buildings,  which,  in  order  to  con- 
struct said  Brooklyn  Loop  Lines,  must  be  torn  down  and  the  materials  thereof  removed 
and  for  that  purpose  the  Commission  desires  to  sell  said  buildings,  or  certain  parts 
thereof,  as  soon  as  all  of  said  parcels  of  property  on  which  the  same  are  erected  shall 
be  acquired,  on  condition  that  the  same  be  torn  down  and  the  materials  thereof 
removed;  and 

Whereas,  On  the  26th  day  of  May,  1908,  the  Commission  received  from  the  Com- 
missioners of  the  Sinking  Fund  of  The  City  of  New  York  the  following  communica- 
tion, to  wit: 

"Department  of  Finance — City  of  New  York.  ) 

May  25,   1908.         5 
Public  Service  Commission,  154  Nassau  Street,  City: 

Gentlemen — If  there  are  any  matters  you  desire  the  Commissioners  of  the  Sink- 
ing Fund  to  pass  on  before  the  summer  vacation  sets  in,  it  will  be  necessary  for  you 
to  make  application  at  once,  so  that  they  can  be  looked  into  and  reported  on  before 
the  last  meeting.     Otherwise  they  will  have  to  go  over  until  Fall. 

Very  truly  yours, 

(Signed)       N.  TAYLOR   PHILLIPS, 

Secretary,  Commissioners  of  the  Sinking  Fund." 
and 

Whereas,  The  proposed  sale  of  said  buildings,  or  certain  parts  thereof,  erected  on 

said  parcels  of  property  is  to  be  made  subject  to  the  approval  of  the  Commissioners 

of  the  Sinking  Fund  of  The  City  of  New  York,  as  required  by  law,  and  said  parcels 

of  property  cannot  be  acquired  and  the  sale  of  the  buildings  or  parts  thereof  erected 
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thereon  cannot  be  had  and  the  request  for  said  approval  be  made  in  time  to  be  acted 
on  by  said  Commissioners  of  the  Sinking  Fund  at  their  last  meeting  before  the  sum- 
mer vacation.;  and 

Whereas,  To  prevent  great  delay  in  the  completion  of  the  said  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  it  is  necessary  to  have  said  buildings,  or  certain  parts 
thereof,  sold  and  torn  down  as  speedily  as  possible;  now,  therefore,  it  is 

Resolved,  That  the  approval  of  the  Commissioners  of  the  Sinking  Fund  of  The 
City  of  New  York  for  the  sale  of  said  buildings,  or  certain  parts  thereof,  be  and  the 
same  hereby  is  requested,  in  advance  of  the  sale  thereof,  on  condition  that  said  build- 
ings be  sold  at  public  auction,  after  public  advertisement  for  a  period  of  fifteen  days 
in  the  City  Record,  the  proceeds  thereof  to  be  paid  to  the  Comptroller  of  The  City 
of  New  York,  to  be  applied  as  provided  by  law. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 

The  following  resolution  was  also  moved  and  duly  seconded : 
Whereas,  The  Public  Service  Commission  for  the  First  District  on  May  26,  ipol 
duly  passed  the  following  resolution,  to  wit : 

"Whereas,  The  Public  Service  Commission  for  the  First  District  haviflg  deemed 
it  to  be  necessary  and  proper  that  The  City  of  New  York  should  acquire  certain  par- 
cels of  property  situated  in  the  City  of  New  York,  Borough  of  Manhattan,  required 
for  the  construction,  maintenance  and  operation  of  a  part  of  the  Brooklyn  Loop  Lines 
of  the  Rapid  Transit  Railroad  to  be  constructed  by  the  Degnon  Contracting  Company 
in  pursuance  of  a  contract  bearing  date  the  9th  day  of  May,  1907,  made  between  it 
and  The  City  of  New  York,  acting  by  the  Board  of  Rapid  Transit  Railroad  Com- 
missioners, said  parcels  of  property  consisting  of  certain  lots  known  as  Lot  No.  3,  Na 
142  Centre  Street ;  Lot  No.  4,  No.  144  Centre  Street ;  Lot  No.  5,  Nos.  146,  148  and 
150  Centre  Street  and  Nos.  iii,  113  and  115  Walker  Street;  Lot  No.  7,  No.  117 
Walker  Street  and  Lot  Nos.  8  and  9,  Nos.  119  and  121  Walker  Street;  and  the  Com- 
mission having  for  the  purpose  of  acquiring  said  parcels  of  property  duly  made  maps 
or  plans  and  a  memorandum  specifying  and  defining  said  parcels  of  property  so  to  be 
acquired,  and  having  duly  certified,  filed  and  transmitted  the  several  copies  of  said 
maps  or  plans,  and  having  duly  directed  the  Corporation  Counsel  to  take  legal  pro- 
ceedings to  acquire  said  parcels  of  property  for  The  City  of  New  York,  and  said 
Corporation  Counsel  having  thereupon  duly  taken  legal  proceedings  to  acquire  the 
same  and  such  proceedings  having  been  duly  had  that  on  the  13th  day  of  April,  igol 
an  order  was  duly  made  and  entered  at  a  Special  Term  of  the  Supreme  Court,  in  and 
for  the  County  of  New  York,  appointing  three  disinterested  freeholders,  residents  of 
The  City  of  New  York,  as  commissioners  of  appraisal  to  ascertain  and  appraise  the 
compensation  to  be  made  to  the  owners  of  said  parcels  of  property,  and  fixing  the 
time  and  place  for  the  first  meeting  of  the  commissioners,  and  said  commissioners  hav- 
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ing  duly  taken  and  subscribed  the  oath  required  by  the  Twelfth  Article  of  the  Con- 
stitution of  the  State  of  New  York,  and  having  forthwith  filed  the  same  in  the  office 
of  the  Clerk  of  the  County  of  New  York,  and  the  City  of  New  York  having  thereupon 
become  seized  and  possessed  in  fee  or  absolute  ownership  of  all  of  said  parcels  of 
property;  and 

Whereas,  Certain  of  said  property,  so  acquired  as  aforesaid,  has  become  unneces- 
sary for  rapid  transit  purposes,  to  wit,  the  buildings  erected  on  said  parcels  of  prop- 
erty, which  in  order  to  construct  said  Brookljm  Loop  Lines  must  be  \prn  down  and 
the  materials  thereof  removed,  and  for  that  purpose  the  Commission  desires  to 
sell  said  buildings,  on  condition  that  the  same  be  torn  down  and  the  materials  thereof 
removed;  now  therefore,  it  is 

Resolved,  That  said  buildings  erected  on  said  parcels  of  property  and  the  ap- 
purtenances thereto  be  sold  at  public  auction,  subject  to  the  approval  of  the  Commis- 
sioners of  the  Sinking  Fund  of  The  City  of  New  York;  and  it  is  further 

Resolved,  That  notice  of  said  sale  be  published  in  the  City  Record  daily  for  a 
period   of   fifteen    days,    said   notice  being   in  the    form   hereto   annexed,   which  the 
Chairman  and  Secretary  are  hereby  directed  lo  execute." 
and 

Whereas,  On  the  26th  day  of  May,  1908,  the  Commission  received  from  the  Com- 
missioners of  the  Sinking  Fund  of  The  City  of  New  York  the  following  communica- 
tion, to  wit : 

"Department  of  Finance — City  of  New  York,  ) 

May  25,  1908.        ) 

Public  Service  Commission,  No.  154  Nassau  Street,  City: 

Gentlemen — If  there  are  any  matters  you  desire  the  Commissioners  of  the  Sink- 
ing Fund  to  pass  on  before  the  summer  vacation  sets  in,  it  will  be  necessary  for  you 
to  make  application  at  once,  so  that  they  can  be  looked  into  and  reported  on  before 
the  last  meeting.    Otherwise  they  will  have  to  go  over  until  Fall. 

Very  truly  yours, 
(Signed)  N.  TAYLOR  PHILLIPS, 

Secretary,  Commissioners  of  the  Sinking  Fund." 
and 

Whereas.  The  proposed  sale  of  said  buildings  directed  in  said  resolution  of  the 
Commission  is  to  be  made  subject  to  the  approval  of  the  Commissioners  of  the  Sink- 
ing Fund  of  The  City  of  New  York,  and  in  all  probability  the  said  sale  cannot  be 
had  and  the  request  for  said  approval  be  made  in  time  to  be  acted  on  by  said  Com- 
missioners of  the  Sinking  Fund  at  their  last  meeting  before  the  summer  vacation;  and 

Whereas,  In  order  to  prevent  great  delay  in  the  completion  of  the  Brooklyn  Loop 
Lines  of  the  Rapid  Transit  Railroad,  it  is  necessary  to  have  said  buildings  sold  and 
torn  down  as  speedily  as  possible; 

Now,  therefore,  it  is 

Resolved,  That  the  approval  of  the  Commissioners  of  the  Sinking  Fund  of  The 
City  of  New  York  for  the  sale  of  said  buildings  be  and  the  same  hereby  is  requested  in 
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advance  of  the  sale  thereof,  on  condition  that  said  buildings  be  sold  at  public  auction 
after  advertisement  for  a  period  of  fifteen  days  in  the  City  Recx)rd,  the  proceeds 
thereof  to  be  paid  to  the  Comptroller  of  The  City  of  New  York,  to  be  applied  as  pro- 
vided by  law. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried.  , 

(5)  2090 
The  Secretary  presented  a  communication  dated  May  27th,  1908,  from  the  Presi- 
dent of  the  Borough  of  Brooklyn,  transmitting  a  report  of  R.  W.  Creuzbaur,  Consult- 
ing Engineer  of  Public  Works  in  regard  to  using  the  Brooklyn  Bridge  as  a  conoection 
between  elevated  lines  in  Brooklyn  and  subway  lines  in  Manhattan.  The  papers  were 
referred  to  the  Committee  on  the  Manhattan  part  of  the  Brooklyn  Loop  Lines. 

(6)  0-536 

Commissioner  Maltbie  presented  the  following  opinion  in  the  matter  of  the 
service  upon  the  Kingsbridge  surface  line  of  the  Third  Avenue  Railroad  Company: 

State  of  New  York — Public  Service  Commission  for  the  First  District. 

In  the  Matter 
of 

The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Improve- 
ments in  and  Addition  to  the  Service 
of  the  Third  Avenue  Railroad  Company 
and  of  Frederick  W.  Whitridge,  as  Re- 
ceiver of  said  Company. 

Kingsbridge  Surface  Line,  under  Order  for 
hearing  (No.  435). 

Opinion. 

The  question  of  the  adequacy  of  service  upon  the  Kingsbridge  surface  line  has  been 
before  the  Commission  for  some  time  and  several  inspections  have  been  made  by  the 
Transportation  Bureau.  When  the  matter  was  first  taken  up  it  was  found  that  the 
New  York  City  Railway  Company  was  using  the  line  for  the  experimental  running  of 
the  pay-as-you-enter  cars,  which  were  to  be  used  upon  the  Madison  Avenue  line. 
Owing  to  the  lack  of  adequate  facilities  at  tlie  Kingsbridge  car  barn  and  the  delays 
due  to  the  breaking  in  of  the  pay-as-you-enter  cars,  the  service  on  the  Kingsbridge  line 
was  very  much  interrupted,  but  in  order  that  the  cars  should  be  working  smoothly  when 
they  were  placed  upon  the  Madison  Avenue  line,  it  seemed  necessary  that  the  motormcn 
should  be  taught  how  to  handle  them  and  that  the  cars  should  be  broken  in  before  they 
were  actually  put  into  use.    Consequently,  no  order  was  issued  at  that  time. 

After  the  pay-as-you-enter  cars  were  taken  oflP  the  line,  observations  were  continued 
and  an  order  for  a  hearing  was  issued,  hearings  duly  held  and  evidence  taken.  At 
these  hearings  residents  of  this  portion  of  the  city  appeared  and  complained  regarding 
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the  inadequacy  of  the  service  at  certain  hours  and  the  irregularity  with  which  the  cars 
were  operated.    Evidence  was  also  presented  by  the  inspectors  of  the  Commission. 

When  our  observations  were  first  undertaken  the  Kingsbrid-ge  line  extended  from 
125th  Street  and  Eighth  Avenue  westerly  over  125th  Street,  Manhattan  Street,  Amster- 
dam Avenue  and  Broadway  to  the  Harlem  Ship  Canal.  It  seemed  clear  at  the  very 
beginning  that  the  service  wouW  be  greatly  improved  if  the  southerly  terminus  of  the 
line  were  changed  from  125th  Street  and  Eighth  Avenue  to  First  Avenue  and  125th 
Street  This  change  was  suggested  to  the  company  some  time  ago,  was  soon  adopted 
by  them  and  since  it  has  been  in  operation  has  been  found  to  work  with  great  satisfac- 
tion to  the  public  and  to  the  company. 

The  evidence  taken  at  the  hearings  shows  that  the  service  is  adequate  most  of  the 
time,  except  that  it  is  very  irregular  and  that  upon  Saturdays,  Sundays  and  Holidays 
the  number  of  cars  run  is  not  sufficiently  increased  to  handle  the  crowds  which  go  to 
that  section  of  the  city  for  recreation. 

I  have  directed,  therefore,  that  an  order  be  prepared  which  sh.all  not  require  that 
a  uniform  schedule  be  maintained  throughout  the  week  and  upon  Sundays,  but  that  an 
elastic  standard  be  fixed  which  will  allow  the  company  to  operate  few  cars  when  few 
cars  are  needed  and  yet  will  require  the  company  to  operate  a  larger  number  when  the 
demands  make  their  operation  necessary.  The  inspectors  have  noted  that  the  times  of 
maximum  demand  recur  with  considerable  regularity,  and  it  will  be  possible  for  the 
manager,  by  using  the  ordinary-  means  of  observation,  to  anticipate  the  demands  and 
operate  sufficient  cars  to  adequately  handle  the  traffic.  As  regards  regularity,  there  is 
opportunity  for  great  improvement. 

New  York,  May  27th,  1908. 

Final  Order   (No.  536). 

Thereupon  on  motion  of  Commissioner  Maltbie  duly  seconded,  a  Final  Order 
(No.  536)  was  adopted,  ordering  and  directing  the  Third  Avenue  Railroad  Company 
and  Frederick  W.  Whitridge,  its  Receiver, 

(i)  to  route  cars  from  125th  Street  and  East  River  to  the  northerly  terminus  of 
said  line  instead  of  from  125th  Street  and  Eighth  Avenue ; 

(2)  to  operate  daily  including  Sundays  except  between  the  hours  of  2  A.  M. 
and  5  A.  M.  over  every  point  of  said  Kingsbriclge  Line  between  125th  Street  and  East 
River  and  the  northerly  terminus  of  the  line,  a  sufficient  number  of  cars  in  each  direc- 
tion past  any  point  of  observation  to  provide  during  every  fifteen  minute  period  of  the 
day  and  night  a  number  of  seats  at  least  ten  per  cent,  in  excess  of  the  number  of 
passengers  at  that  point,  the  number  of  cars  passing  any  point  to  be,  however,  never 
less  than  six  (6)  in  each  direction  except  between  the  hours  of  2  A.  M.  and  5  A.  M. 

(3)  to  institute  said  changes,  improvements  and  additions  by  or  before  the  loth 
day  of  June,  1908. 
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(7)  0-537 

Final  Order  (No.  537). 

On  motion  duly  seconded,  a  Final  Order  (No.  537)  was  adopted  directing 

(i)  that  the  Staten  Island  Rapid  Transit  Railway  Company  remove  its  freight 
business  now  being  conducted  at  the  freight  yard  just  east  of  Bay  Street  and  opposite 
TownSend  Avenue,  Clifton,  to  the  yard  located  east  of  Bay  Street  and  about  150  feet 
north  of  Vanderbilt  Avenue  and  extending  thercfron)  north  about  575  feet; 

(2)  that  the  movement  of  the  locomotives  from  the  locomotive  storage  yard  op- 
posite Simonson  Avenue,  Clifton,  into  and  out  of  service  be  discontinued  across  Bay 
Street  as  far  as  it  may  be  practicable  to  do  so,  by  introducing  said  locomotives  into 
service  from  the  northern  end  of  the  yard. 

Said  order  to  take  effect  on  June  30,  igo8  and  to  continue  in  force  for  a  period  of 
two  years  from  the  date  of  the  taking  effect  of  the  same. 

(8)  0-538 

Final  Order  (No.  538). 

On  motion  by  Commissioner  Eustis,  duly  seconded,  a  Final  Order  (No.  538)  was 
adopted,  directing  the  New  York  Central  and  Hudson  River  Railroad  (Company  to 
operate  on  its  Harlem  Division  daily,  except  Sundays  and  holidays,  at  least  the  follow- 
ing trains : 

Northbound. 

At  least  to  the  northern  boundary  of  the  City  of  New  York,  scheduled  to  leave 
Grand  Central  Station  within  five  minutes  of  the  following  hours : 

12:59  A.  M.,  making  all  stops  within  the  City  of  New  York  except  at  183rd  Street; 
5  :24  A.  M.,  making  all  stops  within  the  City  of  New  York,  except  at  183rd  Street ; 
7:02  A.  M.,  making  all  stops  within  the  City  of  New  York; 
8:2|  A.  M.,  making  all  stops  within  the  City  of  New  York; 

9:35  A  M.,  making  all  stops  witliin  the  City  of  New  York,  except  Morrisania, 
Claremont  Park  and  183rd  Street;  / 

10:50  A.  M.,  making  all  stops  within  the  City  of  New  York; 
12:05  P-  ^^v  making  all  stops  within  the  City  of  ISJew  York; 

12:27  P-  ^J.,  Saturdays  only,  stops  Melrose,  Tremont,  Botanical  Gardens  and  all 
stations  north  within  the  City  of  New  York; 

I  :s6  P   M.,  making  all  stops  within  the  City  of  New  York; 

2:36  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  Morrisania, 
Claremont  Park,  and  183rd  Street ; 

3  :40  P.  M.,  making  all  stops  within  the  City  of  New  York ; 

4:20  P.  M.,  stops  Tremont,  Botanical  Gardens  and  all  stations  north,  within  the 
City  of  New  York ; 

5:11  P.  M.,  making  all  stops  within  the  City  of  New  York; 
5:38  P.  M.,  making  all  stops  within  the  City  of  New  York; 
6:c8  P.  M.,  making  all  stops  within  the  City  of  New  York; 
6:20  P.  M.,  making  all  stops  within  the  City  of  New  York;  except  183rd  Street; 
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6 :37  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  183rd  Street ; 

6:58  P.  M.,  stops  at  Botanical  Gardens  and  all  stations  north,  within  the  City  of 
New  York ; 

7 :30  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  183rd  Street ; 

8 :35  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  183rd  Street ; 

9:35  P.  M..  making  all  stops  within  the  Citv  of  New  York,  except  183rd  Street; 
10:35  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  183rd  Street; 
II  :35  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  183rd  Street; 

Southbound, 
Scheduled  to  arrive  at  Grand  Central  Station  within  five  minutes  of  the  following 
hours : 

6 :34  A.  M.,  making  all  stops  within  the  City  of  New  York,  except  at  183rd  Street ; 
7  :o4  A.  M.,  making  all  stops  within  the  City  of  New  York ; 
7 :27  A.  M.,  making  all  stops  to  Tremont,  except  183rd  St. ; 
7 158  A.  M.,  making  all  stops  to  Botanical  Gardens : 
8:10  A.  M.,  making  all  stops  within  the  City  of  New  York; 
8:13  A.  M.,  making  all  stops  to  Woodlawn; 
8 :43  A.  M.,  making  all  stops  within  the  City  of  New  York ; 
9 :2S  A.  M.,  making  all  stops  within  the  City  of  New  York ; 

10 :04  A.  M.,  making  all  stops  within  the  City  of  New  York,  except  at  183rd  Street ; 

II  .32  A.  M.,  making  all  stops  within  the  City  of  New  York,  except  at  183rd'  Street; 

1 :03  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  at  183rd  Street ; 

1 :52  P.  M.,  making  all  stops  within  the  Cily  of  New  York,  except  Morrisania, 

Clarcmont  Park,  and  183rd  St. 

3 :04  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  at  183rd  Street ; 
4 .03  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  at  183rd  Street ; 
5  :o5  P.  M.,  making  all  stops  within  the  City  of  New  York; 
6 .04, P.  M.,  making  all  stops  within  the  City  of  New  York; 
6:31  P.  M.,  making  all  stops  to  Tremont.  except  Fordham  and  183rd  Street; 
7:15  P.  M..  making  all  stops  within  the  City  of  New  York,  except  at  183rd  Street; 
7 :42  P.  M.,  making  all  stops  to  Botanical  Gardens ; 

8 :04  P.  M..  making  all  stops  within  the  City  of  New  York,  except  183rd  Street ; 
9:04  P.  M.,  making  all  stops  within  the  City  of  New  York,  except  183rd  Street; 
10:34  P.  M..  making  all  stops  within  the  City  of  New  York,  except  183rd  Street; 
II  :29  P.  M.,  making  all  stops  to  Botanical  Gardens,  in  addition  Tremont  and  Mel- 
rose ; 

12 :3i  P.  !M.,  making  all  stops  within  the  City  of  New  York ;  except  183rd  Street ; 
Said  order  to  take  effect  when  the  new  schedule  goes  into  effect  but  not  later  than 
June  20.  1908,  and  to  continue  in  full  force  and  effect  for  a  period  of  one  year  from 
and  after  the  date  of  its  taking  effect,  unless  sooner  modified  or  changed  by  order  of 
the  Commission. 
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(9)  0-5J9 

Complaint  Order  (No.  539). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Complaint  Order  (No.  539) 
was  adopted  for  satisfaction  or  answer  within  ten  days  by  the  Nassau  Electric  Rail- 
road Company  in  the  matter  of  the  complaint  of  Tracy  Grey  with  respect  to  the  con- 
dition of  cars  and  methods  of  transferring  passengers  on  the  Fifth  Avenue  Surface 
line. 

(10)  0-540 

Extension  Order  (No.  540). 

On  motion  by  Commissioner  Maltbie,  duly  seconded,  an  Extension  Order   (No. 

540)  was  adopted,  extending  to  June  15th  the  time  of  the  Interborough  Rapid  Transit 
Company  to  file  reports  with  respect  to  the  number  of  car  motors,  car  bodies,  and  car 
trucks  operated  by  it,  in  compliance  with  Order  No.  437. 

(11)  0-541 

Complaint  Order  (No.  541). 

On   motion  by   Commissioner  Bassett,  duly  seconded,   a  Complaint   Order   (No. 

541)  was  adopted  for  satisfaction  or  answer  within  ten  days  by  the  Brooklyn  Union 
Elevated  Railroad  Company  in  the  matter  of  the  complaint  of  A.  Ziegler  and  I.  Baer 
with  respect  to  the  unprotected  condition  of  the  Van  Siden  Avenue  Station  of  the 
City  Line. 

(12)  0-542 

Dismissal  Order  (No.  542). 

On  motion  by  Commissioner  Bassett,  duly  seconded,  a  Dismissal  Order  (No.  542) 

was  adopted  in  the  matter  of  the  complaint  of  Leonard  Rose  against  the  Coney  Island 

and  Brooklyn  Railroad  Company  regarding  alleged  inadequate  service  upon  Covert 

Avenue  and  Stanhope  Street  lines  of  said  Company. 

(13)  0-543 
Commissioner  Bassett  presented  the  following  report  in  the  matter  of  the  hearing 

on  motion  of  the  Commission  on  the  question  of  fixing  a  date  for  the  completion  by  the 

Long  Island  Electric  Railway  Company  of  the  construction  of  an  overhead  crossing 

over  the  tracks  of  the  Long  Island  Railroad  Company  at  the  Jamaica  and  Hempstead 

Turnpike,  Borough  of  Queens : 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Commis- 
sion on  the  Question  of  fixing  a  date  for 
the  Completion  of  the  Long  Island  Elec- 
tric Railway  Company  for  the  construc- 
tion of  an  overhead  crossing  on  the 
tracks  of  the  Long  Island  Railroad  Com- 
pany at  the  Jamaica  and  Hempstead 
Turnpike,  Borough  of  Queens. 

Report. 

In  February,  1905,  the  Long  Island  Electric  Railway  Company,  a  street  surface 
road,  filed  with  the  Board  of  Railroad  Commissioners,  und«r  Section  68  of  the  Rail- 
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road  Law,  an  application  for  a  determination  whether  their  street  surface  railroad 
should  cross  over  or  under  or  at  grade  of  the  tracks  of  the  Long  Island  Railroad  Com- 
pany at  the  Jamaica  and  Hempstead  Turnpike. 

In  June,  1905,  the  Board  of  Railroad  Commissioners  approved  of  a  temporary 
grade  crossing,  but  made  no  determination  as  to  the  ultimate  separation  of  grades.  At 
the  end  of  the  year  permission  was  given  by  the  same  Board  for  the  continuation  of 
the  grade  crossing  to  June  i,  1908. 

The  Long  Island  Electric  Railway  Company  now  asks  for  further  permission  to 
continue  the  grade  crossing  for  one  year,  and  on  the  hearing  amended  their  applica- 
tion by  asking  an  extension  for  two  years.  After  examination  of  the  papers  and  after 
testimony  taken  on  the  hearing,  I  am  of  the  opinion  that  the  proceeding  before  the 
Board  of  Railroad  Commissioners  was  never  finally  determined,  as  no  final  provision 
was  ever  made  "for  the  grade  of  the  new  street  railroad.  That  Board  did  not  say  that 
until  June  i,  1908  the  tracks  should  cross  at  grade,  and  after  that  date  should  be  ele- 
vated or  depressed;  but  the  final  grade  of  the  track  was  left  undetermined  and  this 
application  is,  by  consent  of  the  applicant  company,  and  the  consent  of  the  Long  Island 
Railroad  Company,  whose  track  is  to  be  crossed,  to  be  considered  a  continuation  of  the 
old  application. 

From  the  testimony  of  our  own  inspectors  and  that  of  the  engineers  of  the  two 
railroad  Companies,  it  would  seem  that  this  crossing  is  most  carefully  protected,  and 
I  bplieve  that  until  it  is  possible  to  separate  the  grade  of  the  Jamaica  and  Hempstead 
Turnpike  from  the  grade  of  the  Long  Island  Railroad,  or  at  least  until  traffic  on  that 
highway  is  much  heavier  than  at  present,  the  Long  Island  Electric  Railway  Company 
should  be  allowed  to  remain  on  the  highway  and  cross  at  grade. 

I  therefore  submit  herewith  an  order  reciting  the  continuation  of  the  proceeding 

and  granting,  in  the  meanwhile,  permission  to  the  Company  to  continue  to  cross  at 

grade. 

Final  Order  (No.  543). 

Thereupon  on  motion  of  Commissioner  Bassett,  duly  seconded,  a  Final  Order  (No. 
543)  was  adopted  directing: 

(i)  That  pending  a  final  determination  by  this  Commission  as  to  the  ultimate 
grade  of  the  tracks  of  the  Long  Island  Electric  Railway  Company  at  the  grade  cross- 
ing of  the  Jamaica  and  Hempstead  Turnpike  with  the  Long  Island  Railroad  Company, 
and  pending  the  separation  of  the  grades  of  the  Jamaica  and  Hempstead  Turnpike  and 
the  tracks  of  the  Long  Island  Railroad  Company,  in  the  Borough  of  Queens,  but  in  no 
event  to  exceed  a  period  of  two  years  from  the  date  of  the  making  and  filing  of  this 
order,  permission  is  granted  the  Long  Island  Electric  Railway  Company  to  maintain 
its  present  crossing  with  the  tracks  of  the  Long  Island  Railroad  Company  at  the  Ja- 
maica and  Hempstead  Turnpike,  Borough  of  Queens.  City  of  New  York; 

(2)  That  this  permission  shall  cease  and  determine  upon  the  separation  of  the 
grades  of  the  Jamaica  and  Hempstead  Turnpike  and  the  Long  Island  Railroad  Cora- 
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pany,  and  that  in  the  event  of  such  separation  of  grades  the  tracks  of  the  Long  Island 
Electric  Railway  Company  shall  follow  the  grade  of  the  Jamaica  and  Hempstead  Turn- 
pike; 

(3)  That  this  permission  shall  cease  and  determine  upon  a  final  determination  of 
the  Public  Service  Commission  for  the  First  District  in  this  proceeding  after  a  hearing 
duly  had,  upon  ten  days'  notice  to  the  Long  Island  Electric  Railway  Company  and  to 
the  Long  Island  Railroad  Company  on  or  before  June  ist,  1910; 

Said  order  to  take  effect  immediately  and  to  continue  in  force  until  June  ist, 
1910. 

(14)  0-544 

Commissioner  Maltbie  presented  the  following  opinion  in  the  matter  of  the  hear- 
ing on  motion  of  the  Commission  on  the  question  of  repairs,  improvements  and  addi- 
tions to  equipment  and  appliances,  including  rolling  stock,  of  the  New  York  City  Rail- 
way Company  and  of  Adrian  H.  Joline  and  Douglas  Robinson  as  Receivers  of  said 
Company : 

In  the  Matter 
of 
The  Hearing  on  the  Motion  of  the  Com- 
mission on  the  Question  of  Repairs,  Im- 
provements, and  Additions  to  Equipment 
and  Appliances,  including  Rolling  Stock, 
of   the    New   York   City   Railway    Com- 
pany and  of  Adrian  H.  Joline  and  Doug- 
las Robinson,  as  Receivers  of  said  Com- 
pany,  in   the   particulars   hereinafter   set 
forth. 
Overhauling-     Closed     Cars,     etc.,     under 
Order  fur  Hearing  (No.  466). 

Opinion. 

Several  weeks  ago  the  Commission  adopted  an  order  directing  the  Receivers  of 
the  New  York  City  Railway  Company  to  overhaul  and  repair  all  of  their  open  cars 
by  the  end  of  this  month.  At  that  time  no  action  was  taken  relative  to  the  closed 
cars,  as  it  was  considered  more  necessary  that  the  cars  to  be  used  during  the  summer 
should  be  put  in  first  class  operating  condition  prior  to  the  opening  of  the  summer 
season  when  the  closed  cars  would  go  out  of  use  and  the  open  cars  come  into  use. 
With  this  work  well  under  way  the  Commission  took  up  the  subject  of  overhauling 
and  repairing  the  closed  cars.  At  these  hearings  evidence  was  presented  which  showed 
that  Receivers  would  be  able  to  begin  work  upon  the  closed  cars  on  the  ist  of  June 
or  shortly  thereafter  and  that  six  (6)  long  cars  and  four  (4)  short  jcars  could  be 
turned  out  daily  upon  an  average  from  and  after  the  middle  of  June.  At  the  rate  of 
ten  (10)  a  day  the  Receivers  will  have  overhauled  and  repaired  nearly  all  of  the  closed 
cars  by  the  end  of  the  fall.  Our  engineers  have  endeavored  to  work  out  a  plan  where- 
by all  of  them  would  be  ready  for  use  by  the  time  open  cars  must  be  taken  out  of  ser- 
vice, but  owing  to  the  lack  of  shop  facilities,  due  to  loss  by  fire,  and  to  the  impossi- 
bility of  reconstructing  the  shops  in  time  to  operate  them  to  their  full  capacity  upon 
the  whole  of  this  work,  it  does  not  seem  possible  that  the  Receivers  will  be  able  to 
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very  greatly  increase  above  ten  (10),  the  average  number  turned  out  per  day.  It  is 
possible  that  some  unforeseen  circumstance  may  interfere  with  the  maintenance  of 
this  average,  but  the  order  as  drawn  allows  a  certain  amount  of  leeway  and  if  any- 
thing unforeseen  should  arise,  the  Receivers  may  ask  for  a  rehearing  and  the  order 
can  be  modified  if  necessar>^ 

New  York,  May  29,  1908. 

Final  Order  (No.  544). 

Thereupon  on  motion  of  Commissioner  Maltbie,  a  Final  Order  (No.  544)  was 
adopted  directing: 

(i)  That  the  closed  cars  and  closed  car  equipments  of  said  New  York  City  Rail- 
way Company  or  of  said  Adrian  H.  Joline  and  Douglas  Robinson,  as  Receivers  of 
said  Company,  receive  a  thorough  inspection,  and  that  said  closed  cars  and  closed  car 
equipments  be  thoroughly  overhauled  and  repaired  so  that  when  completed  said  closed 
cars  and  closed  car  equipments  shall  be  in  a  first-class  operating  and  substantially  new 
condition,  having  safe,  proper,  and  adequate  car  bodies,  headlights,  pilot  fenders,  wir- 
ing, brasses,  commutators,  field  coils,  armature  windings,  trucks,  brakes,  controllers, 
automatic  circuit  breakers,  resistances,  axle  gear  wheels,  armature  pinions  and  car 
wheels ; 

(2)  That  said  New  York  City  Railway  Company,  aud  its  said  Receivers,  turn  out, 
so  overhauled  and  repaired,  on  or  before  the  ist  day  of  July,  1908,  not  fewer  than 
one  hundred  of  said  closed  cars  and  closed  car  equipments,  and  that  thereafter  they 
turn  out,  so  overhauled  and  repaired,  the  remaining  closed  cars  and  closed  car  equip- 
ments at  the  rate  of  not  fewer  than  one  hundred  every  ten  working  days  until  all  of 
said  closed  cars  and  closed  car  equipments  shall  have  been  turned  out  so  overhauled 
and  repaired; 

(3)  That  the  New  York  City  Railway  Company,  or  its  said  Receivers,  notify  the 
Commission  daily  in  writing,  in  a  form  to  be  prescribed  by  the  Commission,  of  the 
number  of  said  closed  cars  and  closed  car  equipments  so  turned  out  as  aforesaid,  giv- 
ing the  identification  numbers  thereof,  and  stating  when  and  where  the  same  are  to  be 
tested. 

(15)  0-403 

The  Secretary  presented  a  communication,  dated  May  2^,  1908,  from  the  Receivers 
of  the  New  York  City  Railway  Company,  in  regard  to  Order  No.  403  of  the  Com- 
mission calling  for  transcripts  of  certain  "run-in"  books  of  said  Company,  together 
with  the  reply  of  the  Commission  thereto,  dated  May  27,  1908,  and  a  further  com- 
munication from  said  Company,  dated  May  27,  1908,  which  were  ordered  filed  and 

were  as  follows: 

New  York  City  Railway  Company  J 

621   Broadway,  Y 

New  York,  May  23rd,  1908.        J 

To  the  Honorable  the  Public  Service  Commission  for  the  First  District,  No.  154  Nassau 
Street,  New  York  City: 

Dear  Sirs — We  notice  in  one  of  the  newspapers  a  statement  to  the  effect  that  at 
a  meeting  of  your  Board  held  yesterday  your  counsel  was  directed  to  apply  to  the 
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Supreme  Court  for  a  writ  of  mandamus  compelling  obedience  to  your  Order  No.  403 
issued  on  April  7th,  1908,  by  the  terms  of  which,  among  other  things,  the  New  York 
City  Railway  Company  or  its  Receivers  were  directed  to  *'furnish  and  forward  daily 
to  the  Commission  a  transcript  of  th«  daily  entries  in  the  so-called  "run-in"  book  or 
books,  showing,  among  other  things,  which  of  said  cars  are  out  of  order." 

Assuming  this  statement  to  be  correct,  we  beg  to  advise  you  that  the  contem- 
plated proceeding  is  quite  unnecessary  on  your  part,  as  we  have  not  refused,  nor  is  it 
our  intention  to  refuse  the  production  of  any  records  or  transcripts  of  records  to 
which  you  may  be  entitled.  In  our  letter  of  April  13th,  1908,  acknowledging  receipt 
of  said  Order  No.  403,  you  were  advised  by  us  that  we  should  be  able  to  fulfill  its 
requirements  subject  to  certain  enumerated  contingencies. 

We  have  sent  no  transcripts  of  records  covering  the  subject  of  "run-in*'  cars  for 
the  reason  that  we  have  no  record  precisely  answering  the  description  in  your  Order. 
In  view  of  the  fact  that  there  had  been  some  informal  discussion  of  the  subject  with 
representatives  of  your  Board  we  had  assumed  (perhaps  unwarrantably)  that  we 
should  hear  from  you  further  on  the  matter  m  case  it  was  deemed  essential.  The 
nearest  approach  we  have  to  a  record  answering  the  description  of  your  Order  con- 
sists of  certain  sheets  or  slips  signed  daily  by  the  motormen  at  the  conclusion  of  their 
trips.  Transcripts  of  these  will  be  sent  you  daily  if  you  wish,  although  it  will  involve 
considerable  clerical  work  which  seems  to  us  unnecessarily  burdensome,  and  it  is 
only  fair  to  state  that  such  transcripts  in  our  judgment  will  not  accurately  give  infor- 
mation of  the  character  which  we  assume  from  the  context  of  your  order  is  desired 
by  you. 

Yours  very  truly, 

(Signed)  ADRIAN  H.  JOLINE, 

(Signed)  DOUGLAS  ROBINSON, 

Receivers. 
« 

May  27th,  1908. 

Mr.  Adrian  H.  Joline  and  Mr.  Douglas  Robinson,  Receivers,  New  York  City  Rail- 
zcay  Co.,  621  Broadway,  New  York  City: 

Dear  Sirs — I  am  directed  by  the  Commission  to  reply  as  follows  to  your  letter 
of  May  23rd: 

It  is  true  that  upon  last  Friday  the  Commission  directed  counsel  to  apply  to  the 
court  for  a  writ  of  mandamus  compelling  obedience  to  Order  No.  403  of  the  Commis- 
sion, and  to  proceed  to  collect  penalties  for  violation.     The  resolution  was  as  follows: 

Whereas.  The  New  York  City  Railway  Company  and  its  Receivers,  Adrian  H. 
Joline  and  Douglas  Robinson,  have  violated  Order  No.  403  of  the  Commission  in 
having  failed  to  furnish  transcripts  of  the  daily  entries  in  their  "run-in"  books  as 
required  by  said  order;  and 
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Whereas,  Thirty-nine  days  have  elapsed  between  the  time  when  the  order  took 
effect  and  the  present  date. 

Resolved,  That  the  Counsel  be  authorized  and  directed  to  prepare  a  petition  for 
a  mandamus  compelling  the  New  York  City  Railway  Company  and  its  Receivers  to 
supply  such  transcripts,  and  also 

Resolved,  That  the  Counsel  be  and  hereby  is  authorized  and  directed  to  com- 
mence an  action  or  actions  against  the  said  New  York  City  Railway  Company  and 
its  Receivers,  Adrian  H.  Joline  and  Douglas  Robinson,  to  recover  all  forfeitures  and 
penalties  incurred  for  said  violations  of  said  Order  No  403  and  prosecute  the  same 
to  final  judgment  pursuant  to  the  provisions  of  the  Public  Service  Commissions  Law. 

This  action  was  taken  in  view  of  the  following  facts:  Upon  April  7th  the  Com- 
mission adopted  an  order  relating  principally  to  the  overhauling  and  repairing  of  the 
open  cars  operated  upon  the  lines  of  the  New  York  City  Railway  Company.  One 
of  the  sections  in  this  order  was: 

Ordered,  That  from  and  after  April  13,  1908,  the  said  New  York  City  Railway 
Company,  for  its  said  Receivers,  furnish  and  forward  daily  to  the  Commission  a 
transcript  of  the  daily  entries  in  the  so-called  "run-in"  book  or  books,  showing,  among 
other  things,  which  of  said  cars  are  out  of  order. 

This  order  was  adopted  after  two  hearings  had  been  held,  one  upon  March  24tb 
and  the  other  upon  April  3rd,  at  which  hearings  Mr.  Oren  Root  appeared,  at  the 
request  of  Commissioner  Maltbie,  and  testified  regarding  the  matters  then  being 
considered.  At  the  last  hearing  he  was  asked  by  Commissioner  Maltbie,  who  pre- 
sided, whether  he  knew  of  any  reason  why  "copies  of  the  entries  in  the  'run-in'  book 
should  not  be  furnished  the  Commission"  (page  51  of  the  record).  Mr.  Root  re- 
plied: "That  is  a  matter  which  the  receivers  are  considering  and  I  prefer  not  to 
answer  it  while  it  is  under  consideration  by  them,"  which  clearly  shows  that  you  were 
advised  of  the  terms  of  the  proposed  order  relating  to  this  .subject.  The  discussion 
between  the  Commissioner  and  Mr.  Root  continued,  and  it  appeared  that  Mr.  Root 
thought  the  furnishing  of  such  information  to  the  Commission  "would  be  very  detri- 
mental to  the  working  forces  in  the  car  houses,"  but  he  was  not  able  to  explain  to 
the  satisfaction  of  the  Commissioner  in  what  way  it  would  be  detrimental.  Nowhere 
in  the  evidence  does  it  appear  that  there  was  any  misunderstanding  as  to  the  precise 
records  referred  to  by  the  language  of  the  order.  Mr.  Root  specifically  stated  that 
he  knew  of  no  other  reason  why  transcripts  should  not  be  furnished  and  admitted 
that  the  records  were  kept.  Further,  when  Mr.  McLimont  was  examining  your 
property,  "run-in"  books  were  being  kept,  and  the  records  of  the  Commission  now 
contain  transcripts  of  these  books  for  the  month  of  October.  If  you  are  not  now 
keeping  them  you  must  very  recently  have  changed  your  practice. 

Mr.  McLimont,  the  electrical  engineer  of  the  Commission,  testified  that  the 
transcripts  from  the  "run-in"  books  would  furnish  valuable  information  to  the 
Commission  and  that  by  no  other  means  could  the  Commission  so  promptly  be  in- 
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formed  as  to  the  operations  of  the  companies  and  the  condition  of  the  equipment 
as  by  such  daily  reports.  Mr.  McLimont  also  testified  that  he  had  operated  a  number 
of  street  railways,  and  as  an  operating  man  he  knew  of  no  reason  why  copies  of  the 
entries  in  the  "run-in"  book  should  not  be  furnished  to  the  Commission.  At  a  pre- 
ceding hearing  in  another  case  Mr.  Maher,  general  manager  for  the  receiver  of  the 
Third  Avenue  Railway  Company,  testified  that  he  knew  of  no  reason  why  copies  of 
the  entries  of  the  "run-in"  books  should  not  be  furnished,  and  in  compliance  with 
other  orders  adopted  by  the  Commission  where  the  precise  language  is  used  as 
adopted  in  Order  No.  403,  reports  are  being  made  to  us  daily  from  several  other 
companies  in  New  York  City. 

Order  No.  403,  which  has  been  disobeyed,  was  adopted  April  7th,  1908.  No  re- 
quest for  a  re-hearing  upon  this  order  was  received  from  you,  and  under  date  of 
April  13th,  you  wrote  stating  that  Order  No.  403  would  be  accepted  and  obeyed, 
subject  to  certain  contingencies,  but  not  one  of  these  relate  apparently  to  the  "run-in" 
book  or  books. 

Whether  the  transcripts  of  the  entries  in  the  "run-in"  books  will  give  us  the  in- 
formation which  w-e  desire  can  be  determined  when  they  have  been  furnished,  and 
of  course  this  is  a  matter  to  be  decided  by  the  Commission.  But  the  Cotpmission 
has  found  that  the  transcripts  furnished  by  other  companies  have  been  of  great  value. 
If  there  is  any  question  as  to  the  form  to  be  used  by  you,  the  Commission  will  gladly 
discuss  this  with  you.  But  when  over  a  month  has  elapsed,  the  failure  to  obey  an 
order  seems  to  warrant  some  definite  action.    The  Commission  expects  that  its  orders 

will  be  obeyed. 

Very  truly  yours, 

TRAVIS    H.   WHITNEY,   Secretary. 

New  York  City  Railway  Company,  1 

Lessee  Metropolitan  Street  Railway  System,  { 

621  Broadway,  ( 

New  York,  May  aSth,  1908.        J 

To  the  Honorable  The  Public  Service  Commission  for  the  First  District,  154  Nassau 

Street,  New  York  City: 

Dear  Sirs— We  have  your  letter  of  the  27th  inst.,  in  reply  to  our  letter  to  you  of 

May  23rd,  relative  to  compliance  with  your  Order  No.  403  under  date  of  April  7th, 

1908.    Your  letter  has  a  magisterial  tone  which  it  seems  to  us  is  wholly  unwarranted 

by  the  circumstances.    Whatever  may  have  been  said  by  Mr.  Root  when  attending  at 

the  request  of  your  Board  at  any  of  your  hearings,  we  do  not  understand  that  he  made 

any  statements  inconsistent  with  what  we  said  in  our  letter,  namely,  that  no  books  arc 

kept  by  us  which  technically  answer  the  description  of  your  Order  No.  403.     There 

has  been  no  change  since  the  Receivership  in  the  character  of  our  records  regarding 

cars  disabled  or  out  of  repairs,  and  since  your  Mr.  McLimont  'found  on  the  occasion 

of  his  visit  in  October  last  that  "run-in"  books  were  kept,  it  will  doubtless  be  possible 

for  him  readily  to  identify  such  of  our  records  as  he  deems  to  answer  that  description. 
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If  you  will  have  him  call  at  the  place  where  he  saw  such  records  and  point  them  out  to 
our  representative  we  will  see  that  you  are  furnished  with  transcripts  thereof  as  de- 
sired. 

While  no  doubt  you  expect  your  orders  to  be  obeyed,  as  you  state,  these  expecta- 
tions can  hardly  be  fulfilled  in  instances  where  they  affect  business  involving  the  keep- 
ing of  voluminous  records,  unless  those  orders  are  expressed  in  such  cl?ar  and  definite 
terms  that  there  can  be  no  difficulty  in  ascertaining  precisely  what  they  require. 

Yours  very  truly, 
(Signed)       '    ADRIAN  H.JOLINE, 
(Signed)  DOUGLAS  ROBINSON, 

^  Receivers. 

(16)  0-504 

The  Secretary  presented  a  conmiunication  from  J.  F.  Calderwood,  Vice-President 
and  General  Manager  of  the  Brooklyn  Heights  Railroad  Company,  under  date  of  May 
26th,  1908,  containing  a  notification  to  the  effect  that  said  Company  accepts  and  will 
obey  the  terms  of  Final  Order  No.  504  with  respect  to  service  on  Flatbush  Avenue 
Line. 

(17) 

The  Secretary  stated  that  the  following  communication  had  been  sent  by  the  Chair- 
man to  the  Board  of  Aldermen: 

May  28th,  1908. 
Hofi.  Patrick  F.  McGowan,  President,  Board  of  Aldermen,  City  Hall,  New  York: 

Dear  Sir — In  re^ly  to  the  resolution  adopted  by  the  Board  of  Aldermen,  request- 
ing the  Public  Service  Commission  to  order  the  New  York  City  Railway  Company  to 
refrain  from  storing  cars  en  the  Lexington  Avenue  line  from  Ii6th  Street  to  129th 
Street,  I  beg  to  state  that  the  matter  has  been  considered  by  the  Commission. 

Investigation  has  developed  the  following  facts:  Within  the  past  year  or  so  the 
New  York  City  Railway  Company  has  lost,  by  fire,  a  number  of  large  car  barns,  which 
has  greatly  decreased  the  capacity  of  their  barns  for  storing  cars.  Certain  of  them  are 
now  being  rebuilt,  and  because  of  this  re-construction  it  is  difficult  to  use  any  large 
portion  of  the  sites  for  storage  purposes.  It  has  become  necessary,  therefore,  to  adopt 
other  means  and  the  Commission  has  made  several  suggestions,  particularly  in  the  di- 
rection of  the  utilization  of  vacant  blocks.  But  owing  to  the  fact  that  the  surface  cars 
are  operated  by  underground  conduit,  a  large  amount  of  construction  work  would  bz 
necessary  for  the  utilization  of  such  vacant  lots  as  storage  yards.  If  the  cars  were 
overhead  trolleys,  this  would  be  a  simple  and  easy  matter,  but  as  these  cars  must  be 
used  every  day,  the  vacant  lots  could  not  be  adequately  equipped  to  handle  all  of  the 
cars  very  much  before  the  barns  themselves  will  have  been  reconstructed. 
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Furthermore,  the  Commission  has  directed  the  receivers  to  overhaul  and  repair 
every  one  of  their  cars,  amounting:  to  upwards  of  2,000  in  alL  This  work  has  required 
the  employment  of  a  large  number  of  men  and  a  great  increase  in  their  shop  facilities 
for  repairing  and  painting  the  car  bodies  and  the  overhauling  of  the  electrical  equip- 
ments. Much  of  the  space  in  the  car  houses  which  ordinarily  might  be  used  for  storage 
has  been  converted,  therefore,  into  shops. 

The  -Commission  has  also  ordered  the  companies  to  operate  a  larger  number  of 
cars  than  they  have  been  running,  which  has  necessitated  the  storing  of  the  cars  during 
the  night  where  they  can  be  run  odt  when  needed  in  the  morning,  and  makes  it  im- 
possible to  remove  the  cars  any  great  distance  from  the  lines  upon  which  they  are 
being  used. 

The  total  result  of  these  facts  is  that  it  has  been  necessary  for  the  company  to 
store  many  of  their  cars  in  the  streets.  We  have  had  this  in  mind  for  some  time  and 
would  gladly  have  issued  an  order  requiring  the  adoption  of  some  other  method,  bnt  it 
seems  impossible  to  repair  the  cars  as  rapidly  as  the  public  desires,  to  operate  as  many 
cars  as  we.  think  should  be  operated  to  meet  the  demands  of  the  public— and  the  num- 
ber is  being  increased  from  week  to  week — without  temporarily  storing  cars  in  streets. 
The  Comn(iission  feels  positive  that  when  the  Board  of  Aldermen  understands  the  con- 
ditions, they  will  agree  with  the  Commission  that  it  is  preferable,  temporarily,  to  under- 
go the  inconvenience  due  to  storing  of  cars  in  the  streets  rather  than  to  interfere  with 
the  work  of  overhauling  the  cars  and  to  make  necessary  the  operation  of  a  less  num- 
ber from  day  to  day.  I  wish  to  assure  you  that  as  soon  as  it  is  possible  to  order  the 
companies  to  cease  using  the  streets  for  storage  purposes,  this  will  be  done. 

Very  respectfully, 
(Signed)  W.  R.  WILLCOX,  Chairman. 

(18) 

The  Secretary  stated  that  the  following  communication  had  been  sent  by  the 
Chairman  to  the  Commissioner  of  Bridges: 

New  York,  May  27,  1908. 
Mr.  J.  W.  Stevenson,  Commissioner^  Department  of  Bridges,  Nos.  13  to  21  Park 
Row,  Xew  York  City: 
Dear  Sir — It  seems  important  to  the  Commission  that  provision  should  be  made 
in  the  new  Manhattan  terminal  of  the  Brooklyn  Bridge  for  eight-car  trains  or  even 
ten-car  trains,  if  possible.  We  understand  that  it  will  be  yo\ir  endeavor  to  make 
room  for  long  trains  in  this  terminal. 

Enclosed  find  copy  of  a  report  that  was  approved  by  the  Commission  and  filed 
on  May  26th,  1908. 

Yours  yery  truly, 

(Signed)  W.  R.  WILLCOX,  Chairman. 


ilSp  [MsK  ^»  1908. 

(19)    •  1373 

The  Secretary  presented  the  following  communication  from  the  Interborough 
Rapid  Transit  G)mpany  with  regard  to  the  so-called  Steinway  Tunnel,  which,  on 
motion,  was  referred  to  the  Committee  of  the  Whole : 


Interborough    Rapid   Transit    CompanVj 
13-21  Park  Row, 
New  York,  May  26th,  190S. 


■} 


Hon,  William  R.  Willcox,  Chairman,  Public  Service  Commission  for  the  First 
District: 

Dear  Sir — On  February  27th  last  the  Chairman  of  the  Executive  Committee  of 
this  Company  wrote  you  calling  your  attention  to  the  status  of  the  tunnel  railroad 
of  the  New  York  &  Long  Island  Railroad  Company  extending  from  42nd  Street  and 
Fourth  Avenue  in  the  Borough  of  Manhattan  under  42nd  Street  to  the  East  River, 
and  under  the  East  River  and  private  property  to  Fourth  Street,  Long  Island  City, 
and  under  Fourth  Street  to  East  Avenue,  and  making  several  suggestions  as  to  the 
method  of  dealing  with  that  railroad. 

The  proposition  did  not  receive  any  practical  consideration  by  your  Board  be- 
cause under  the  then  existing  law  it  was  without  jurisdiction  in  the  premises.  As 
the  Governor  has  now  signed  the  so-called  "Frawley  Bill",  amending  the  Rapid 
Transit  Law  by  adding  a  new  section,  known  as  34-f,  to  the  act,  empowering  your 
Commission,  with  the  approval  of  the  Board  of  Estimate  and  Apportionment,  to 
purchase  such  a  line  of  railway  and  to  make  contracts  with  respect  to  its  maintenance 
and  operation,  I  beg  to  renew  the  suggestions  embodied  in  the  letter  of  February 
27th,  1908,  above  referred  to,  and  to  state  that  if  the  general  proposition  embodied 
in  that  letter  commends  itself  to  the  judgment  of  your  Board  this  company  would  be 
happy  to  take  up  with  you  the  consideration  of  the  details  and  the  means  of  carrying 

it  out. 

Yours  very  respectfully, 

(Signed)  E.  P.  BRYAN,  President. 

The  letter  of  February  27  will  be  found  in  Minutes  of  Proceedings,  1908,  page  474. 

(20)  2092 

Brooklyn  Loop  Lines — Purchase  of  Real  Estate. 

The  Secretary  presented  a  communication  dated  May  28th,  1908,  from  the 
Counsel  to  the  Commission,  transmitting  a  proposed  resolution  in  connection  with  the 
offer  of  the  Rossiter  Realty  Company  to  purchase  certain  real  estate  on  Centre  and 
Walker  Streets.    The  following  resolution  was  thereupon  moved  and  duly  seconded: 

Whereas,  On  the  i8th  day  of  February,  1908,  the  Commission,  in  behalf  of  The 
City  of  New  York,  duly  entered  into  a  certain  contract  with  the  Rossiter  Realty 
Company,  the  owner  of  certain  real  property  situated  on  the  southwest  corner  of 
Walker  and  Centre  Streets  and  known  as  Nos.  145,  147  and  149  Centre  Street  and  Nos. 
105,  107  and  109  Walker  Street,  Borough  of  Manhattan,  City  of  New  York,  for  the 
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purchase  of  said  real  property  in  fee  simple,  subject,  however,  to  certain  leases,  for  the 
sum  of  One  Hundred  and   Seventy  Thousand  Dollars   ($170,000.00),  and 

Whereas.  It  is  necessary  for  the  purpose  of  construction  of  a  part  of  the  Brook- 
lyn Loop  Lines  that  said  leases  be  cancelled  or  extinguished,  to  the  end  that  the 
building  situated  on  the  said  property  may  be  torn  down,  and 

Whereas,  The  said  Rossiter  Realty  Company  is  willing  to  purchase  said  leases 
and  to  convey  to  The  City  of  New  York  the  absolute  fee  of  said  real  property  free 
of  all  encumbrances,  for  the  further  sum  of  Four  Thousand  Four  Hundred  and 
Seventy  Dollars  ($4,470),  making  in  all  the  sum  of  One  Hundred  and  Seventy-four 
Thousand   Four   Hundred  and   Seventy   Dollars    ($174,470.00),   and 

Whereas.  The  Corporation  Counsel  of  The  City  of  New  York  approves  of  said 
additional  payment  and  the  purchase  of  said  real  property  free  and  clear  of  all 
encumbrances  for  the  sum  of  One  Hundred  and  Seventy-four  Thousand  Four  Hun- 
dred and  Seventy  Dollars   ($174,470), 

Now,  therefore,  it  is 

Resolved,  That  said  offer  of  said  Rossiter  Realty  Company  to  purchase  said 
leases  and  to  convey  to  The  City  of  New  York  the  absolute  fee  of  said  real  property 
free  of  all  encumbrances,  for  the  further  sum  of  Four  Thousand  Four  Hundred  and 
Seventy  Dollars  ($4,470.00),  making  in  all  the  sum  of  One  Hundred  and  Seventy- 
four  Thousand  Four  Hundred  and  Seventy  Dollars  ($174,470.00),  be  and  the  same 
hereby  is  accepted,  and  that  the  Chairman  and  Secretary  of  the  Commission  be  and 
they  hereby  are  authorized  and  directed  to  execute,  under  the  seal  of  the  Commission 
and  in  behalf  of  The  City  of  New  York,  any  and  all  papers  in  modification  of  and 
supplementary  to  said  contract  necessary  to  carry  this  resolution  into  eflfect. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Xays — None. 

Carried. 

(20  O-384-A 

Commissioner  Bassett  submitted  a  report  of  a  hearing  held  under  Order  No. 
384-A.  covering  service  on  the  DeKalb  Avenue  line  of  the  Coney  Island  and  Brook- 
lyn Railroad  Company,  that  he  would  consider  the  testimony  indicated  that  it  would 
be  unreasonable  to  require  the  cars  of  said  Company  to  operate  through  side  streets 
instead  of  iMihon  Street  and  that  the  operation  of  open  cars  now  furnished  sufficient 
seating  capacity.     The  report  was  approved  and  ordered  filed. 

(22)  3357 

The  Secretary  presented  a  communication  dated  May  25,^  1908,  from  Prof, 
Franklin  W.  Hooper,  Director  of  the  Brooklyn  Institute  of  Arts  and  Sciences,  502 
Fulton  Street,  Brooklyn,  protesting  against  the  construction  of  a  subway  through 
Ashland  Place  at  a  dis.tance  less  than  ten  feet  from  the  foundation  walls  of  the 
Academy  o^  Music  Building,  and  asking  for  a  hearing  in  the  matter.  The  communi- 
cation  was  ordered  filed. 
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(23)  2184 

The  Secretary  presented  a  communication  dated  May  26,  1908,  from  Judson  G. 
Wall,  President  of  Prospect  Heights  Citizens  Association  of  Brooklyn,  urging  the 
immediate  construction  of  the  subway  to  the  Willink  entrance  of  Prospect  Park, 
which  was  ordered  filed. 

(24) 

On  motion,  duly  seconded,  it  was    « 

Resolved,  That  duting  the  absence  on  leave  of  Henry  B.  Seaman,  Chief  Engineer, 
from  May  28  to  July  5,  1908,  the  Commission  hereby  designate  George  S.  Rice, 
Engineer  of  Subway  Construction,  to  be  Acting  Chief  Engineer  with  full  power  to 
take  any  action  which  the  Chief  Engineer,  if  present,  might  be  empowered  to  take. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 

(25) 

The  following  resolution  was  moved  and  duly  seconded:  , 

Resolved,  That  Dr.  Cary  T.  Hutchinson  be  employed  to  test  the  different  types 
of  electric  meters  used  within  the  district,  and  to  report  whether  any  or  all  of  said 
types,  defining  definitely  each  type,  are  capable  of  properly  registering  current,  and 
if  said  meters  are  in  the  condition  in  which  they  are  usually  set,  at  a  total  expense 
not  to  exceed  $2,000.00. 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 

(26) 

On  motion,  duly  seconded,  it  was 

Resolved,  That  this  Commission  hereby  makes  the  following  appointment,  approves 
the  foHowing  leave  of  absence,  and.  due  to  lack  of  work,  approves  the  following  sus- 
pensions : 


Monthly 
Salary.  Take  Effect. 

Provisional  Appointment: 

Harry  \V.  .Schulman,  Junior  Engineering  Draughtsman $75.00         June   16,  1908 

Leave  of  Absence  on   Account  of  Illness: 

S.   Shapiro,   Transit   inspector,  two  weeks,   from  June   ist,   1908 

Suspensions: 

Tbaddeus  A.  Judson,  Cement  Tester,  appointed  December  i,   1900 June     i,  1908 

Benjamin  Maurice.   Inspector  of  Steel,  appointed  August  8,   1902 June     i,  1908 


Ayes — Commissioners  Willcox,  Bassett,  Mahbie. 

Nays — None. 

Carried. 
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(27) 

The  Secretary  presented  the  following  vouchers,  the  bills  of  which  had  been 
duly  approved  by  Chairman  Willcox,  as  Committee  on  Audit  for  the  month  of  May, 
whereupon^  on  motion,  duly  seconded,  it  was 

Resolved,  That  the  vouchers  enumerated  below  be  approved  by  the  Commission 
and  forwarded  to  the  Comptroller  of  the  City  of  New  York  for  payment: 

Voucher 

No.  In  Favor  of  Sennees  or  Material  Amoant 

109a  New  York  Americaa Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route,  Brooklyn  Sections, 
Nassau  to  Willoughby  Strts.  and  WUlouclibjr 
Str.  to  Ashland  Place,  Bills  Apr.  6  (s),  1906.        $1,290.00 

X093    The  New  York  Herald  Com- 

I>any Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route,  Brooklyn  Sections, 
Nassau  to  Willoughby  Strts.  and  loth  to  27th 
Sts.,  Bills  Apr.  6  (s),  1908 97a.s9 

X094  New  York  Proas  Co.  Ltd...  Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route,  Brooklyn  Sections, 
Nassau  to  Willoughbv  Sts.  and  Sackett  to  loth 
Sts.    Bills  Apr.  23   (2),  1908 1,033.00 

1095  The  Sun • .  •  Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route,  Brooklyn  Sections. 
Willoughby  St.  to  Ashland  PI.  and  Fulton  to 
Sackett  Sts.    Bills  May  21    (2),    1908 1,039*0 

X096  The  New  York  Times. .....  Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route,  Brooklyn  Sections, 
Fulton  to  Sackett  Sts.  and  27th  to  43rd  Sts. 
Bills  Apr.   6    (2),    1908 1,058.40 

1097  The  Tribune  Association....     Advertising    invitations    to    contractors    to    con- 

struct 4th  Ave.  Route,  Brooklyn  Sections, 
Nassau  to  Willoughby  Sts.  and  Sackett  to  loth 
Sts.   Bills  Apr.  6  (2),  1908 1,164.00 

1098  The    World.... •     Advertising    invitations    to    contractors    to    con- 

struct 4tli  Ave.  Route  —  Bklyn  Sections. 
Willoughby-  St.  to  Ashland  Pi.  and  loth  to 
27th  Sts.     Bills  Apr.  6   (2),  1908 ^       x.005.90 

X099    The  Globe  &  Commercial  Ad- 
vertiser         Advertising    invitations    to    contractors    (o    con- 
struct    4th      Ave.      Route  —  Bklyn      Sections, 
Willoughby  St.  to  Ashland  PI.  and  Fulton  to 
Sackett  Sts.    Bills  Apr.  23    (2),    1908 1,13^.80 

XI 00  Mail  &  depress  Co Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route  —  Bklyn  Sections, 
Sackett  to  xoth  Sts.  and  loth  to  27th  Sts. 
Bills  Apr.  6  (2),   1908 1,087.20 

xxox  The  Evening  Post Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route  — r  Bklyn  Sections. 
Fulton  to  Sackett  Sts.  and  Sackett  to  loth 
Sts.    Bills  Apr.  7  (2),  X908 1,003.20 

XI 02  The  Brooklyn  Daily  Eagle..  Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route  —  Bklyn  Sections, 
Nassau  to  Willoughby  Sts.  and  xoth  to  27th 
Sts.    Bills  Apr.   6    (2),    1908 439-6S 

1x03  The  Brooklyn  Qtizen Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route  —  Bklvn  Sections 
Willoughby  St.  to  Ashland  PI.  and  27th  to 
43rd  Sts.    Bills  Apr.  6   (2),  1908 A4^-i» 

1 104  Brooklyn  Daily  Times Advertising  invitations  to  contractors  to  con- 
struct 4th  Ave.  Route  —  Bklyn  Sections, 
Sackett  to  loth  Sts.  and  27th  to  43rd  Sts. 
Bills  Apr.  6,  24,  1908 404>i^ 

1 10s     The  Brooklyn  Union  Publish- 
ing Company Advertising    invitations    to    contractors    to    con- 
struct    4th     Ave.      Route  —  Bklyn     Sections, 
Fulton  to  Sackett  Sts.  and  27th  to  43  rd  Sts. 
Bills  Apr.  6   (2),  1908 444*48 


Total -       $12.521 .6j 


II93                                             [May  29,  1908. 
The  following  j^^toHs  were  approved  by  Chairman  Willcox: — 

Vonchcr 

No.                   In  Favor  of                                               Services  or  Material  Amount 

1089     Inspectors  of  Masonry Week   ending  May  so,    1908 $1,361.48 

Z090     Gas  Meter  Testers Week  ending  May  ao,    1908 79.00 

1 136    Office  Staff Month  ending  May  31,  1908 $1854.98 

.1 137     Law  De|>artroent Month  ending  May  31,  1908 3,106.66 

1 1 38  Bureau  of  Statistics  and  Ac- 

counts     Month  ending  May  31,  1908 1,430.00 

1 1 39  Bureau    of    Gas    and    Elec- 

tridty Month  ending  May  31,  1908 2,013 .33 

1 140  Bureau  of  Franchises Month  ending  May  31,  1908 8215.00 

1 141  Chief  Engineer's  Staff Month  ending  May  31,  1908 1,634.99 

1 142  Transportation  Bureau Month  ending  May  31,  1908 7fi79*  15 

1 143  Bureau  of  Subway  Constrac- 

tion    Month  ending  May  31,  1908 39i3Sx*47 

The  following  payrolls  were  approved  by  Commissioner  Bassett  as  Acting  Chair- 
man : — 

I X06     Inspectors  of  Masonry Week  ending  May  27,    1908 x,387' S3 

1 107    Gas  Meter  Testers Week  ending  May  37,    1908 73  •  50 


Total $57>39o .  09 


To  the  State  Comptroller,  approved  by  Chairman  Willcox : — 

XI 44     Salaries     of     Commissioners, 

Counsel  and  Secretary. . . .     Month  ending  May  31,   1908 $7>583*  33 

Ayes — Commissioners  Willcox,  Bassett,  Maltbie. 

Nays — None. 

Carried. 


TRAVIS  H.  WHITNEY,  Secretary. 


